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DRAWING TITLE 


DRAWING TITLE 


STANDARD NO. OF | EFFECTIVE STANDARD NO. OF | EFFECTIVE 
NO. SHEETS DATE NO. SHEETS DATE 
203.00E _| EXCAVATION AND EMBANKEMNT — TYPICAL DETAILS 1 08/01/1998 606.51 MIDWEST GUARDRAIL SYSTEM (MGS) - MEDIAN PIER PROTECTION 2 04/01/2021 
203.02F__| UNDERGRADING - TYPICAL DETAILS 2 01/01/2004 606.60B _| MIDWEST GUARDRAIL SYSTEM (MGS) - VERTICAL BARRIER TRANSITIONS 6 07/01/2021 
203.10D | TABULATED EARTHWORK AND SECTION DATA 1 02/01/2009 606.70B _| MIDWEST GUARDRAIL SYSTEM (MGS) - THRIE BEAM RAIL ON BRIDGE 5 04/01/2018 
203.206 | SUPERELEVATION, SPIRALS AND WIDENING (UNDIVIDED HIGHWAY) 4 07/01/2017 606.80C | MIDWEST GUARDRAIL SYSTEM (MGS) - TERMINAL ANCHOR ENDS ze 07/01/2021 
203.21K__| SUPERELEVATION, SPIRALS AND WIDENING (DIVIDED HIGHWAY) 3 07/01/2017 606.81B | MASH- CRASHWORTHY END TERMINALS - TYPE A - GRADING LIMITS 1 10/01/2019 
203.22 SUPERELEVATION, SPIRALS AND WIDENING 2 07/01/2018 607.10V__| CHAIN-LINK FENCE 1 02/01/2007 
203.35A__| MAILBOX TURNOUTS 1 08/01/1981 607.11H | CHAIN-LINK FENCE FOR RETAINING WALLS 1 06/01/2009 
203.40G__| TYPICAL DETAILS ON AND OFF RAMP 2 10/01/2007 607.20G_ | WOVEN WIRE FENCE 2 07/01/2016 
203.41F _|_TYPICAL DETIALS ON AND OFF RAMPS (ROADWAY WITH 6:1 FORESLOPE) 2 01/01/1995 608.00K | PAVED APPROACHES 2 07/01/2020 
203.50N__|_ TYPICAL MEDIAN OPENINGS (DIVIDED HIGHWAYS) 2 04/01/2016 608.10P__ | CONCRETE SIDEWALK 1 04/01/2015 
203.61B | DRIVEWAY-TYPE| 1 07/01/2020 608.20E | CONCRETE STAIRS 2 04/01/2015 
203.62E | DRIVEWAY -TYPE II 2 07/01/2020 608.30A__ | CONCRETE MEDIAN STRIP 1 10/01/2020 
203.63C | DRIVEWAY -TYPE III 2 07/01/2020 608.40A | HANDRAILING 4 01/01/2021 
203.64E | DRIVEWAY -TYPE IV 2 07/01/2020 608.50 CURB RAMPS 4 04/01/2015 
203.65B_ | DRIVEWAY-TYPE V 1 07/01/2020 609.00P__| CONCRETE CURB, CURB AND GUTTER AND GUTTER 2 04/01/2021 
204.00D | EMBANKMENT CONTROL — MEASURING DEVICES 1 04/01/1983 609.15D _| PAVED DITCHES 1 07/01/2016 
204.30 PORE PRESSURE MEASUREMENT DEVICES 1 03/01/1996 609.40S _| DRAIN BASIN, SHOULDER PAVING AND FILL SLOPES AT BRIDGE ENDS 3 10/01/2021 
401.00C | TYPE A2 AND A3 SHOULDERS, SAFETY EDGE ™ 3 07/01/2018 609.60C | ROCK DITCHLINER 1 03/01/1993 
413.20 SCRUB SEAL BROOM CONFIGURATION 1 07/01/2004 609.70C | ROCK LINING FOR CULVERT OUTLET 1 10/01/1981 
502.05P_ | CONCRETE PAVEMENT AND BASE APPURTENANCES FOR 15 FT. JOINT SPACING 4 10/01/2020 611.60R__| CONCRETE SLOPE PROTECTION 1 07/01/2015 
502.10K | DOWEL SUPPORTING UNITS 2 06/01/2010 612.20E _| SAND FILLED IMPACT ATTENUATORS 1 10/01/2018 
504.00K | CONCRETE APPROACH PAVEMENT 3 10/01/2020 613.00T _| PAVEMENT REPAIR 4 01/01/2020 
506.20 BIG BLOCK UNBONDED CONCRETE OVERLAY 1 07/01/2021 614.10U | GRATES AND BEARING PLATES 1 10/01/2021 
602.00D _| RIGHT-OF-WAY AND DRAIN MARKERS 2 01/01/2003 614.11D | CURVED VANE GRATE AND FRAME 1 01/01/2021 
604.05D _| PIPE CULVERT HEADWALLS - TYPE S 2 08/01/2006 614.30E | MANHOLE FRAME AND COVERS 2 07/01/1996 
604.10E _| PIPE CULVERT HEADWALLS - ENERGY DISSIPATOR FOR 18” CONCRETE PIPE 1 07/01/2001 616.10AY__| TEMPORARY TRAFFIC CONTROL DEVICES 9 10/01/2021 
604.11E | PIPE CULVERT HEADWALLS - ENERGY DISSIPATOR FOR 24” CONCRETE PIPE 1 07/01/2001 616.20 _| TEMPORARY TRAFFIC CONTROL PLANS - TWO-LANE ROADWAYS 5 07/01/2021 
604.12E _| PIPE CULVERT HEADWALLS - ENERGY DISSIPATOR FOR 30” CONCRETE PIPE 1 07/01/2001 617.10M__| PERMANENT CONCRETE TRAFFIC BARRIER 11 10/01/2020 
604.13E | PIPE CULVERT HEADWALLS - ENERGY DISSIPATOR FOR 36” CONCRETE PIPE 1 07/01/2001 617.20F _| TEMPORARY CONCRETE TRAFFIC BARRIER 8 01/01/2021 
604.14E —_| PIPE CULVERT HEADWALLS - ENERGY DISSIPATOR FOR 42” CONCRETE PIPE 1 07/01/2001 619.10) | PAVEMENT EDGE TREATMENT 1 10/01/2017 
604.15E _| PIPE CULVERT HEADWALLS - ENERGY DISSIPATOR FOR 48" CONCRETE PIPE 1 07/01/2001 620.00M _| PAVEMENT MARKING 6 10/01/2021 
604.29C _| DROP INLET - TYPE X 2 04/01/2018 620.10G | TEMPORARY PAVEMENT MARKING 5 07/01/2017 
604.30G | CONCRETE MANHOLES 2 02/01/2009 625.00 HOLE PATTERN FOR PAVEMENT SLAB STABILIZATION 1 10/01/1998 
604.406 __| PIPE COLLARS 2 07/01/2021 626.00H _| RUMBLE STRIPS 2 04/01/2009 
604.70 SLOTTED DRAIN 2 03/01/1994 
605.101__ | PAVEMENT UNDERDRAINAGE 4 06/01/2013 
606.00AY _| GUARDRAIL 7 01/01/2020 
606.01F | MEDIAN PIER PROTECION 9 04/01/2021 
606.22U _| BRIDGE ANCHOR SECTION - SAFETY BARRIER CURB ON BRIDGE 6 07/01/2016 
606.23) _| BRIDGE ANCHOR SECTION - THRIE BEAM RAIL ON BRIDGE 5 07/01/2016 
606.30L___| GUARDRAIL - TERMINAL ANCHOR ENDS 7 04/01/2021 
606.31B | CRASHWORTHY END TERMINAL - TYPE A - GRADING LIMITS 1 10/01/2019 
606.40D _| ONE-STRAND ACCESS RESTRAINT CABLE 2 07/01/2004 
606.41M _| THREE-STRAND GUARD CABLE 7 04/01/2021 
606.50D _| MIDWEST GUARDRAIL SYSTEM (MGS) 8 04/01/2021 
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STANDARD NO. OF EFFECTIVE STANDARD NO. OF EFFECTIVE 
NO. SHEETS DATE NO. SHEETS DATE 
703.10J CONCRETE SINGLE BOX CULVERT — STRAIGHT WINGS (SQUARED) 3 01/01/2021 901.30F HIGHWAY LIGHTING — BASE MOUNTED CONTROL STATION 2 04/01/2005 
703.11J CONCRETE SINGLE BOX CULVERT — FLARED WINGS (SQUARED) 3 01/01/2021 901.80D HIGHWAY LIGHTING — POWER SUPPLY ASSEMBLY — SECONDARY SERVICE 2 04/01/2002 
703.12J CONCRETE SINGLE BOX CULVERT — STRAIGHT WINGS (LEFT ADVANCE) 3 01/01/2021 901.85B HIGHWAY LIGHTING SYMBOLS 1 04/01/2018 
703.13J CONCRETE SINGLE BOX CULVERT — FLARED WINGS (LEFT ADVANCE) 3 01/01/2021 902.00P TRAFFIC SIGNALS 2 07/01/2018 
703.14J CONCRETE SINGLE BOX CULVERT — STRAIGHT WINGS (RIGHT ADVANCE) 3 01/01/2021 902.05 TRAFFIC SIGNALS — ACCESSIBLE PEDESTRIAN SIGNALS 2 04/01/2021 
703.15E CONCRETE SINGLE BOX CULVERT — FLARED WINGS (RIGHT ADVANCE) a 01/01/2021 902.10Q TRAFFIC SIGNALS — CONTROLLERS CONDUIT LOCATION 1 04/01/2005 
703.16 CONCRETE SINGLE BOX CULVERT — CUT SECTIONS 1 01/01/2021 902.15K TRAFFIC SIGNALS — POWER SUPPLY ASSEMBLY 3 07/01/2004 
703.17 CONCRETE SINGLE BOX CULVERT — MEMBER SIZES AND REINFORCEMENT 14 04/01/2011 902.20G TRAFFIC SIGNALS — CONCRETE PULL BOXES 3 04/01/2019 
703.37C CONCRETE BOX CULVERT — EXTERIOR WING REINFORCEMENT 2 04/01/2011 902.21C TRAFFIC SIGNALS — TELEHONE INTERCONNECT 1 03/01/1996 
703.38A CONCRETE BOX CULVERT — CUTTING DETAILS 2 10/01/2009 902.30P TRAFFIC SIGNALS — POST BASES 2 10/01/2018 
703.40H CONCRETE DOUBLE BOX CULVERT — STRAIGHT WINGS (SQUARE) 3 01/01/2021 902.40R TRAFFIC SIGNALS — TUBULAR STEEL POSTS 3 04/01/2018 
703.41H CONCRETE DOUBLE BOX CULVERT — FLARED WINGS (SQUARE) 3 01/01/2021 902.50M __| TRAFFIC SIGNALS — INDUCTION LOOP DETECTORS 2 04/01/2020 
703.42H CONCRETE DOUBLE BOX CULVERT — STRAIGHT WINGS (LEFT ADVANCE) 3 01/01/2021 902.70Q | TRAFFIC SIGNALS — RIGID SPAN WIRE DETAILS 2 04/01/2021 
703.43H CONCRETE DOUBLE BOX CULVERT — FLARED WINGS (LEFT ADVANCE) 3 01/01/2021 902.80L TRAFFIC SIGNALS — TRAFFIC SIGNAL SYBMOLS 1 04/01/2020 
703.44H CONCRETE DOUBLE BOX CULVERT — STRAIGHT WINGS (RIGHT ADVANCE) 3 01/01/2021 903.01J STANDARD ARROW DETAILS 2 10/01/2016 
703.45C CONCRETE DOUBLE BOX CULVERT — FLARED WINGS (RIGHT ADVANCE) a 01/01/2021 903.02AP | HIGHWAY SIGNING 8 10/01/2019 
703.46 CONCRETE DOUBLE BOX CULVERT — CUT SECTION 4 01/01/2021 903.03BN POST INSTALLATION AND SIGN MOUNTING DETAILS 16 01/01/2021 
703.47 CONCRETE DOUBLE BOX CULVERT — MEMBER SIZES AND REINFORCEMENT 27 10/01/2011 903.04F HIGHWAY SIGNING — WEIGH STATION 1 02/01/2012 
703.60E CONCRETE BOX STRUCTURE - PIPE INLET 1 07/01/2001 903.05K HIGHWAY SIGNING — TUBULAR SUPPORT STEEL — TYPE S, ONE TUBE 2 01/01/2021 
703.80H CONCRETE TRIPLE BOX CULVERT — STRAIGHT WINGS (SQUARE) 3 01/01/2021 903.06K HIGHWAY SIGNING — TUBULAR SUPPORT STEEL — TYPE S, TWO TUBE 2 01/01/2021 
703.81H CONCRETE TRIPLE BOX CULVERT — FLARED WINGS (SQUARE) 3 01/01/2021 903.07K HIGHWAY SIGNING — TUBULAR SUPPORT STEEL — TYPE C 2 01/01/2021 
703.82H CONCRETE TRIPLE BOX CULVERT — STRAIGHT WINGS (LEFT ADVANCE) 3 01/01/2021 903.08J HIGHWAY SIGNING — TUBULAR SUPPORT STEEL — TYPE B 2 001/01/2021 
703.83H CONCRETE TRIPLE BOX CULVERT — FLARED WINGS (LEFT ADVANCE) 3 01/01/2021 903.10BD | OVERHEAD SIGN TRUSSES —- ALUMINUM 6 01/01/2021 
703.84H CONCRETE TRIPLE BOX CULVERT — STRAIGHT WINGS (RIGHT ADVANCE) 3 01/01/2021 903.12AA | OVERHEAD SIGN TRUSSES — BUTTERFLY AND CANTILEVER STRUCTURAL STEEL 7 01/01/2021 
703.85C CONCRETE TRIPLE BOX CULVERT — FLARED WINGS (RIGHT ADVANCE) 3 01/01/2021 903.60AC | OVERHEAD SIGN TRUSSES — STRUCTURAL STEEL 5 01/01/2021 
703.86 CONCRETE TRIPLE BOX CULVERT — CUT SECTIONS 1 01/01/2021 
703.87 CONCRETE TRIPLE BOX CULVERT — MEMBER SIZES AND REINFORCEMENT 27 12/01/2011 
706.35H BAR SUPPORTS FOR CONCRETE REINFORCEMENT 1 07/01/2004 
712.40L STEEL DAMS AT EXPANSION JOINTS 1 10/01/2019 
725.00C CORRUGATED METAL PIPE INSTALLATION METHODS 5 04/01/2011 
725.31C METAL CURTAIN WALL AND METAL INLETS 1 07/01/2004 
726.30J RIGID CULVERT INSTALLATION METHODS 2 04/01/2015 
730.00E THERMOPLASTIC PIPE INSTALLATION METHODS 1 04/01/2015 
731.00U PRECAST MANHOLES 2 07/01/2016 
731.10S PRECAST DROP INLET 8 07/01/2016 
732.00S FLARED END SECTION 3 07/01/2021 
732.05D BEVELED PIPE END TREATMENT 2 01/01/2021 
732.10H SAFETY SLOPE END SECTION 3 01/01/2021 
733.00 PRECAST CONCRETE BOX CULVERT TIES 1 07/01/2021 
806.10J TEMPORARY EROSION CONTROL MEASURES 6 04/01/2019 
808.00 TYPICAL PLANTING ILLUSTRATIONS 3 07/01/2004 
901.00AB_ | HIGHWAY LIGHTING — POLES, FOUNDATION & APPURTENANCES FOR 30’ M.H. 4 01/01/2021 
901.01AJ HIGHWAY LIGHTING — POLES, FOUNDATION & APPURTENANCES FOR 45’ M.H. 6 01/01/2021 
901.02B HIGHWAY LIGHTING — CABLE, CONDUIT AND TRENCHING 1 04/01/2002 
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TAPER MAY EXTEND OQUTSIDE— 
PROPERTY FRONTAGE 


AO 


50’-0” 


40'— 60' 


€ STATE ROUTE 
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BY GEOMETRIES AND DRAINAGE CONDITIONS (= 
(SEE PLANS) L (SEE PLANS) i 


(4’ MINIMUM) 


CURB TERMINUS 
IN FILLS IN CUTS DETAIL 
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ON NEW CONSTRUCT OF DRAINAGE PIPE SHOULD BE BEYOND THE 
CLEAR ZONE DISTANCE AS SHOWN IN TABLE 3.1 OF THE “ROADSIDE 
DESIGN GUIDE”. 


RIGHT—OF-WAY OR 
RIGHT-OF-WAY OR PROPERTY LINE 


MISSOURI HIGHWAYS AND TRANSPORTATION 
PROPERTY LINE DOT 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


AGGREGATE. ASPHALT, OR 
CONCRETE SURFACING 


TRAVIS D. 


KOESTNER 
AGGREGATE OR AIMEE DRIVEWAY 


ASPHALT SURFACING PE-30042 
Ry S 
FORMING NOT REQUIRED Sova TYPE IV 


TAY 
THIS SHEET HAS BEEN 


SECTION THRU CONCRETE si ara 


CURB AND GUTTER } SHEET NO. 
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RAFFIC VOLUMES REQUIRE A VOLUME PRODUCT F 
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OTHER RESPECTIVE TYPE DRIVEWAY STANDARD PLANS. S MAY BE MODIFIED TO MEET EXISTING 
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SRR RST RRR SRR ST RRR SRS RRR ST RRR SRE RS 


Ae IN. 


PCC / RCC PAVEMENT 


SHOULDER 
WOR PAVEMENT 


EDGE OF 


WIDTH VARIES O'- 4° 


SHOULDER 
BACK ING 
MATERIAL 


SLOPE AT 45° 


GENERAL NOTES: 


HE SAFETY EDGE™ SHALL BE CONSTRUCTED AT A SLOPE OF 
O° FROM THE HORIZ » THE LENGTH, AS MEASURED 
LONG THE SLOPE, §S APPROXIMATELY 2 TIMES THE 
EPTH, UP TO A MAX GTH OF 6”. 


HE SAFETY EDGE™ SH CONSTRUCTED MONOLITHICALLY 
ITH THE SHOULDER ENT. 


HE SAFETY EDGE™ SH BACKF ILLED AS SHOWN. 


OR PAVEMENT 


EDGE OF 
SHOULDER 


WIDTH VARIES O'- 4’ REGARDLESS OF PAVE PE, WHEN PAYMENT FOR 
PAVEMENT OR SHOULD ADE PER SQUARE YARD, THE 
SHOULDER MATERIAL NECESSARY STRUCT THE SAFETY EDGE™ 
BACK ING IS CONSIDERED INCI TO THE PAVEMENT OR SHOULDER. 
MATERIAL NO MEASUREMENT WILL DE FOR THE MATERIAL USED IN 

THE SAFETY EDGE™ E HEN PAYMENT FOR PAVEMENT OR 
SLOPE AT 45° SHOULDER IS MADE I UME OR WEIGHT. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 


HMA PAVEMENT 1-888-ASK-MODOT (1-888-275-6636 ) 


i 
xe OF Migs. 
Re ee 4 


1) a 
RCC (ROLLER COMPACTED CONCRETE) OR Paces 


PCC (PORTLAND CEMENT CONCRETE) 2 NCIGES 2 SAFETY EDGE ™ 


DB Peet | 
On. e30n LY 


HMA (HOT MIX ASPHALT) “Syqy 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 


BASE MATERIAL (IF APPLICABLE ) ELECTRONICALLY. 


SHEET NO. 


DATE EFFECTIVE: 07/01/2018 
DATE PREPARED: _ 5/3/2018 | 401 ~O00C 3 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


‘ BOTTOM BOARD 


oa 


a 
a 
s 


9 BROOMS 


4 eS sa es a ee ee 


<] STREET BROOMS WITH NYLON BRISTLES 


Conc $3” CHAIN WITH HOOKS 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 
DATE EFFECTIVE: 07/01/2004 
DATE PREPARED: _ 8/21/2009 1 OF 1 


TRANSVERSE JOINT SPACING 1540” (MAX. ) 


DETAIL B 
CSEE-SHEED <2) 


PCC SHLDR. 15-0" *& 


O~ | 
(k) 8 ®.O 3” JOINT 
G oo 


BRIDGE APPROACH SLAB 
(SEE BRIDGE PLANS) 


MATCH LINE 


PCC SHLDR. 


TREATMENT IF NECESSARY TO PLACE A CONSTRUCTION JOINT OVER A 
DRAWING PORTION OF THE PAVEMENT, A CONTRACTION JOINT SHOULD 
BE PLACED AS SHOWN IN THE REMAINING PORTION. 
ERAL NOTES: 


INTERCHANGE DETAIL A TRANSVERSE JOINTS ON SHO ERS SHAL 


(SEE SHEET 2) — CONTRACTOR SHALL DETERMINE THE PAVI 


SHALL BE USED BETWEEN PAVEMENT AND S 
PCC SHOULDER EATER THAN 4’. THE INTERCHANGE WILL E 
THEORETICAL TAPER E BEGINNING OF THE ACCELERAT /DECEL 
CONCRETE MAY BE E RETURN TAPER ON TH AINLINE. 
OMITTED I E WILL ALSO INCLUDE E RAMPS 
FOR SHORT PAVEMENT CONNECTIONS fo OF THE RADIUS WITH THE ROAD I! RSECTING 
TO FLEXIBLE SURFACED ROADS THE = : 

E-JOINTS MAY BE ELIMINATED 


ETAILS, SEE SHEETS NO. 3 & 4. 


E AYOUT OF RAMPS IS TYPICAL FOR QUTER RAMPS 
EAF AND DIAMOND INTERCHANGES. SEE OTHER 
TAPER TREATMENT R SPECIAL JOINT LAYOUTS. 


* Concrete Approach Pavement , 3 
G SHOWN IS MAXIMUM AND IS TO BE REDUCED 
el a ; FLICT WITH ABUTTING STRUCTURES. JOINTS 
SEE TAPER TREATMENT E PAVEMENT ARE TO BE CONTINUOUS. 
DRAWING 
ZO ia PCC SHOULDER IC CONSI. RS 4’ OR LESS IN WIDTH CAST MONOLITHICALLY 
| tit JACENT LANE AND SHALL NOT HAVE A 
isto" Oh Less | JOINT OR TIE BARS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
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4 
FILLER 


MATCH LINE 


: ® = | CONCRETE PAVEMENT AND 
| GB am : €| _ BASE APPURTENANCES 
PCC SHOULDER FILLER MATERIAL 3 ONAL FOR 15° JOINT SPACING 
BRIDGE APPROACH 


SLAB (SEE BRIDGE TRANSVERSE JOINT SPACING 15‘—-O” (MAX. ) seh 2 So 


LECTRONICALLY. 
PLANS ) 


NON-INTERCHANGE DATE EFFECTIVE: 01/01/2020 SHEET NO. 


DATE PREPARED: 10/17/2019 1 OF 4 


PCC SHOULDER 


C1 JOINT SPACING 15’ 


PCC 
SHOULDER 


DETAIL A 
(FROM SHEET 1 OF 4) 


PCC 
SHOULDER 


PCC 
SHOULDER 


HELLIS 
THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY» MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


CONCRETE PAVEMENT AND 
BASE APPURTENANCES 
FOR 15’ JOINT SPACING 


01/01/2020 


10/17/2019 


SHEET NO. 


2 OF 4 


¢ TIE BAR ——> 


le ——€ TRANSVERSE @ TRANSVERSE 
CONTRACTION JOINT —~ CONTRACTION JOINT —* 


| 


Ny 
) 


PCC SHLDR. 


sig 
| 
| 

| 
| 
| 


(TYP. 


TIE BAR (SEE TABLE) 


IF METAL IS USED TO FORM KEY DISCONTINUE 
STRIP FOR DISTANCE OF APPROXIMATELY 3” EACH 
eee ee SIDE OF TRANSVERSE JOINT. 


DOWELS SPACED : 
AT. 12” CTS. BEGINNING 30” 
BEGINNING 6” FROM © TRANSVERSE TYPE ® REQUIRES TIE BAR. 


CONSTRUCTION JOINT 
SAVERS a TYPE @) CONSTRUCTED WITHOUT TIE BARS. 


H-FH 


CK). ©) or 
(3 JOINT 


@ 
H Av 


® AND @ JOINTS SHALL NOT BE SAWED. 


TONGUE AND GROOVE JOINTS (kK) AND (M) 


39 


N/R PCC PAVEMENT 


@ LONGITUDINAL 


€ OF JOINT 

| 

~” le (WIDTH MAX. 4”) 
“N 

jacks 


| 
— DOWEL BAR | 
OLY Ps | 


Erba eb 


) 


44-E+H+H 


H-EH-HEHTEH-HH-FH 


ft 


© JOINT 
(WIDTH 
MAX. 4”) | 


DOWEL BAR 
(SEE TABLE) 


PCC SHLDR. 


TRANSVERSE CONTRACTION JOINTED 


ye OF JOINT 


15° 0" 


JOINT PLAN AND SPACING 
FOR CONTRACTION JOINTS ‘"' ——¢ DOWEL BAR 


(1) LONGITUDINAL JOINT NOT REQUIRED AT INSIDE SHOULDER 
ON DIVIDED HIGHWAYS OR AT INSIDE SHOULDER OF RAMPS . 
FOR 4’ OR LESS INSIDE SHOULDERS, DOWELS ARE REQUIRED 
FOR THE FIRST TWO FEET ADJACENT TO THE TRAVEL LANE. 


DOWELS REQUIRED. FOR PERMISSIBLE TYPES OF DOWELS SUPPORTING 
UNITS, SEE OTHER DRAWINGS. 


LONGITUDINAL CONSTRUCTION 
OR BASE WIDENING SHALL MATCH EXISTING JOINTS. JOINT FOR SHOULDER AND APPROACHES 


TRANSVERSE CONTRACTION JOINTS FOR CONCRETE PAVEMENT 


¢ JOINT 


(MAX. WIDTH §”) S 


Bn = SHOULDER THICKNESS 6) 
TRANSVERSE CONTRACTION JOINT €}) A = APPROACH THICKNESS 
(2) DOWEL BARS ARE REQUIRED FOR ALL PAVEMENTS HAVING THE GENERAL NOTES: 
SAME THICKNESS AS THE TRAVELED WAY. 
(3) FOR PAVEMENTS HAVING THICKNESS IN 1/2” INCREMENTS; THE FINAL POSITION OF ALL DOWELS AND TIE BARS SHALL 
DOWEL BASKETS SHALL BE P/2— 1/2. BE PERPENDICULAR TO THE PLANE OF THE JOINT AND 


(4) DOWEL BARS MAY BE PLACED BY MECHANICAL MEANS AT THE FE 
OPTION OF THE CONTRACTOR. Sear ae SURFACE OF THE PAVEMENT AND PARALLEL 


==) TEABAR 


6) JOINT FOR FULL DEPTH OR PARTIAL DEPTH SHOULDERS. 


TIE BARS REQUIRED. MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
105 WEST CAPITOL 


LONGITUDINAL JOINT C?) cee ay 


TIE BAR (SEE TABLE) 


"Ny 
“4p 


TIE BAR AND DOWEL TABLE [t+ —— © TIE BAR 


PCCP DOWEL TIE BAR DOWEL TIE BAR Se Soe UNECE 
THICKNESS (P) SIZE SIZE SPACING SPACING TIE BARS REQUIRED. 


TRAVIS D. 
KOESTNER 
NUMBER 


CONCRETE PAVEMENT AND 
eee BASE APPURTENANCES 
so XS | FOR 15’ JOINT SPACING 


TAY 


LESS THAN 7” NONE #5X30" NONE 30” CTR.-CTR. HIS SHEET HAS BEEN 


Tad To 10” 1£°x18" #5 X30" 12" CTR.-CTR. 30” ET Re=CTR: LONGITUDINAL CONSTRUCTION See ELPCTRONIGALLY.c 


REATER THAN 10 44°x18"” #EX40” 12” CTR.-CTR.| 30” CTR.-CTR. DATE EFFECTIVE: 10/01/2020 ° 
G 7 1 JOINT SHEET NO 
DATE PREPARED: —_7/21/2020_ 502 ° O5P 3 OF 4 


RT 
Ws 
€&p 
OE AAS 


\\ 
\V 
~~ 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SEALING SEE DETAIL A 
tance. cae (1) LENGTH OF CA 
18” LONG DOWEL 4” 4) 
DOWEL BARS BARS AT 12” CENTERS (2) GAP BETWEEN END OF 
CAP AND DOWEL. 


*%® FOR EXPANSION JOINTS FORMED USING A 
CONSTRUCTION HEADER,» THE EXPANSION CAPS SHALL 
BE INSTALLED ON THE EXPOSED END OF EACH BAR 
ONCE THE HEADER HAS BEEN REMOVED AND THE 
JOINT FILLER MATERIAL HAS BEEN INSTALLED. 


EXPANSION CAP ON 
ALTERNATING ENDS 


PART ELEVATION OF OF DOWEL BARSX 
HEADER PLANK 
EXPANSION JOINTS (E) 


JOINT SEALING HOT POURED 
HEADER PLANK MATERIAL JOINT SEALER 


2” RADIUS 


BAR SUPPORT DOWEL BAR (SEE 
TABLE ON SHEET 3) PREF ORME D 
FILLER MATERIAL a PREFORMED 
JOINT FILLER 
TAR PAPER 
346” WIDE 


-+ - CONCRETE SILL DETAIL A 


SEALING 
SILL SHALL EXTEND 18” BEYOND EACH EDGE OF THE 

NEW PAVEMENT AND SHALL BE CONSTRUCTED OF CONCRETE 

PAVEMENT l EXISTING REGARDLESS OF ADJACENT BASE MATERIAL. 


ALTERNATE EXPANSION JOINTS 
(CONTRACTOR MAY SELECT EITHER EXPANSION JOINT (E)) 


335” RADIUS 
WEEP HOLE 


THIN CIRCULAR DISK + TIE BAR 
SEE DETAIL B 


1" (#4) 


EXISTING PAVEMENT EW PAVEMENT 


DRILLED HOLE SHALL BE DIAMETER 
OF DOWEL BAR PLUS ¢ INCH 


wl 
| 
| 


NYLON OR PLASTIC 
SAWED SECTION MATERIAL &” MINIMUM 
Hs THICKNESS 


DETAIL B 
HE HEADER BOARD SHALL BE SUFFICIENTLY RIGID TO THIN CIRCULAR DISK 


REVENT DISTORTION FROM THE TYPICAL SECTION AND 


AINTAIN A STRAIGHT LINE FROM PAVE T EDGE TO 
AVEMENT EDGE. DRILLED HOLE DIAMETER SHALL BE 


DIAMETER OF TIE BAR PLUS % INCH 


E CONSTRUCTION JOINT MAY BE SAWED FULL DEPTH, 
LES FOR DOWEL BARS SHALL BE DRILLED AFTER THE MISSOURI HIGHWAYS AND TRANSPORTATION 
NCRETE HAS SUFFICIENT SET TO PRE T DAMAGE. OT COMMISSION 
WEL BARS SHALL BE BONDED INTO THE HOLES. TIE BARS SHALL BE EPOXY COATED, DEFORMED 105 WEST CAPITOL 
REINFORCING BARS MEETING THE REQUIREMENTS OF JEFFERSON CITY+ MO 65102 
NDING FOR DOWEL BARS SHALL B Y OR SECTIONS 710 AND 1057. 1-888-ASK-MODOT (1-888-275-6636) 
LYESTER BONDING AGENTS AS SPE D SECTION 

39. BONDING FOR TIE BARS SHALL BE EPOXY OR POLYESTER 
BONDING AGENTS AS SPECIFIED IN SECTION 1039. 


OOO. 


O00 


HE PORTION OF THE DOWEL QUTSI LE SHALL 


D 
BE COATED WITH AN APPROVED LUB T. TIE BAR SIZE AND LENGTH SHALL BE BASED ON THE KOESTNER = 
THICKNESS OF THE THINNER PAVEMENT OR SHOULDER TO NUMBER CONCRETE PAVEMENT AND 
CONSTRUCTION JOINT (C) 


BE TIED TOGETHER. eee BASE APPURTENANCES 


“son & FOR 15’ JOINT SPACING 
LONGITUDINAL CONSTRUCTION JOINT is ar Hae 


SIGNED, SEALED AND DATED 


(EXISTING PAVEMENT) (L ) ELECTRONICALLY 
DATE EFFECTIVE: 01/01/2020 SHEET NO. 
DATE PREPARED: _ 10/17/2019 502.05P 4 OF 4 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SAWED JOINT 


RIFEGEEMGLETLSHAPES ey : 
ribs boll faa laee AG —— 
OF DOWEL 10 BASKET CONCRETE PLACEMENT PAVEMENT BAR SIZE 


THICKNESS DIAMETER LENGTH 


1 OPTIONAL INSIDE 10° AND LESS 18 
DOWEL BAR OR OUTSIDE OEMs ral 


HALF THE 
PAVEMENT 
THICKNESS 


17 ree 


COAT WITH DO_NOT 
* FOR PAVEMENTS HAVING THICKNESS TOPRONED diene SUBGRADE 
IN $” INCREMENTS, DOWEL BASKETS LUBRICANT. KEEP CLEAN. 
SHALL BE HALF THE PAVEMENT 


THICKNESS MINUS 4”. 
SECTION A-A 


QO 


ERAL NOT 


RTING UNITS SHALL BE FACTORY ASSE 
E LDING THE DOWELS IN T 

S. THE COMPLETED JOINT I 
HA POSITIONED WITHIN 17 
L PLANE D IN THE LO 
OLERANC HALL BE 1/74 


O=<zFrPoWH 
DUoommMm 


POXY CO D DOWEL SHA 
PAINT AT LEAST ONE IN 
G IN C R WITH THE 


. 
M 
D 
C 


ream 


“a iL 
-177 A. 
Bete WIRE E SIZES SHOW E MINIMUM REQUIRED. 


ES. BARS OR CLIPS SHALL BE ED AS NECESSARY TO 
TRENGTHEN THE ASSEMBLIES. 


n= = 


DIAMETER OF THE SPACER WIRE SHALL NOT EXCEED 
ON. 


ER WIRE UT OR LEFT INTACT. 


ING PINS E FABRICATED FROM 0.306” 
ETER WIRE WITH A SUITABLE HOOK. 
ING PINS AVE A MINIMUM LENGTH OF 
FOR DOWEL LIES UNLESS OTHERWISE 
CTED BY EER. 


R VARIAT THE CONFIGURATION OF THE SUPPORT 
UNITS WILL BE EE D. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
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A“ullires, 7 
hee OF Mis, 
SA oo QD 
ae 


ERIC E. 


Ris DOWEL SUPPORTING UNITS 


PE-28411 = 
“bgp na eSS APPROVED FOR USE 
PTONAL ENS WITH TRANSVERSE JOINTS 


THEY VAS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: _06/01/2010° SHEET NO. 
DATE PREPARED: 10/30/2015 1 OF 2 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


TOP OF PAVEMENT 


HALF THE 
PAVEMENT 
THICKNESS 


DOWEL BAR 


18” 


SAWED JOINT 


OR QUTSIDE 


COAT WITH APPROVED 
%* FOR PAVEMENTS HAVING THICKNESS LUBRICANT. 


IN $” INCREMENTS, DOWEL SHALL 
BE PLACED HALF THE PAVEMENT 
THICKNESS MINUS 4”. 


SECTION C-C 


5 
Oe 
Be 


“ERI E, 
SCHROETER 
NUMBER 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
DATE EFFECTIVE: 
DATE PREPARED: 


ERAL NOTES: 


THE COMPLETED JOINT INSTALLATION. DOWELS SHALL 
POSITIONED WITHIN 1/2” OF THE VERTICAL AND 
RIZONTAL PLANE AND IN THE LONGITUDINAL DIRECTION. 
E SKEW TOLERANCE SHALL BE 1/4”. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


DOWEL SUPPORTING UNITS 
MECHANICAL PLACEMENT 


06/01/2010 SHEET NO. 
5/29/2015 _ 2 OF 2 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


BRIDGE APPROACH SLAB ee 


(MAJOR) = 20-0” | LIMITS OF 
CONCRETE 
DUTS IDE PACE: OF APPROACH 
TYPE A BARRIER CURB 

AND BRIDGE APPROACH | PAVEMENT -+— STANDARD (E) 


| 2" EXPANSTON 
SLAB DETAIL. Wi Sarcae 


BRIDGE WING (LENGTH |) 
VARIABLE (TYP. ) | NORMAL SHOULDER LINE 


BRIDGE % NOT REQUIRED WHEN ADJACENT PAVEMENT 


IS ASPHALT. 


ITEM) 


(ROADWAY 


<— 
BRIDGE APPROACH 
SLAB (MAJOR) 


TRANSVERSE 
CONTRACTION 
mage eames 


ROADWAY FACE OF BRIDGE CURBS 
NORMAL LIMITS OF CONCRETE 


APPROACH PAVEMENT 


| 


; 15! B 
OUTSIDE FACE OF TYPE A } le » 
BARRIER CURB AND BRIDGE ; VARIABLE WITH SKEW ANGLE & PAVEMENT WIDTH 
APPROACH SLAB >! ERAL NOTES: 


30" 18” SLEEPER SLAB 
AND ae JOINT FILLER PE A CURB IS TO BE CONSTRUCTED WITH CONCRETE 


PROACH PAVEMENT ONLY WHEN DRAIN BASINS ARE 
PART PLAN QUIRED. TYPE A CURBS WILL BE CONSIDERED AS 
(SKEWED ) CIDENTAL, AND WILL BE INCLUDED IN THE PAYME 
CRETE APPROACH PAVEMENT. 


BRIDGE APPROACH SLAB TBS =O" 


(MAJOR) = 20-0" "“TIMITS OF 
CONCRETE ‘+— STANDARD © 2” 


OUTSIDE FACE OF TYPE A_ | 
BARRIER CURB AND BRIDGE | paveMeny | ae Ne ee 


APPROACH SLAB 


R SHOULDER PAVING AND DRAIN BASINS AT B 
E STANDARD DRAWING NUMBER 609.40. 


R TYPE A BARRIER CURBS, STANDARD 2” EXP 
INTSs, LONGITUDINAL JOINTS AND TONGUE AN 
INTS,; SEE STANDARD DRAWINGS NO. 502.00 
9.00. 


A pig AE Te ER 
BRIDGE WING S550) oil 340” x 18” SLEEPER SLAB 


we ee B NORMAL SHOULDER LINE 


occ nT 


R BRIDGE APPROACH SLAB; S R SLAB, A OINT 
ILLER DETAILS, SEE BRIDGE . 


Ss TIED 


| CONCRE 
DETAIL A | CONCRE 


PRE-FORMED FIBER EXPANSIO T MATERIAL SHALL BE 
LACED WITH CONCRETE APPROA VEMENT AND MEET 
HE REQUIREMENTS OF SECTION OF THE STANDARD 
PECIFICATION FOR HIGHWAY C UCTION. 


BRIDGE APPROACH 
SLAB (MAJOR ) 


OST OF FURNISHING AND PLAC OF 4” TYPE 5 
GGREGATE BASE AND 3" JOINT ER IS INCLUDED 
CONTRACT UNIT BID PRICE F ONCRETE APPROACH 
PAVEMENT. 


ITEM) 


HPO NAVY 1771 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


(ROADWAY 


PAVEMENT 


\ 
Raee MiSs 
S oon 4 


KG CONCRETE APPROACH 


NUMBER 


emee PAVEMENT 


! ‘ FOR TWO-LANE PAVEMENTS 
OUTSIDE FACE OF TYPE A | DETAILS ee eee 


NORMAL SHOULDER ELECTRONICALLY. 
BARRIER CURB AND BRIDGE LINE DETAIL A. 


APPROACH SLAB PART PLAN FOR SECTIONS A-A, B-B AND DATE EFFECTIVE: 10/01/2021 504.00K 
(SQUARE ) C-C, SEE SHEET 3 OF 3. DATE PREPARED: 7/13/2021 e 


ROADWAY FACE OF BRIDGE CURBS 
NORMAL LIMITS CONCRETE APPROACH 


SHEET NO. 


TOF 33 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ere = = eee SIDE OF SKEWED SLAB FOR ALL 
eee Ce eceee © LANES NEXT TO BRIDGE APPROACH SLAB 
I—— STANDARD / 7 
OUTSIDE FACE OF APPROACH Bee aC TON SHALL BE 5’ TO 10 
TYPE A BARRIER PAVEMENT. | JOINT 
CURB AND BRIDGE | 
APPROACH SLAB DETAIL A; 


BRIDGE WING (LENGTH SHORT SIDE OF SLAB 


VARIABLE (TYP. ) - " | y—NORMAL SHOULDER LINE 5’ MIN. LENGTH 10’ MAX. 


ry 


SKEW 
ANGLE 


ITEM) 


END OF SLAB 


(ROADWAY 


BRIDGE APPROACH 
SLAB (MAJOR) 


“ SHORT SIDE aye TRANSVERSE 
5’ MIN. = CONTRACTION 


io 7 - 7 OINT (TYP. ) 
BRIDGE “se 10’ MAX. VV, 
a (TYP. ) | : SS 


NORMAL LIMITS OF CONCRETE 


ROADWAY FACE OF BRIDGE CURBS 
APPROACH PAVEMENT 


2% LENGTH OF RECTANGULAR SLABS BETWEEN SKEWED DETAIL B 
SLAB AND FIRST 10’ SLAB SHALL BE 10’ TO 15’. 


L_ y 


VARIES | VARIES || > B Ne aa SHOULDER LINE 
OUTSIDE FACE OF TYPE A 


; VARIABLE WITH SKEW ANGLE & PAVEMENT WIDTH t+—FIRST JOINT AT 10° 
Sua etc tau pee =| FROM EXPANSION JOINT 


€ 3-0" x 18” SLEEPER SLAB 4” TYPE A 
AND 3” JOINT FILLER PART PLAN BARRIER CURB 


(SKEWED ) (REQUIRED FOR 


DRAIN BASIN) 
NORMAL 
BRIDGE APPROACH SLAB | 15'-0" SHOULDER LINE / { 


(MAJOR) = 20-0" | LIMITS OF Z 
CONCRETE 


OUTSIDE FACE OF TYPE A ORVEMENT RI STANDARD © 2” 

BARRIER CURB AND BRIDGE EXPANSION JOINT 

APPROACH SLAB re BRIDGE APPROACH 98KK USE 2” JOINT FILLER 
BRIDGE WING pee ee ee PTL ER OS SLAB (MAJOR ROAD) BETWEEN TYPE A CURBS 
(LENGTH VAR.) [0 3 =O) ‘ 3-0” x 18” SLEEPER i CONCRETE 


(TYP. ) SLAB B / APPROACH 
| NORMAL SHOULDER LINE @ 3” JOINT ; PAVEMENT 


——, FILLER 


DETAIL A 
DETAIL A 


BRIDGE APPROACH 
SLAB (MAJOR) 


ITEM) 


oe NOT REQUIRED WHEN ADJACENT PAVEMENT 
IS ASPHALT. 


A | A 
L | 4 MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


ITS CONCRETE APPROACH 
(ROADWAY 


END OF SLAB 


\ 
& OF MiSs 
S oon 4 


KG CONCRETE APPROACH 


NUMBER 


lett PAVEMENT 
FOR MULTI-LANE PAVEMENTS 
NOTE: THIS SHEET HAS BEEN ( MAJ OR ROUTE ) 


SIGNED, SEALED AND DATED 
KOBMA “SHOUL GER LINE FOR SECTIONS A-A, B-B AND C-C, oe 
A BG A Seth See eT oO Ss ; 
BARRIER CORB ANDY Hone PART PLAN DATE EFFECTIVE: 10/01/2021 504. 00K aHEBT Ne 
APPROACH SLAB DATE PREPARED: 
(SQUARE ) 7/13/2021 e 2? OF 3 


BRIDGE 


ROADWAY FACE OF BRIDGE CURBS 
PAVEMENT 


NORMAL LI 


DETAIL A 


| 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


15'-0” (LIMITS OF CONCRETE APPROACH PAVEMENT ) 
VARIES WITH SKEWED SLABS 


€ 3” JOINT FILLER @ STANDARD 2” EXPANSION 
& SLEEPER SLAB ——— JOINT (NOT REQUIRED WHEN—» 
ADJACENT PAVEMENT IS 
ASPHALT). 


4” TYPE 5 
AGGREGATE BASE 


CONCRETE SILL 


SECTION A-A 4” PERFORATED PIPE DRAIN ON UPGRADE 
BRIDGE APPROACH SIDE OF SILL. SLOPE THE PIPE TO DRAIN. 
SLAB (MAJOR) IF LOCATION @ IS THE UPGRADE SIDE OF 
SILL, CONSTRUCT PERFORATED PIPE AT @ 


LIMITS OF CONCRETE APPROACH PAVEMENT 


NORMAL 
SHOULDER SHOULDER NORMAL PAVEMENT WIDTH SHOULDER Pm ila 


LINE [~ ae SHOULDER 
=e LINE 


CROWN SAME AS 
ADJOINING PAVEMENT 


#6 x 40” TIE BAR 
AT 30” CENTERS 


4” TYPE 5 AGGREGATE BASE UNDER 
CONCRETE APPROACH PAVEMENT 


SEEUSECs 


SECTION B-B 


FOR LOCATIONS OF SECTIONS A-A, B-B AND C-C, SEE 
SHEETS 1 AND 2. 


LIMITS OF CONCRETE APPROACH PAVEMENT 


NORMAL GENERAL NOTES: 
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#4 BARS AT 7” CENTERS 


#4 BARS AT 7” CENTERS 
(SEE GENERAL NOTES) 


* 


#4 BARS 


SECTION A-A GENERAL NOTES: 


THE MAXIMUM DEPTH OF MANHOLE USING #4 HORIZONTAL 
BARS AT 12” CENTERS IS 20’. 


OVER 20’ DEPTH. HORIZONTAL BARS SHALL BE INCREASED 
TO A #5 BAR AT 10” CENTERS TO A MAXIMUM DEPTH OF 30’. 


OVER 30’ DEPTH WILL REQUIRE A SPECIAL DESIGN. 


VARIABLE DIMENSIONS BOTTOM STEEL AT MORE THAN 20’ DEPTH TO A MAXIMUM 
DEPTH OF 30’ IS INCREASED TO #6 BARS AT 7” CENTERS. 
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STEPS SHALL BE PLACED AT VERTICAL 
INTERVALS OF 16” MAXIMUM IN ALL 
MANHOLES HAVING A DEPTH OF MORE 
THAN 4'-0". STEPS SHALL BEGIN AT 
AN ELEVATION 6” ABOVE THE TOP OF 


INNER FACE OF = THE QUTLET PIPE. CONCRETE MANHOLES 
MANHOLE WALL NOTES: 
STEPS SHALL BE SET LEVEL AND IN MINIMUM “D “SHALL BE THE OUTSIDE DIAMETER 
10” VERTICAL ALIGNMENT. OF LARGEST PIPE ENTERING MANHOLE PLUS 
MIN. 16” CARRIED TO THE NEAREST 3”. tacoma 
NO DIRECT PAYMENT WILL BE MADE Sareea 
STEP INSTALLATION FOR MANHOLE STEPS. HORIZONTAL AND VERTICAL BARS HORIZONTAL ? 92-01-2009 
AND VERTICAL BARS AROUND PIPES. pare prepareo: 8/26/2009 | 6©04.30G 
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NOTE: 
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CONCRETE QUANTITIES IN TABLE INCLUDE INVERT. 
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S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


(1) ONE LAYER COMMERCIALLY AVAILABLE 
55-POUND ROLL ROOFING. 


GENERAL NOTES: 


FOR PIPE EXTENSIONS THAT ARE 5 FEET IN LENGTH OR 

SHORTER» A SMOOTH TAPERED SLEEVE MAY BE USED IN LIEU 
OF A TYPE A COLLAR, IF APPROVED BY THE ENGINEER. SEE 
SMOOTH TAPERED SLEEVE DETAIL IN STANDARD PLAN 732.00. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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SLOTTED DRAIN 
TYPE B AND TYPE C 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


RIGID PAVEMENT STRUCTURE 


4” TYPE 5 AGGREGATE BASE 


GEOQTEXTILE FABRIC WITH 
12” LAP ON TOP 


POROUS BACKFILL 
4" PERFORATED PIPE 


FLEXIBLE PAVEMENT STRUCTURE 


4” TYPE 5 AGGREGATE BASE 


2% SLOPE 
SPLASH PAD 


GEOTEXTILE FABRIC WITH 
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W6X8.5 OR 
W6X9 POST 


PLAN 


LENGHT OF W-BEAM RAIL 


LAP IN DIRECTION € POST (TYP. ) 
OF TRAFFIC 


12 GAGE 
W-BEAM 


ELEVATION 


W6X8.5 OR W-BEAM RAIL 


W6x9 POST 
W-BEAM RAIL 


PLAN 


LENGHT OF W-BEAM RAIL = 13'-635” 


LAP IN DIRECTION 


OF TRAFFIC petceet 


(TYP. ) 


12 GAGE 


ELEVATION 


5u 
8 
POST BOLT 


W-BEAM RAIL 
(TYP. ) 


STEEL POST & WOOD OR 
PLASTIC BLOCK 


TYPE A GUARDRAIL 


wOOD OR 


PLASTIC BLOCKS (1) THE CONTRACTOR MAY FURNISH EQUIVALENT SECTIONS 
CTP ey.) FABRICATED FROM MATERIAL MEETING AND 


WITH SECTION 1040. 


8 
POST BOLT 


W-BEAM RAIL 
CTY Ps) 


STEEL POST & WOOD OR PLASTIC 
BLOCKS 


TYPE B GUARDRIAL 


GENERAL NOTES: 


SEE SHEET NO. 


IN ACCORDANCE 


5 OF 7 FOR POST AND BLOCK DETAILS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 


DOT 


COMMISSION 


105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


1 
we oon Q 
ERIC E. = 
SCHROETER 


NUMBER 
PE-28411 


oO ao 
2 eM Ae 
“So we 
/ONAL © 
i} 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


GUARDRAIL 


TYPE A AND TYPE B 


DATE EFFECTIVE: 
DATE PREPARED: 


01/01/2017 
10/28/2016 


606. 00AY 


SHEET NO. 


1 OF 7 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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IF A SEAL 


W6x8.5 OR W6X9 (TYP. ) 


B" x BY x 21" 
BLOCK (TYP. ) 


HE CONT OR MAY FURNISH EQUIVALENT 
SINGLE THRIE BEAM RAIL ECTIONS RICATED FROM MATERIAL MEETING 
D IN A DANCE WITH SEC 1040. 


TYPE E GUARDRAIL 6'-3” SPACING (2) i, TRANSITION 6’-3” POST SPACINGS (2) | F THE T ITION 1S CONNECTED TO A BRIDGE 


CHOR S$ ON, POST SPACING FOR TYPE E 
PLAN UARDRA D THE TRANSITION SECTION SHALL 
E 3°15" . FOR ALL OTHER CASES, POST 
PACING LL BE 643”. 


TYPE E GUARDRAIL (TYPICAL ) TRANSITION SECTION TYPE A GUARDRAIL 


RANSIT FROM 31” TO 29” HEIGHT OVER 
, nail THIRE-BEAM RAIL 2-12.5' W-BEAMS OR 25’. 


SHOULDER 


.RRRKS KX [RK 


i@———€ POST W6x8.5 OR 
W6x9 (TYP. ) FERAL NOTES: 


E GUARDRAIL SHALL USE 6-3” POST SPACING UNLESS 
POST IS SPECIFIED. 
PART SECTION SHOWING TYPE E TO TYPE A GUARDRAIL TRANSITION 
HRIE BEAM RAIL FOR THE TYPE E GUARDRAIL AND THE 
ITION SECTION SHALL BE MADE OF STEEL AND SHALL 
GAGE. 
THE OVERALL NOMINAL DIMENSIONS SHOWN SHALL BE MET; 
ALTHOUGH THE SHAPE OF THE PLASTIC BLOCKS MAY VARY ROTECTIVE COATING AND MAT REQUIREMENTS» 
FROM THE SHAPE SHOWN, EXCEPT THE §” + 4” EC 1040 OF THE STANDARD $S ICATIONS. 
FLANGE AND THE OVERALL WIDTH DIMENSIONS MAY 
BE WAIVED IF APPROVED BY PROJECT OPERATIONS. HEET 7 OF 7 FOR REQUIREME FOR SPECIAL 
STALLATIONS. 


L DIMENSIONS ARE SUBJECT TO FACTURING 
WOOD OR PLASTIC 
BLOCK R PLASTIC LERANCES EXCEPT WHERE ALLOWA LERANCES ARE 
HOWN. 


OR DETAILS NOT SHOWN. SEE OTHE EETS OF THIS 

S"yg" ba y RAWING. 

POST BOLT — 2 X8 
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IF A SEAL 


TRAVELED WAY : ._ TRAVELED WAY 
—_— | 


‘cee SLOPE SHOULDER SLOPE PAVEMENT SLOPE SHOULDER SLOPE 


SHOULDER 
WIDENING (1) 


SHOULDER WIDTH = . Me SHOULDER WIDTH 


TYPCIAL SECTION ALTERNATE TYPICAL SECTION AT SLOPE BREAKPOINT 


TYPE B GUARDRAIL, J TYPE A GUARDRAIL 
(1) SHOULDER WIDENING SHALL CONSIST OF EMBANKMENT aa TRAFFIC 
MATERIAL COMPACTED IN ACCORDANCE WITH SEC 203.4 6° =3"" 6.3" 
OF THE STANDARD SPECIFICATIONS. si "| 


(2) POST SHALL BE SPACED AT 3715" ON CENTER. 
(3) WHEN GUARDRAIL IS CONSTRUCTED OVER CURBS, 2 a ee ae 
THE CURBS SHALL BE CONSTRUCTED AS SHOWN. , OBSTACLE 
5'-65" 6/-3" : 1 IN 50 TRANSITION NORMAL EDGE 
TRAFFIC a OF SHOULDER Sy 


1, YPE A GUARDRAIL 


DETAIL FOR TRANSITIONING 
BETWEEN TYPE A AND TYPE B GUARDRAIL 


TYPE A GUARDRAIL 


ALL SLOPES 


W6xX8.5 OR WOOD OR PLASTIC 
W6X9 POST BLOCK (TYP. ) bo 
Runes | i RAIL I 

SHOULDER SLOPE 


WIDEN SHOULDER 
PLAN MINIMUM 3°45" (1) 


LENGTH OF W-BEAM RAIL = 13'~62° — , LOCATION OTHER THAN @ MEDIAN 


ey ml poke ile LATERAL PLACEMENT OF GUARDRAIL 
FOR SHOULDER INSTALLATION 
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WOOD OR PLASTIC BLOCKS (1) 


GUARDRAIL 


BLOCK 


DELINEATOR 
REFLECTOR 


(1) 


NAL j@” DIA. HOLE FOR HANDLING ca 


G GALVANIZING. (ONE PERMITTED) : ee eo ee 


(ONE PERMITTED) 


HOLE FOR 
TYPE B 
GUARDRAIL 


ALL HOLES 
3" DIAMETER 
EXCEPT AS NOTED. 


oe BLOCK 


TYPE A AND TYPE B 
FOR STEEL POST AND WOOD OR PLASTIC BLOCKS (1) 


THE OVERALL NOMINAL DIMENSIONS SHOWN SHALL BE MET, ALTHOUGH THE 
SHAPE OF THE PLASTIC BLOCKS MAY VARY FROM THE SHAPE SHOWN, EXCEPT 
THE §” +3” FLANGE AND THE OVERALL WIDTH DIMENSIONS MAY BE 

WAIVED IF APPROVED BY PROJECT OPERATIONS. 


U-CHANNEL 


DELINEATORS ON NEW GUARDRAIL 


ALTERNATE DESIGN 
FOR WOOD BLOCK 


GENERAL NOTES: 


FOR GUARDRAIL DELINEATION DETAILS SEE 
STD PLAN 903.03. 
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I 
TOLERANCE 


@ POST BOLT SLOT 
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POST BOLT SLOT 
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OF TRAFFIC 


SPLICE BOLT SLOT 


W-BEAM RAIL SPLICE AT POST 
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END VIEW 
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POST BOLT SLOT 
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THRIE-BEAM SPLICE AT POST POST BOLT SLOT 
ELEVATION OF ASYMMETRICAL TRANSITION SECTION 


OVAL SHOULDER S 


HAL 


BE OF ADEQUATE HEIGHT, 


LENGTH & SHAPE TO PREVENT TURNING DURING 


INSTALLATION OR 


RE 


OVAL OF BOLT. 


2” POST OR SPLICE BOLT 


STANDARD 13'-63"+ 
GUARDRAIL 


ADDITIONAL BOLT SLOTS 


OTE: PORTIONS OF BEAM WITH UNUSED BOLT 
SLOTS TO BE LAPPED BEHIND. 


BEAM DETAILS SHOWING LOCATION OF 
ADDITIONAL BOLT SLOTS NECESSARY 
TQ OBTAIN GUARDRAIL OFFSET. 


¢ Bu x Ba" 
POST BOLT SLOT 
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IF A SEAL 


TYPE 1 
COARSE 
AGGREGATE 


PAVEMENT (CONCRETE OR * 
ASPHALT > 2” 


SARL 
OX QLE 
MORRILL 


BEDROCK eae 
BEDROCK 
TYPE 1 

COARSE Wee 4 
AGGREGATE H COARSE 


AGGREGATE 


TPP ES, 
COARSE 
AGGREGATE 


TBH 3 


SECTION A-A SECTION B-B SECTION C-C SECTION D-D 
ROCK ENCOUNTERED ROCK ENCOUNTERED ROCK ENCOUNTERED MORE SETTING POST THROUGH PAVEMENT 
UP TO 6” BENEATH SURFACE 6” TO 18” BENEATH SURFACE THAN 18” BENEATH SURFACE (CONCRETE OR ASPHALT > 2” THICK) 


SETTING POST IN SOLID ROCK (1 )MINIMUM ROCK EMBEDMENT IS EQUAL TO 


FULL DEPTH POST EMBEDMENT MINUS SOIL 
DEPTH. 


GENERAL NOTES: 


HOLES IN SOLID ROCK SHALL PROVIDE A DIAMETER OF NOT 
LESS THAN 4 INCHES GREATER THAN THE MAXIMUM 

Bhs TRANSVERSE DIMENSION OF THE POST SECTION. 

ASPHALT POST MAY BE SHORTER WHERE PLACED IN A MINIMUM 2 FEET 
OF SOLID ROCK. STEEL POSTS MAY BE FLAME OR SAW CUT. 
REPAIR OF CUT SHALL BE IN ACCORDANCE WITH SEC 712 OF 
THE STANDARD SPECIFICATIONS. 
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25' 25 2 NESTED 
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12'-6" 
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POS: 
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PLACEMENT (3) . 


W-BEAMS 


2 NESTED 25' 
12 CAGE W-BEAMS 12 GAGE W-BEAMS 


@ 
iw 


26 


HAS BEEN ELECTRONICALLY SEALED AND DATED. 


FOR 6’ POSTS — MINIMUM 14 SPACES AT 6'-3” = 87 
OR FOR 7’ POSTS — MINIMUM 28 SPACES AT 3'-13" 


25' 


FOR 6° 
OR FOR 7’ 


POSTS — MINIMUM 10 SPACES AT 6'-3" = 62'-6” 
POSTS — MINIMUM 20 SPACES AT 3'-13” = 62'-6” 


6’ OR 7’ LONG WITH 
8” X 6" X 14” ROUTED 
WOOD BLOCKOUTS. 


SECTION A-A SECTION B-B 


We X 9 STEEL POSTS, 6’ OR 7’ LONG WITH CRT WOOD POSTS, 6’ OR 7’ 


LONG WITH 


8" xX 6” X 14” ROUTED WOOD BLOCKOUTS TWO 8” X 6” X 14” WOOD BLOCKOUTS 


POSTS 3 THROUGH 12 AND 19 THROUGH 24. POSTS 13 THROUGH 18. 


CRT WOOD POSTS, 6’ OR 7’ 
WITH TWO 8” X 6% X 14” 
WOOD BLOCKOUTS. 


ELEVATION 


F LOCATED WITHIN T 
WO-WAY ROADWAY, TH 


DDI TIONAL GUARDRA 
D TREATMENT. 


HE POST MAY BE SK 
F AN OBSTACLE SUCH 


LACE END TREATMENT 
OST THAN POSTS 5 A 


LONG 


EAR ZONE OF A 


We X 9 STEEL POSTS; 
6’ GR 7’ LONG WITH 
8” X 6" X 14” ROUTED 
WOOD BLOCKOUTS. 


IMUM LENGTH IS 87'-6”. 


REQUIRED, INCLUDING 


DUE TO THE PRESENCE 
CULVERT. 


LOSER TO THE SKIPPED 
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EDGE OF TRAVELED WAY «= TRAFFIC 


EDGE OF SHOULDER 
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SEE DETAIL A SHEET 2 OF 7 
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-3 “a 


OBSTACLES 


EDGE OF SHOULDER 


PIER AT & OF MEDIAN 
PLAN VIEW 


MEDIAN WIDTH VARIES 


»  HOULDER WIDTH 


EDGE OF SHOULDER 


TYPE E GUARDRAIL 


SHOULDER SLOPE 
24 a eee 


SHOULDER WIDTH 


TYPE E GUARDRAIL 


EDGE OF SHOULDER 


SHOULDER SLOPE 


¢@ MEDIAN A 


AND OBSTACLE 


GUARDRAIL 
POST (TYP) 


SECTION 


EDGE OF TRAVELED WAY 


EDGE OF TRAVELED WAY 


EN 
SIGNED, SEALED AND DATED 
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DATE EFFECTIVE: 
DATE PREPARED: 


FLAT 
BOTTOM DITCH 


le 
MEDIAN WIDTH VARIES 


RAL NOTES: 


POSTS AND WOOD BLOCKS MAY BE USED ON TYPE E 
RAIL. 


ULLNOSE GUARDRAIL PAY ITEM INCLUDES THE 
TURE BETWEEN POST 10 AND THE NOSE. THE 

NING GUARDRAIL WILL BE PAID FOR AS STANDARD 
RAIL ITEMS. 


BLE DRAINAGE MUST BE PROVIDED WHEN MEDIAN 
DING IMPEDES NORMAL FLOW. 
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4” U-BOLT 
CABLE CLIP 


12'-6" 12 GAGE THRIE-BEAM 
GUARDRAIL SECTIONS (TYP. ) 


RAIL #1 
BENT AND 
SLOTTED 


SIX $” DIA U-BOLT 
CABLE CLIPS SPACED 
OUT ON NOSE, HOLD 
CABLE TO BACKSIDE 
OF THE RAIL. R 5/23" 


NOSE CABLE 
WITH SWAGED 
END BUTTONS 


RAIL RAIL #3 


NOSE CABLE SLOTTED 
ANCHOR PLATE 
(BACKSIDE 


OF SPLICE) 
DETAIL A 


STEEL FOUNDATION TUBE 


8 / 


STEEL FOUNDATION TUBE 


6 / 


2” ASTM 
A307 BOLT 


THRIE BEAM BCT POST 
WITH 96,6” FOUNDATION TUBE 
POST 1 


BEGIN STANDARD THRIE BEAM CONSTRUCTION 


(SEE CROSS-SECTIO 


RAIL #4 


THRIE BEAM CRT POST 
78” LONG 


WITH 14” BLOCK AND 
THRIE BEAM BCT POST 14” TAPERED BLOCK 


WITH 72” FOUNDATION TUBE 
AND 14” TAPERED BLOCK 
POST 2 


POSTS 3; 


POST DETAILS 


4, 55 6+ 7, 8 


BELOW) 


THRIE BEAM POST 
78” LONG 
WITH 14” BLOCK 
POSTS 9 AND 10 


SLOTTED 


BREAKAWAY TERMINAL POST SLEEVE RAIL NO. 


U-BOLT CABLE 
CLIP DETALL 


BREAKAWAY TERMINAL 
POST SLEEVE 


BEARING 
CABLE ASSEMBLY 


ANIA 


3” BOLT WITH NUT 
AND TWO WASHERS 


POST 1 DETAIL 


GENERAL NOTE: 


RAILS NUMBERS 1, 2, 3 AND 4 ARE TYPE E GUARDRAIL. 
RAIL NUMBER 4 IS A STANDARD THRIE BEAM, NOT SLOTTED. 
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NOSE REINFORCING CABLE 


NOSE CABLE 
ANCHOR PLATE 


DETAIL B 


SECTION A-A 


END VIEW 


CABLE ANCHOR 
ASSEMBLY 


474" 


NOSE REINFORCING CABLE NOSE CABLE ANCHOR PLATE 
SWAGED CABLE BUTTON 


STANDARD CABLE 
ANCHOR PLATE 


ETAIL A 


ELEVATION 


CABLE ANCHOR ASSEMBLY 


HOLES (TYP. ) 


ASSEMBLY 
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NUT AND WASHER 
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POSTS 2 THROUGH 8 
STANDARD BLOCKS 


BLOCKS FOR POSTS 9 AND 10 
STANDARD BLOCKS 


THRIE BEAM ANCHOR POSTS 


TAPERED BLOCK 


THRIE BEAM CRT POSTS 
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RAIL SECTION 1 (NOSE SECTION) 


SPLICE OVERLAP LINE 


>| 
(TANGENT SECTION 
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STEEL POST AND WOOD BLOCKOUT (7) 


IS PRESENT ON THIS SHEET 


IF A SEAL 


eae - (2) VERIFY BY RAIL TRANSITION PRODUCER (SEE FRONT SHEET) 
POST (8) - ONLY 1 HOLE REQUIRED 


SECTION H-H ALL HOLES 13/16” DIAMETER EXCEPT AS NOTED 


THROUGH THRIE BEAM RAIL HOLE PUNCHING DETAIL 
FOR STEEL POST & WOOD BLOCKS (6” AND 8”) 


POST BLOCKOUT POST BLOCKOUT 


SECTION G-G SIDE VIEW FRONT VIEW 


7-34" 


¢ 3” x 24" POST BOLT SLOT Se 


STEEL POST AND WOOD BLOCKOUT(8) 


—¢ 29.5" x 4 4" 
SPLICE BOLT 
SLOTTED HOLES 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


DIRECTION 5; > | a JEFFERSON CITY, MO 65102 
- ot — at per ee, —| 
“OF TRAFFIC 1-888-ASK-MODOT (1-888-275-6636 ) 


“+0 


OO 


| 
OF M, 
we i So 


eon 


Cc on 
SCHROETER 
NUMBER 


Dor eee | eae ao BRIDGE ANCHOR SECTION 
“Ssqyy (THRIE BEAM RAIL ON BRIDGE) 


| O--O: 


@ 2935” X 14” SLOTTED HOLES 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


THRIE BEAM RAIL SPLICE AT POST ASYMMETRICAL TRANSITION SECTION ari. GRO — 
DATE PREPARED: 5/13/2016 _ 606. 23d 3 OF 5 


Coe Ka Mas 5: 


BRIDGE CAP RAIL 


BRIDGE CAP RAIL 


c= ea) 


TRANSITION CAP RAIL 


SPLICE PLATE 


CAP RAIL ANGLE 


2 BUTTON HEAD?” BOLT 
WITH ONE FLAT WASHER 
AND HEX NUT 


2 HEX HEAD?” 
BOLT WITH TWO 
WASHERS AND HEX 
NUT 


BENT PLATE 
CONNECTOR 


Cox Iite8 
TRANSITION CAP RAIL 


3” BUTTON HEAD BOLT 
WITH ONE FLAT WASHER 
AND HEX NUT 


= 3 HEX HEAD . 
fy 3 BOLT WITH TWO 
| WASHERS AND <4! 


a HEX NUT ~ 
TERMINATOR 
ASSEMBLY 


3” HEX HEAD 
BOLT WITH TWO 
WASHERS AND 
HEX NUT 


¢ 2 SLOTTED HOLES 
mx 1-172" 


AND € We X 15 
POST 


DIMENSIONS 
ARE ALONG TOP 


TOP VIEW (ALTERNATE 1) 


@ 2 SLOTTED HOLES 
ee tLe" 


OF TRANSITION 
CAP RAIL 


AND € We X 15 
POST 


DIMENSIONS 
ARE ALONG TOP 


OF TRANSITION 
CAP RAIL 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


SHOULDER 


END OF END 
BENT WING 


€ POST 

(IF NECESSARY) NOTCH 

ai yi" L | , CHANNEL LEGS TO 
FACILITATE BENDING 


ELEVATION 
TRANSITION CAP RAIL 


ELEVATION 
(THRIE BEAM RAIL NOT SHOWN) 
GENERAL NOTES: 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


| 
OF My 
sagiinn 7 


ERIC E. a 
SCHROETER 


NUMBER 
PE-28411 


a 


BRIDGE ANCHOR SECTION 


3, oon & 
Vou (THRIE BEAM RAIL ON BRIDGE) 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 
DATE EFFECTIVE: O7/01/2016 


DATE PREPARED: 5/13/2016 606.23J 4 OF 5 


VERTICAL 


SIDE VIEW 
CAP RAIL ANGLE 


uw 


LB OS Bae ME 


2” PLATE 


TOP VIEW 


STRUCTURAL TUBE 


- HOLES 
FRONT VIEW SIDE VIEW 


TERMINATOR ASSEMBLY 


La 


13 


@ 4 SLOTTED HOLES 
Bu dau 
16 2 


SPLICE PLATE 


STRUCTURAL TUBE 
TS BY MOBY MBM 


VERTICAL 


iy | B62 SLOTTED HOLES 
2 bet IB fer axe 24 a 
16 


SIDE VIEW 


BENT PLATE 
CONNECTOR 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


1 
OF M, 


& 
& oon 
oe 


CE. 
SCHROETER 


NUMBER BRIDGE ANCHOR SECTION 


PE-28411 
“Ssqyy w& (THRIE BEAM RAIL ON BRIDGE) 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


606.23 | 5 gf 5 


DATE EFFECTIVE: O7/01/2016 
DATE PREPARED: 5/13/2016 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


6 12 wu" 


END POST 


END 
SECTION 


CABLE ASSEMBLY 
(SEE DETAIL B, 
SHEET 2° OF at) 


Bu 
16 


NOTE: 


FOR DETAILS OF END SECTION, 
SEE STD PLANS 606.00. 


ANCHOR PLATE se 


(SEE DETAIL C; 


SHET 2 OF 7) 


““wOOD POST 
KOUTS REQUIRED ) 


PLAN 


THICK X 1” X 
8” BAR, 
TO 2” PLATE 


TACK WELD 


23" BREAKAWAY HOLE 


END POST 


pBesbaaths ssc 


END 
SECTION 


DETAIL A 


TWO 8D GALV. NAILS 
TO PREVENT PLATE 
ROTATION 


STEEL BEARING PLATE 
WITH 2” THICK BAR 


FLAT WASHER, LOCK 


WASHER+s AND HEX NUT 


3” BUTTON HEAD BOLT 
PLATE WASHER 
UNDER NUT 


CABLE ASSEMBLY AND 4 “ 


(SEE DETAIL B, 
SHEET 2. OF 7.) 


ELEVATION 
(BACK SIDE) 


END ANCHOR DETAILS 


END POST 


CABLE ASSEMBLY 
(SEE DETAIL B, 
SHEET=2: OF. ft) 


NN YI 


DETAIL A 


(END POST DETAIL) 


Lu 


q 
THICK PLATE 


lla 


16 
DIA. HOLE 


4” PLATE WASHER 


1, (420305 
1.062" -.007) 


(.108 MIN.» 


1, (#10305 Fr 
2° -.007) A: 20-134 -160 MAX. ) 


TYPE A WASHER 


DETAIL OF 


STEEL BEARING PLATE 


3” MACHINE BOLT 
WITH HEX NUT AND 
ONE WASHER ON FRONT 
FACE (8 REQUIRED) 


8” BUTTON 4” 
HEAD BOLT 


—— STEEL BEAM 
GUARDRAIL 


ANCHOR PLATE 
(SEE DETAIL C ON 
SHEET 2 OF 7) 


SECTION A-A 


LENGTH TO FIT 
POST BEING USED 


PLATE 
WASHER 
(SEE DETAIL) 


Su 


8 
RECESS NUT 


POST BOLT ASSEMBLY 


GENERAL NOTES: 
D ANC 
OWN ST 
S REQU 


OR DETAIL 
EAM ENDS 
RED. 


SHALL BE USED ONLY O 
RDRAIL WHEN AN END ANC 


HE DETAILS SHOW R 
R GUARDRAIL. IL A 
EPARATELY. 


END ANCHORAGE SY 
D POSTS ARE PAID F 


BLE ASSEMBLY A 
PROVAL BY THE 
EAKING STRENGT 


OR PLATE SHALL BE SUBJE 
R AND SHALL HAVE A MINI 
20 TONS. 


ALL FITTINGS AND DWARE REQUIRED SHALL BE 
LVANIZED AFTER RICATIONs SEE SECTION 1040 
ANDARD SPECIFICATION. 


WOOD POSTS 1 AND 2 SHALL BE 54” xX 74” 


SEE SHEET 3 FOR WOOD POST DETAILS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


TRAVIS D. 
KOESTNER 
NUMBER 
PE-30042 


GUARDRAIL 
TERMINAL ANCHOR ENDS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


1 OF 7 


DATE EFFECTIVE: 
DATE PREPARED: 


04/01/2021 
1/27/2021 


606. 30L 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


» HOLES 


1” HEX NUT 
AND LOCK WASHER 


FABRICATION DETAIL - END VIEW 


DETAIL C 
ASSEMBLED VIEW 


o 6 (ANCHOR PLATE) 


3" DIA. (6 x 19) 
GALVANIZED CABLE 


STUD, THREADED ENTIRE LENGTH. 
STANDARD SWAGED FITTING 6'-3" SPACING FOR TYPE A OR B GUARDRAIL; 3'-14" 
AND STUD (1) SPACING FOR TYPE E GUARDRAIL. 
FLAT WASHER 27" MINIMUM BUT LESS THAN 4’ FOR TYPE E GUARDRAIL? 
LOCK WASHER DETAIL B 4’ MINIMUM FOR TYPE A GUARDRAIL. 


1" HEX NUT (CABLE ASSEMBLY ) 


END ANCHOR TYPE A. B OR E GUARDRAIL 


643" GUARDRAIL POST SPACING (2) J 


EDGE OF SHOULDER 


RANT 
ACCEPTED AREA OF FACE OF GUARDRAIL 


END SECTION —@ TRAFFIC OBSTACLE LOCATION 


PLAN 
LAP RAIL OVER 
END SECTIO LAP GUARDRAIL IN THE 
DIRECTION OF TRAFFIC. 
END SECTION 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
BEARING SEE CABLE JEFFERSON CITY, MO 65102 


PLATE ASSEMBLY FINISHED GROUND LINE 1-888-ASK-MODOT (1-888-275-6636 ) 


FOR 


GUARDRAIL 
TERMINAL ANCHOR ENDS 


5” 
TYPE As B 


/ 


OR E GUARDRAIL 


2 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


ELEVATION SHEET NO. 


DATE EFFECTIVE: 04/01/2021 


END ANCHOR DATE, (PRERAREDS 4/07/0008 606. 30L 2 OF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


GROUND LI 


6” WELDED WIRE REINFORCEMENT 


OF 
ON 
DE 


D 

LDI 
Fl 
LKI 
THE 
RIA 


zuulli 


POST 


nt 


MATT 


1 


STANDARD PIPE 


NE 


POST SHALL BE 

E LAYER OF 3" 

D POLYSTYRENE FOAM 
ONE WRAP OF LIGHT- 
G PAPER. TOP ONE 
LLED WITH BUTYL 

G (COMMERCIAL 

R APPROVED WATER 


GROUND LINE 


STEEL TUBE FOUNDATION FOR END ANCHORS 


BOLTS AND NUTS SHALL BE GALVANIZED 
SECTION 1080 OF THE MISSOURI 


HIGHWAY CONSTRUCTION. 


IN ACCORDANCE WITH 


STANDARD SPECIFICATIONS FOR 


3” POLYSTYRENE 
FOAM 


6” X 6” WELDED 
WIRE REINFORCEMENT 


24 INCH DIAMETER 
CONCRETE FOOTING 


SECTION A-A 
EXPANDED POLYSTYRENE FOAM 
INSTALLATION DETAIL 


3” HOLE 


SHOP WELDED 


SOIL PLATE 


OPT TONAL 
HOLE 


3” HOLE 


( 3” ASTM A307 BOLTS) 


4” SOIL 
PLATE 


3” X eau X Bu 


STRUCTURAL ~ 
STEEL TUBING t 


SOIL PLATE CONNECTION 


a 


STEEL TUBE 


GENERAL 


FOUNDATION MA 
WELDED, AS SH 


TRIMMING OF W 
TUBE FOUNDATI 


STEEL TUBE FO 
FILLED WITH A 


FRONT VIEW 


A307 BOLT) 
STEEL TUBE 
FOUNDATION 


WOOD BREAKAWAY POST 


SEE SECTION 1050 


(1) 5'-113" FOR CONCRETE 


(2) 


OTES: 


THE CONTRACTO 


AND 2 IN STEEL 


S BOLTED, AS 


FOUNDATION ALTERNATE. 


3'-85" FOR CONCRETE 
FOUNDATION ALTERNATE. 


TUBE OR CONCRETE FOUNDAT 


D POST MAY BE NECESSARY 


DATIONS SHALL BE DRILLED 
UITABLE MATERIAL WHEN TH 
HOWN, TQ THE STEEL TUBE. 
BE DRIVEN WHEN THE SOIL 

» TO THE STEEL TUBE. 


HAS THE OPTION TO INSTALL 


SIDE VIEW 


WOOD POST 1 
ION. 


FOR STEEL 


AND BACK— 


E SOIL PLATE 
STEEL TUBE 


PLATE IS 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


TRAVIS D. 
KOESTNER 


NUMBER 
PE-30042 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


GUARDRAIL 


TERMINAL ANCHOR 


ENDS 


DATE EFFECTIVE: 
DATE PREPARED: 


04/01/2021 
1/27/2021 


606. 30L 


SHEET NO. 


3 OF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


F8 X 16 AX 6" SHOULDER SHOULDER SHOULDER 


a 


a 9 
V-DITCH 


SECTION A-A SECTION B-B = 
3 CWiTH RUBRAIL) GWiTH RUBRAIL) 
/ 


ja —FILL/CUT TRANSITION 
OR FACE OF HAZARD 


FIELD BEND V-DITCH 


POST END 


DETAIL A SECTION D-D ANCHOR A 


YARDRAIL 


PAY LIMIT 
Kip Ao 


11S 
ee 
STANDARD © — A GUARDRA 


(RUBRAIL P 
75 


MIN. 


TOE OF FILL 


= 


SLOPE CAN BE 


STEEPER 
THAN 4:14 


Lear 


BOTTOM OF 
V-DITCH 


12.531 
9:1 FOR 


PLAN VIEW 


MIN. FOR >40 MPH DESIGN SPEED 
<40 MPH 


MEASURED ¥ 
C ALONG RAIL FACE 


DETAIL A 25" 12! 


SOE Me se 36" 


CHOR 
ENERAL NOTES: 


24” x 24” 
CONCRETE A 
BLOCK 


[ww 


HEIGHT OF GUARDRAIL IS PARALLEL TO ROADWAY GRADE HEIGHT OF GUARDRAIL TAPERS TO END ANCHORAGE 


OR END ANCHOR DETAILS, SEE SHEET 1-3 OF 


IGHT FOOT POST IS REQUIRED WITH RUBRAI 


UBRAIL BEGINS WHEN THE DISTA 


1S 18” AND 


CE BETWEEN THE GUARD— 
INCREASING. 

D ANCHOR 

S SHO 0 


POSTS 1 AND 2 8 
SHEET 3 OF 7. 


ALL HAVE FOUNDATION TYPE 


GROUND LINE HE C 
CHO 
DB 
CID 


Exel 


RACT U 
HALL I 
F I 


IT PRICE FOR EMBEDDED GUARDRAIL 
CLUDE THE CONCRETE ANCHOR. EXCAVATION 
OR TERMINAL CONNECTOR, AND ALL 

DWARE AND WORK NECESSARY TO COMPLETE 


IF DURABLE ROCK FACE EXISTS AT 
USE ROCK FACE GUARDRAIL ANCHOR. 


BACK OF DITCH, 


G 
F 
E 
R 
RAIL AND THE GROUND 
E 
A 
r 
A 
A 


LLING: 
ELEVATION Pa 


ANCHORED IN BACKSLOPE GUARDRAIL 


TAL HAR 
ALLATIO 
S 
0 


HALL EXTEND 50’ + BEYOND 
ATE A MINIMUM OF 12 INCH 
OF THE BACKSLOPE. 


HE G 
oeK THE POST BEHIND THE DITCHLINE MAY BE INE 


rf DRAIL 

L 
SHORTENED TO PROVIDE 48” MIN. EMBEDMENT. GROUN 

B 

W 


TERMI 
LEVATI 


HE DITCH 
S BELOW 


COST OF SHAPING ROCK FACE FOR PLACING OF TERMINAL 
CONNECTOR, DRILLING HOLES, FURNISHING AND PLACING 
BOLTS, WASHERS, CAULKING, ANCHORS AND END SHOE TO BE SUCH 
INCLUDED IN THE PRICE OF GUARDRAIL ANCHOR, ROCK FACE. 


LOCKOUTS WILL 
ILL BE COMPLE 
OSTS SHALL 


OT BE REQUIRED FOR ANY 
ELY BELOW GROUND. THE AL 
BE APPROVED BY THE ENG 


OST WHICH 
IGNMENT OF 
EER. 


SEE OTHER DRAW 
MATERIAL AND C 


GS AND STANDARD SPECIFICATIONS FOR 

STRUCTION REQUIREMENTS NOT SHOWN. 

MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


DITCH 
ELEVATION 


RPE SATE ANCHOR TERMINAL CONNECTOR 


ROCK FACE TO FACE OF ROCK CUT 


ROCK FACE GUARDRAIL ANCHOR 


FOUR” xX 6” 
HE X—HE AD 
MACHINE BOLTS 
AND WASHERS 


*# HEIGHT ABOVE DITCH IS 
EQUAL TO RAIL ELEVATION 
AT THE DITCh CROSSING. 


1-888-ASK-MODOT (1-888-275-6636 ) 


SIGNED, SEALED AND DATED 


TRAVIS D. 
KOESTNER 


NUMBER 
PE-30042 


THIS SHEET HAS BEEN 


ELECTRONICALLY. 


GUARDRAIL 


TERMINAL ENDS 
EMBEDDED AND ROCK FACE 
(V-DITCH STEEPER THAN 10:1; 
4:1 MAX. FORESLOPE ) 


DATE EFFECTIVE: 


DATE 


PREPARED: 


SHEET NO. 


4 OF 7 


04/01/2021 
1/27/2021 


606. 30L 


SHOULDER 


10:1(17) 


SECTION A-A 


FILL/CUT TRANSITI 
OR FACE OF HAZARD 


SHOULDER 6/ 


SHOULDER 


10:1(7) 


SECTION B-B 


10:1(7) 


SHOULDER 


SECTION C-C 


(1) MAX. CROSS SLOPE SHALL NOT EXCEED 6:1. RUBRAIL IS 
REQUIREDWHEN CROSS SLOPE EXCEEDS 10:1 OR WHEN THE 


oN DISTANCE BETWEENTHE GUARDRAIL AND THE GROUND 


AND INCREASING. 


TOE OF FILL 


IS 18” 


CONCRETE BLOCK ANCHOR 


D-D OR EMBEDDED STEEL POST 


CONCRETE BLOCK ANCHOR 
OR EMBEDDED STEEL POST 


STEEPER THAN 
CROSS SLOPE 


10:1 CROSS SLOPE 


DESIGN SPEED 


s DESIGN SPEED 
mpn . mph 


PLAN VIEW 


70 : 45-70 


60 : 40 


55 : 30 OR LESS 


50 


45 


40 


HEIGHT OF GUARDRAIL TAPERS 
TO CONCRETE BLOCK 


RESLO 


ELEVATION 
ANCHORED IN BACKSLOPE GUARDRAIL 


DE DITCH 


IF DURABLE ROCK FACE EXISTS 
AT BACK OF DITCH, USE ROCK 
FACE GUARDRAIL ANCHOR. 


30 OR LESS 


CONCRETE ANCHOR BLOCK 
24” x 24" x 36” OR 
EMBEDDED STEEL POST 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
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TRAVIS D. 
KOESTNER 
NUMBER 
PE-30042 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


GUARDRAIL 


EMBEDDED TERMINAL 
ENDS (FLAT DITCH) 


DATE EFFECTIVE: 
DATE PREPARED: 


SHEET NO. 


5 OF 7 


04/01/2021 
1/27/2021 


606. 30L 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


3 - 1" @ HOLES TO BE 
FIELD DRILLED IN W-BEAM : Tra ye ia 

ELEMENT AND ATTACHED WITH STEEL PLATE ra 
Z” @ HEX HEAD BOLTS 1 
1%” LONG EACH WITH ONE 
SQUARE WASHER AND HEX NUT. 


STEEL “POS. 


1" ® HOLE TO BE FIELD oe if 
DRILLED THROUGH W-BEAM a 
AND THROUGH POST FLANGE. 
ATTACHED W-BEAM WITH 

£” @ HEX HEAD BOLT 

2" LONG WITH ONE 

SQUARE WASHER AND HEX 
NUT. 


FILLET WELD PLATE TO POST 
BOTH SIDES OF POST 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


EMBEDDED STEEL POST 


STEEL POST 


3 —- 1" @ HOLES TO BE 

FIELD DRILLED IN W-BEAM <—F 
ELEMENT AND ATTACHED WITH 
3 @ HEX HEAD BOLTS 

17” LONG EACH WITH ONE 
SQUARE WASHER AND HEX NUT. 


$°X 14" xX 14" 
STEEL PLATE 


1” @ HOLE TO BE FIELD 
DRILLED THROUGH W-BEAM 
AND THROUGH POST FLANGE. 
ATTACHED W-BEAM WITH 


2" ® HEX HEAD BOLT i 
>” LONG WITH ONE Beate ae Geer MISSOURI HIGHWAYS AND TRANSPORTATION 
SQUARE WASHER AND HEX BOTH SIDES OF POST OT COMMISSION 


NUT. 105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


KSINR | GUARDRAIL 


Pee EMBEDDED ANCHOR TERMINAL ENDS 
(STEEL POST OPTION) 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SPECIAL RUBRAIL TO POST CONNECTION AT POST A Oe eee 606. 30L 


DATE PREPARED: 1/27/2021 


SHEET NO. 


6 OF 7 


2” ® BARS 
TO BE WELDED 


END OF INSERT TO INSERTS W-BEAM RAIL 
TO BE CLOSED 


BLOCK 


THREADED INSERTS FOR 8” x 2” 
GALVANIZED HEX HEAD CAP SCREWS. 
CAP SCREWS TO BE THREADED A 
MINIMUM 12”. INSERTS THREADED 
MINIMUM OF 13”. 


CONCRETE BLOCK ANCHOR 
ANCHOR ASSEMBLY 


FOR ADDITIONAL POST AND BLOCK 
ANCHOR ASSEMBLY FOR THREADED DETAILS SEE STD PLANS 606.00. 
INSERTS (SEE DETAIL ON THIS SHEET). 


#10 HOOPS ELEVATION OF 6’ POST ELEVATION 8’ POST 


TERMINAL CONNECTOR ee 


STEEL POST AND BLOCK DETAIL 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


TRAVIS D 


KOESTNER GUARDRAIL 


NUMBER 


ee EMBEDDED TERMINAL ENDS 
GENERAL DETAILS 


ELEVATION ache SEB Se 
CONCRETE BLOCK ANCHOR SHEET NO. 


DATE EFFECTIVE: 04/01/2021 


CZAS Rear t kaet Sade: “HRERARERS- - ETTDODN: 606. 30L 7 OF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


Tener te —s EDGE OF TRAVELED = 


GUARDRAIL OR 
BRIDGE APPROACH 


EDGE OF SHOULDE TRANSITION 


5D 
EGR 
EES Op oP 
TER 


10:1 SLOPE OR FLATTER GRADING LIMITS 


GRADING LIMITS FOR FLARED CRASHWORTHY END TERMINALS 


TRATFIC EDGE OF TRAVELED “\ 


| GUARDRAIL OR 
BRIDGE APPROACH 
TRANSITION 


10:1 SLOPE OR FLATTER 
GRADING LIMITS 


STANDARD GRADING LIMITS FOR CRASHWORTHY END TERMINALS 


RAL NOTES: 


DARD GRADING LIMITS SHALL BE USED WHEN 
RUCTING A NEW ROADBED. ALTERNATE GRADING LIMITS 
LLOWABLE ON EXISTING ROADBEDS EXCEPT WHE 

ARD GRADING IS INDICATED ON THE PLANS. 


VED SHOP DRAWINGS OF THE APPROVED CRASH— 
Y END TERMINAL. 


TRAFEIC——= EDGE OF TRAVELED ~ ONTRACTOR SHALL PROVIDE THE ENGINEER WIT 


GUARDRA 
BRIDGE AP D ANCHORS SHALL BE INSTALLED ON ENDS OF GUARDRAIL 
NS WHERE CRASHWORTHY END TERMINALS ARE NOT REQUIRED. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


:7 SLOPE OR FLATTER 


4 
GRADING LIMITS ~ (BR& ~ | CRASHWORTHY END TERMINALS 
3, es TYPE A 


ALTERNATE GRADING LIMITS FOR CRASHWORTHY END TERMINALS “ign GRADING LIMITS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


(1) APPROVED CRASHWORTHY END TERMINAL DATE EFFECTIVE: 10/01/2019 SER ee 


DATE PREPARED: _ 7718/2019 - 606.31B 1 OF 1 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


‘SS EXPANDABLE OR SCREW 


TYPE ANCHOR 


13° DIA. 

NOT REQUIRED 
FOR LINE 
POST 


300’ MAX. 


(BETWEEN ANCHORS ) 


GROUND 


LINE OR 
SHOULDER ELEVATION 


ANCHOR 
ASSEMBLY 


END ANCHOR 


1” X 4” CLAMP 


>” BOLT 
AND WASHER 
( 2” HOLE) 


STEEL POST 
($3 X 5.7 STD. BEAM 


) 


POST 


1q” DIA. 


8 
NOT REQUIRED 
FOR LINE 


POST 


DETAILS 


va x ? “a 
LAG SCREW 


ELEVATION 


wOOD POST 


(4" X 4" SQUARE 


OR 4” ROUND) 


INTERMEDIATE ANCHOR 


4 


soe 


RNS Z7 


\ 


< 
S 
aS 


wee oS 


é: 
HAS 


ie 
~ 
S 
= 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
DATE EFFECTIVE: 


DATE PREPARED: 
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ONE-STRAND ACCESS 
RESTRAINT CABLE 


SHEET NO. 
07/01/2004 
8/21/2009 606. 40D 1 OF 2 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SHOULDER LINE 


“ 
AN KL A 
TILL LLL OO OO 1 
= — 


ACCESS-RESTRAINT CABLE GREATER THAN 300 FEET IN LENGTH REQUIRES AN INTER- 
MEDIATE ANCHOR AS SHOWN. 


SPLICE DETAIL 
TYPICAL LOCATION 
SHOULDER INSTALLATION 


6’-6” ROD 
ATTACH TO ANCHOR 


STANDARD 
TURNBUCKLE 


ANCHOR ROD ASSEMBLY 


‘Lee: 
1” EYE BOLT 
3 CLIPS REQUIRED 


SZZZZLZZ ZZ 7 ZZ ZZ ZZ | 
lu 


— 
STANDARD TURNBUCKLE a eer WASHER 
& HEX NUT 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


CABLE END 1-000 st MeDU Nt ob59208 23504 


ONE-STRAND ACCESS 
RESTRAINT CABLE 


THIS SHEET HAS BEEN 
ELECTRONICALLY. 
DATE EFFECTIVE: 07/01/2004 606. 40D SHEET NO. 
DATE PREPARED: 8/21/2009 e 2 OF 2 


ANCHOR ASSEMBLY 
BOTTOM CABLE 


EDIAN LINE POST (TYP. ) 
—M— TRAFFIC DIRECTION 


PAY LIMIT FOR GUARD CABLE ANCHOR ASSEMBLY (TYP. ) 


ANCHOR ASSEMBLY 


ANCHOR POST 


ANCHOR POST 
D 


TOP CABLE ROADSIDE 


LINE POST \ € POST 


ANCHOR BRACKET MED 1 AN 
BEGINNING TYPICAL 1640" LINE 


GUARD CABLE POSTS 
2000’ MAX. BETWEEN TERMINAL SECTIONS, TERMINAL SECTIONS AND 
PAY LIMIT FOR GUARD CABLE ANCHOR ASSEMBLY (TYP. ) INTERMEDIATE ANCHORAGE SECTIONS, OR INTERMEDIATE ANCHORAGE SECTIONS ANCHOR ASSEMBLY 


al 


TYPICAL TERMINAL SECTION TRAFFIC DIRECTION——— TYPICAL INTERMEDIATE TERMINAL SECTIONS 
3 CABLE 


END MEDIAN INSTALLATION PLAN 


FITTINGS % 3-COMPENSATING CABLE 


DETAIL B END ASSEMBLIES 
(1 PER CABLE) @ 


SLIP BASE 


LIMITS OF EXCAVATION 
FOR CONCRETE ANCHOR 


ANCHOR ASSEMBLY FOR DETAILS @ @ AND® 


SEE SHEE INS OP Ts MEDIAN ELEVATION 


FOR GUARD CABLE 
DELINEATION DETAILS HOLE 
SEE STD PLAN 903.03 ONAL 


ANDL ING 
G 


IZING) GENERAL NOTES: 


IN THE EVENT THE NORMAL 16’ POST SPACING WOULD PLACE 

A POST ON A DROP INLET, THE SPACING OF THE TWO POSTS 

S5) IMMEDIATELY PRECEDING THE INLET SHALL BE REDUCED 

ey | gD HOLE (OPTIONAL SUCH THAT THE LLOWING POST CLEARS THE INLET. 

re Hh FOR HANDLING DURING EACH SUBSEQUE POST SHALL BE SPACED AT 16’. IN NO 
4 | GALVANIZING) CASE SHALL THE SPACING EXCEED 16’. 


DETAIL C 3 EACH IN THE EVENT ONGITUDINAL MEDIAN PIPE IS 

3u ¥ 
g DIA. HOLES ENCOUNTERED THE CABLE SHALL BE PLACED PARALLEL TO 
(BOTH FLANGES) & THE PIPE AT A IMUM OFFSET OF 12”. THE OFFSET 
SHALL BE ACHI D BY A MINIMUM 16:1 TAPER ON THE 
UPSTREAM AND STREAM END OF THE PIPE. 


ACROSS = = FOR SECTION A AND DETAIL B.» SEE SHEET 4 OF 7. 
“\FLANGE  s 


FOR GUARD CABLE DELINEATION DETAILS 
SEE STD PLAN 903.03. 


a 
SOL PLATE ns MISSOURI HIGHWAYS AND TRANSPORTATION 
WELDED TO POST AS OT COMMISSION 
SHOWN. i AGGREGATE 105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
BEDDING 1-888-ASK—MODOT (1-888-275-6636 ) 


ree THREE-STRAND 


DETAIL C oN 3 a GUARD CABLE 


“ “ ‘ x 
FOR DETAIL © . Bde aa ee” MEDIAN APPLICATION 


pee eae a SECTION D-D och SELMER 
SECTION B-B SECTION C-C ELECTRONICALLY. 
SHEET NO. 


LINE POST AND WELDED SOIL PLATE J aeons It OOo eA TM 1 OF 7 


DATE PREPARED: 1/27/2021 


IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IF A SEAL 


15 SPACES AT 4’ 


= 60’ 


EDGE OF TRAVELED WAY ~~ 


am——JRAFFIC DIRECTION 


VARIABLE 


EDGE OF SHOULDER 


6623 = 


| 


VARIABLE 


Gvaa! 


END 
ANCHOR 


TYPE A GUARDRAIL 


"TTRANSITION 
SECTION 


VARIABLE 


< 


SHOULDER 


15:1 


16' POST SPACING | 


15 SPACES AT 4’ = 60' 


25% 


=) 
E 


e\\ 1 PER CABLE) 


LJ 
COMPENSATI 
ND ASSEMBLIES 


63." 4' OBSTACLE || 


TSTANDARD MEDIAN CABLE 


EDGE OF SHOULDER ~ 


LIMITS OF S—R-T 350 OR FLEAT 


A 


TYPE A GUARDRAIL 


“TTRANSITION| MIN. 
SECTIO TYPE £ 


S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


EDGE OF TRAVELED WAY ~ 


PAY LIMITS OF GUARD CABLE 


TO GUARDRAIL ANCHOR ASSEMBLY 


TRAFFIC DIRECTION 


LENGTH TO ACHIEVE 25° DEFLECTION TO SECOND POST 
R=7T 350 OR FLEAT. 


ARD CABLE IS USED WITH BULLNOSE GUARDRAIL SYSTEM; 
CRASHWORTHY END TERMINAL ON A MEDIAN LESS THAN 
WIDTH, THE CABLE ANCHORAGE SHALL BE PLACED ON THE 
CENTERLINE 20’ FROM THE NOSE OF THE CRASHWORTHY 
END TERMINAL OR BULLNOSE GUARDRAIL SYSTEM. 


See Teri: 
CABLES TRANSITION 


BRACKET 


GUARDRAIL 


DETAIL C FOR DETAIL © 
SEE SHEET 6 OF 7. 


TYPE A TRANSITION 


CABLE TQ GUARDRAIL TRANSITION AT MEDIAN OBSTACLE 


3-COMPENSATING END 
ASSEMBLIES 


(1 PER CABLE) 
3 CABLE END 


FITTINGS 


= 
| | 


ANCHOR ASSEMBLY 


PROFILE OF TRANSITION 
AT MEDIAN OBSTACLE WITH BULLNOSE 
OR IN A MEDIAN NARROWER THAN 60° 


DETAIL C DETAIL D 


D CABLE IS L 
NEAR A BRID 


G 
E 


ATED ALONG THE MEDIAN 

E END OR CONCRETE BARRIER,» 
D THE GUARDRAIL ASSEMBLY 
R ASSEMBLY. THE GUARD 
TRUCTED SO THAT IT IS 


S FOR THE ATTACHMENT OF 
IT DOES NOT INDICATE THAT 
TIRED. 


PROVIDED WHEN MEDIAN 
FLOW. 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


GUARDRAIL BRACKET 


3S TEE 
CABLES 


GUARD CABLE TO 
GUARDRAIL TRANSITION 


TERMINAL ANCHOR ASSEMBLY 


DETAIL D TYPICAL GUARD CABLE TO GUARDRAIL TRANSITION ELEVATION 


TRAVIS D. 
KOESTNER 
NUMBER 
PE-30042 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


THREE-STRAND 
GUARD CABLE 


DATE EFFECTIVE: 
DATE PREPARED: 


04/01/2021 
1/27/2021 


SHEET NO. 


606.41M SOF 7 


IF A SEAL 


% LENGTH VARIES ACCORDING TO 30:1 TRANSITION LENGTH 
NEEDED TO ACHIEVE 9’ MIN. OFFSET FROM EDGE OF PAY LIMITS OF GUARD CABLE 
TRAVELED WAY. TQ GUARDRAIL ANCHOR ASSEMBLY 


STANDARD MEDIAN OR 
ROADSIDE CABLE 15 SPACES AT 4’ = 60° U2 6" VARIABLE  * 25' 


16’ POST SPACING ile | TYPE A GUARDRAIL | TYPE A GUARDRAIL ie IN ACCORDANCE WITH 
STANDARD DRAWING 606.23 


mwa TRAFFIC DIRECTION 
EDGE OF TRAVELED WAY 


EDGE OF SHOULDER 


Aso:1H AOR PEER EEEGE 


TRANSITIO BRIDGE ANCHOR 


SECTION SECTION BRIDGE 


3 COMPENSATING 
END ASSEMBLIES 


10:1 SLOPE ¢ MEDIAN (1 PER CABLE) 


SHOULDER 


EDGE OF SHOULDE 


LIMITS OF S-R-T 350 OR FLEAT 


EDGE OF TRAVELED WAY 
TRAFFIC DIRECT TON 


GUARD CABLE TO GUARDRAIL TRANSITION AT MEDIAN BRIDGE END Bere 


GUARD CABLE IS LOCATED ALONG THE MEDIAN CENT 
EAR A BRIDGE END OR CONCRETE BARRIER; IT SH 
55 CHORED BEHIND THE GUARDRAIL ASSEMBLY WITH TH 
Siapee TRANSITION CABLE ANCHOR ASSEMBLY. THE GUARD CABLE ANC 
9” BRACKET LL BE CONSTRUCTED SO THAT IT IS PROTECTED BY 


ry RAIL. 


oO 


rToMmMmSEem 


DRAWING DEPICTS OPTIONS FOR THE ATTACHMENT 

CABLE TO GUARDRAIL. IT DOES NOT INDICATE T 

FOR DETAIL UNS OF CABLE ARE REQUIRED. 

posto TYPE A SEE SHEET 6 OF 7. 
GUARDRAIL 


BLE DRAINAGE MUST BE PROVIDED WHEN MEDIAN 
G IMPEDES NORMAL FLOW. 


DETAIL MISSOURI HIGHWAYS AND TRANSPORTATION 
DETAIL C DETAIL D OT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
TYPE A TRANSITION 1-888-ASK-MODOT (1—888-275-6636 ) 


GUARDRAIL BRACKET (8) 


TRAMS D. 
KOESTNER 
GUARD CABLE TO GUARDRAIL TRANSITION NUMBER THREE-S TRAND 


TERMINAL ANCHOR ASSEMBLY Fee GUARD CABLE 
o) e7 EER TYPICAL GUARD CABLE TO GUARDRAIL TRANSITION ELEVATION 


THIS SHEET HAS BEEN 
c A B L E S SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DETAIL D DATE EFFECTIVE: 04/01/2021 Sree ee 


DATE PREPARED: _ 1/27/2021 606.41M 3 OF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


-0"” DIAMETER STANDARDIZED HARDWARE 


ROPE 


ANCHOR END FITTING 
BRACKET 


PENSATING CABLE END ASSEMBLY 
OR BRACKET 


: NOTES: iS 
8 — HOOKED CABLE CLIPS 
ANCHOR BOLTS 1. REINFORCEMENT CONSISTS OF NO. 3 


AND NUTS BARS PLACED AS SHOWN. F HOOK BOLT AND NUT 
2. TOP SLOPE TO MATCH ADJACENT 


@) SLIP BASE POST WITH : CROSS SLOPE. ED ANCHOR BOLT AND NUTS 


HARDWARE SET INTO . ANCHOR BRACKET 
CONCRETE < 


ANCHOR BRACKET P BASE 


=n 


E TRANSITION BRACKET 


— 7” ROUND x 18” LONG STEEL RODS CONFORMING 

ASTM A449 WITH THE TOP 6” OF THE RODS GALVANIZED 
CCORDING TO SECTION 1080 OF THE MISSOURI STANDARD 
PECIFICATIONS FOR HIGHWAY CONSTRUCTION. 


ROVIDE HEAVY HEX NUTS AT EACH END OF EACH ROD PLUS 
FLAT WASHER AT THE TOP END. AFTER THE TOP NUTS 
RE INSTALLED, PUNCH THE THREADS TO PREVENT ROTATION. 


@ 
mm 


8 — HOOKED 
ANCHOR BOLTS 
AND NUTS 


OF SPRING AND COMPENSATING CABLE END 
URNBUCKLE CABLE E IES, THE 
TA SHALL APPLY F CABLE RUNS 
OMPENSATING CABLE EMBLY ON ONE 
BUCKLE CABLE ON THE 

CH INDIVIDUA . LENGTHS 

‘ AND UP TO 2000’ — USE 
LE END ASSEM D OF 

ABLE. 


OONO 


“ 14" « £” PLATE — PUNCH 
E 
E 


R DRILL TO THE SA 
MEDIAN AND ROADSIDE CABLE WR CERRO ea 
nee RACKET. : 4 
1. PLACE ANCHORS SO THE TOPS ARE LEVEL: eae Gages els 
WARP SLOPE TO FIT. GUARD CABLE TO GUARDRAIL TRANSITION 


2. THE CONCRETE ANCHOR BLOCK DOES NOT ; Tae eR ane eee fees 
REQUIRE REINFORCEMENT. iat E 


TERMINAL ANCHOR ASSEMBLY FOR DETAILS @annd@, 


SEE SHEET 5 OF 7. 


PLAN 
ANCHOR 


cCOOH4 
SMMDroo 


DVUOHR FEV HSA 


KEEPER ROD MUST 


BE INSTALLED f 
2-3” THICK PLATES WELD SEE SHEET 6 OF 7. 


ONE EACH TO THE BOTTOM 
OF THE TOP POST AND THE 
CONCRETE 
TOP OF THE BOTTOM POST CONCRETE sau 
S3x5.7 POST BRACKET DIRECTION 
ae 3 CABLE CLIPS 
TO PREVENT 
CLOCKWISE POST 


y 2 ROTATION IN 
mara Rae ate a DETAIL A FRONTAL IMPACT 
ala = = AN A 

WASHERS TORQUED : ahaa eae THE SPECIFICATIONS AND DIMENSIONS OF ALL HARDWARE AND 
“|  7Q 300 IN-LBS (1) : REA 
1 FITTINGS SHALL COMPLY WITH AASHTO-AGC-ARTBA JOINT 
WASHER UNDER HEAD, : COMMITTEE TASK FORCE 13 REPORT, A GUIDE TO STANDARD-— 


1 UNDER NUT, AND 1 
BETWEEN PLATES) IZED HIGHWAY BARRIER HARDWARE. 


FOR DETAIL G@) AND@®@., PRING 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


CUT SLOT AND z ” 105 WEST CAPITOL 
BEND DOWN OVER : JEFFERSON CITY. MO 65102 
eS CABLE IN THE 7 1-888-ASK-MODOT (1-888-275-6636) 
ES: SLIP BASE : FIELD (TYP) OR : 

LINE POST CABLE SPACING SHALL INSTALL OTHER 

F TRANSITIONED TO 3” BETWEEN te ea neens : 
HE TWO LINE POSTS IMMEDIATELY BY THE ENGINEER. POST (PART  TRAMS D 


RECEDING THE ANCHOR POST. OF ANCHOR NER THREE-S TRAND 


GUARD CABLE 


ASSEMBLY ) PE-30042 


CABLES PLACED ON BOTH POST Finns etecaware 
ACES SHALL BE TRANSITIONED TO WELDED TO FACE 
HE FRONT FACE BETWEEN THE Uk BEANGE DETAIL B ects SHEET HAS BEEN 
WO LINE POSTS IMMEDIATELY SECTION A-A CABLE CLIPS pial an 

RECEDING THE ANCHOR POST. ANCHOR POST SHEET NO. 


CABLE SUPPORT DETAIL FROM SHEET 1. DATE EFFECTIVE: 04/01/2021 606. 44 M 4 OF 7 


DATE PREPARED: 1/27/2021 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


& EZZZ 


3” -3x7 WIRE ROPE 


2” D BRASS 
KEEPER ROD 


(1) WIRE ROPE 


BAR 3” x 


8 
8-1" D HOLES EXTERNAL INTERNAL (4 REQUIRED) 
FOR ANCHOR RODS STIFFENER STIFFENER 


STIFFENER 


2” ROUND BRASS ROD 


3” D BRASS — BEND BOTH ENDS AFTER 


KEEPER ROD. INSTALLING CABLES. BAR OF" Xp oR P= 2" 
BEND BOTH a 

ENDS AFTER 

INSTALL I 
CABLE. 


EXTE aN 


STIFF i6 INTERNAL 
STIFFENER 


3" NUT 


(GALVANIZED ) 
TYPICAL WEDGE 


MEDIAN AND ROADSIDE CABLE GUARD CABLE TO GUARDRAIL TRANSITION 
(@) ANCHOR BRACKET 


rY 


FLATTEN 
14” FOR 


NENGE 1 WIRE ROPE 


1 CABLE 
ANCHOR WEDGE 


L.H. 
THREAD 


UARE NUT 


3” 
8 


RIGHT 
HAND THREADS 


FASTEN WITH 
CABLE ANCHOR 


2 


48” LONG r 
STANDARD STEEL SPRING STOP GENERAL NOTES: 
TURNBUCKLE (GALV. ) 


(12” TAKEUP) 


VARY TO FIT BETWEEN 
3'-4"” AND 5’-0" 


AT ALL LOCATIONS WHERE THE CABLE 1S CONNECTED TO A 

2” MIN. CABLE SOCKET WITH A WEDGE TYPE CONNECTION, ONE WIRE 

© coRING WIRE OF THE WIRE ROPE SHALL BE CRIMPED OVER THE BASE OF 
THE WEDGE TO HOLD IT FIRMLY IN PLACE. 


RIGHT 
HAND 
THREADS 


THE SPECIFICATIONS AND DIMENSIONS OF ALL HARDWARE 
FLATTEN : AND FITTINGS SHALL COMPLY WITH AASHTO-AGC-ARTBA 

FOR WRENCH JOINT TASK FORCE 13 REPORT, A GUIDE TO STANDARDIZED 
FLATTEN FOR HIGHWAY BARRIER HARDWARE. 


ADJUSTABLE WRENCH MISSOURI HIGHWAYS AND TRANSPORTATION 
5 COMMISSION 


«H. THREAD 


FLATTEN 14” 
FOR WRENCH 


RIGHT HAND 
THREADS 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


THREADS 


== ; WASHERS 12” TAKE UP 


~ TURNBUCKLE 
2- 7 TRAVIS D 


HEX ‘NUTS cee THREE-STRAND 
= GUARD CABLE 


THREAD 


R.H. 


TURNBUCKLE CABLE END ASSEMBLY SIGHED, SEALED “AND. DATED 
CABLE END FITTING © COMPENSATING CABLE ELECTRONICALLY. 


(2 CABLE END FITTINGS END ASSEMBLY SE me | 606c4 IM 


SHEET NO. 


5 OF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


(5) U-BOLT CABLE CLIPS 


40 


2” HEX 
BACKING NUT, 
STYLE 1 OR 
APPROVED 
COLLAR. 


Bu 


8” HEX 
NUT. eer) 


0.268" 
MAX 


© CABLE HOOK BOLT AND NUT 


3” HEAVY 
HEX NUT 


VARIABLE AS REQUIRED 


@ 25" HOOKED ANCHOR 


BOLT AND NUT 


2-12N-2 THREAD (TYP. ) 


Wl ttt 


NSS ) 


Ultr. 


EIS WW 


LLIDD> 


Qype 
LMI LI LL, 


NOTE: 


FITTING SPLICE SHALLDEVELOP THE FULL 
STRENGTH OF THE CABLE (25,000 LB. ). 


CABLE SPLICE 


BEND OVER AFTER 
CABLE IS INSTALLED 


USE STANDARD BUTTON 
HEAD SPLICE BOLT 


LOWER CABLE 


MIDDLE CABLE 


CABLE ANCHOR WEDGE 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


THREE-STRAND 
GUARD CABLE 


DATE EFFECTIVE: 
DATE PREPARED: 


SHEET NO. 


were | 606.41M | 6 OF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


20’ 
EMERGENCY CROSSOVER | 


TRAFFIC DIRECTION 
EDGE OF TRAVELED WAY 


EDGE OF SHOULDER — 


PAY LIMITS OF GUARD CABLE PAY LIMITS OF GUARD CABLE 
ANCHOR ASSEMBLY (TYP. ) ANCHOR ASSEMBLY (TYP. ) 


16’ (TYP.) 16‘ ( TYP.) 


10:1 SLOPE 10:1 SLOPE 


MEDIAN LINE POST (TYP. ) MEDIAN LINE POST (TYP. ) 
ROADSIDE LINE POST ANCHOR ROADSIDE LINE POST 


POST 
COMPENSATING 
COMPENSATING ANCHOR END ASSEMBLIES 
END ASSEMBLIES ASSEMBLY (1 PER CABLE) 


(1 PER CABLE) ASSEMBLY 
ANCHOR BRACKET 


ANCHOR BRACKET 
EDGE OF SHOULDER ~ 


S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


EDGE OF TRAVELED WAY 


TRAFFIC DIRECTION ——_+ 


3-COMPENSATING END 3-COMPENSATING END 
ASSEMBLIES ASSEMBLIES 

(1 PER CABLE) 3 CABLE END , 3 CABLE END (1 PER CABLE) 

- ] ee es 20’ EMERGENCY CROSSOVER ets 


SLIP_BASE_— =—SLIP_ BASE 


IF NECESSARY, EXTEND CULVERTS AND 
ADD SAFETY SLOPE END SECTIONS 


ANCHOR ASSEMBLY ANCHOR ASSEMBLY 


PROF ILE 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


ree THREE-STRAND 


PE-0042 GUARD CABLE 


TRANSITION AT MEDIAN OPENING 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 
DATE EFFECTIVE: 04/01/2021 
DATE PREPARED: —_ 1/27/2021 _ 606.41M YT OF 7 


IF A SEAL 


Noa OF CONCERN 
(OBSTACLE ) 


lee OF GUARDRAIL ALIGNED 


WITH EDGE OF SHOULDER OR FACE 
OF CURB. 


PLAN VIEW GENERAL NOTES: 


OR INITIAL INSTALLATION, CONSTRUCT THE GUARDRAIL 
ITHIN 1” OF THE STANDARD 31” HEIGHT TO THE TOP OF 


-BEAM RAIL. WHEN SUBSEQUENT PROJECTS, SUCH AS 
1) 2'-6" MINIMUM CLEARANCE TO THE FACE OF OBSTACLE WITH 6‘-3” POST SPACINGS, SSURFACINGS. AEFECT THE HEIGHT Of EXISTING 


—0" MINIMUM CLEAR E TO THE FACE OF OBSTACLE WITH Stet. POST SPACINGS, OR UARDRAIL:, ADJUSTMENT IS NOT REQUIRED IF THE FINISHED 
—6" MINIMUM CLEAR E TO THE FACE OF OBSTACLE WITH 1-63" POST SPACINGS. EIGHT IS WITHIN 3” OF THE STANDARD HEIGHT. 
EE SHEET 4 OF 8 FO OST SPACING DETAILS. 


( 
2 
1 
S 


E STANDARD POST LENGTH IS 640” (+3",-0" TOLERANCE). 


(2) WHEN SITE CONST TS PROHIBIT OR EMBANKMENT CANNOT BE CONSTRUCTED TO PROVIDE HE SUBSTITUTION OF 8 FOOT POSTS I OF REQUIRED 
A MINIMUM OF 2 FEET TWEEN THE BACK OF THE GUARDRAIL POST AND SLOPE BREAK POINT, RADING, TO CO RUCT LESS THA H ED TYPICAL 
8 FOOT POSTS SHALL USED (SEE SHEET 6 OF 8). SECTION, SHALL T BE ALLOWED. 


REFER TO AASHT 180 FOR DIMENSIONAL DETAILS OF 
W-BEAM, RELATED BUFFER AND END SECTIONS, BEAM 
SPLICES, POST SPLICE BOLTS, NUTS, AND TYPE 1 
W6X8.5 OR W-BEAM TO THR EAM TRANSITION SECTIONS. 


BEAM WASHERS A OT TO BE USED. BOLT S$ 
ASTM A307. 


UNLESS OTHERWISE SPECIFIED, W-BEAM RAIL IS 12 GAUGE 
STEEL WITH AN EFFECTIVE LENGTH OF 12+6” OR 2540", 
WITH 2930" X 14” SPLICE BOLT SLOTS, AND 3” X 4” POST 
BOLT SLOTS ON 3413" CENTERS REGARDLESS OF POST 


SECTION A-A SP G. 


ROTECTIVE COATING AND MATERIAL REQUIREMENTS, 
EC 1040 OF THE STANDARD SPECIFICATIONS. 


PLICES BETWEEN TWO RAILS OR BETWEEN A RAIL AND 
AL CONNECTOR IN THE DIRECTION OF TRAFFIC. LAP 
LARED END SECTIONS IN THE DIRECTION OF TRAFFIC. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
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TRAVIS D. 
KOESTNER 


ues | MIDWEST GUARDRAIL SYSTEM 
(MGS ) 
GUARDRAIL 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


eon na” tee care errecrives on/owve021 | EQ EON | 4 Or A 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ieee 


FACE OF GUARDRAIL ALIGNED 
WITH EDGE OF SHOULDER OR FACE 
OF CURB. 


LAP SPLICES SHALL 
BE IN THE DIRECTION 
OF TRAFFIC 


io OF GUARDRAIL ALIGNED 


WITH EDGE OF SHOULDER OR FACE 
OF CURB. 


PLAN VIEW 


TYPE 
ca: B, QR S CURB 
(SEE PLANS ) 
PLASTIC & ; ; ; ; ; ; ; ; 


BLOCK 


~\ (TYP. ) ae 


Ae ‘AL “a | SURFACE 


>| 


MISSOURI HIGHWAYS AND TRANSPORTATION 
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| 
F 
< O Mise. 


SECTION A-A Sete | 
ELEVATION VIEW SCHROETER * | WIDWEST GUARDRAIL SYSTEM 


PE et (MGS) 
DOUBLE FACED 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 


ELECTRONICALLY, 


SHEET NO. 


DATE EFFECTIVE: 01/01/2019 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


OPTIONAL — 3” DIAMETER HOLE 
FACE OF GUARDRAIL 24% FROM THE TOP FOR GALVANIZING. 
FLUSH WITH FACE OF (ONE PERMITTED) 
CURB 


3” x 24" SLOT 


DIRECTION 
OF TRAFFIC 


W6X8.5 OR a sa SPLICE BOLT SLOT 


W6X93 


(1) 2” (TOLERANCE +14”, -7 “) 


MGS GUARDRAIL AT 


CURB RAIL ELEMENT SPLICE 
FOR STEEL POST AND NOTCHED WOOD OR PLASTIC BLOCK DETAIL 


MAX. DISTANCE FACE OF HOLE PUNCHING DETAIL 
CURB CAN BE IN FRONT 
OF FACE OF GUARDRAIL (%*%) TWO HOLES CAN BE PROVIDED ON EACH FLANGE OF POST, ONLY ONE IS REQUIRED 


FOR FLANGE OF POST THAT HAS A BLOCK ATTACHMENT. 


W6X8.5 OR 


ALTERNATE MGS 
AT CURB 


GENERAL NOTES: 


FOR GUARDRAIL DELINEATION DETAILS SEE 
STD PLAN 903.03. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
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| 
OF Mis 
& St 
we eon % 
ERIC _E. a 


_ ‘te . |MIDWEST GUARDRAIL SYSTEM 
Fa te we (MGS ) 


& x 
SONAL ow 
| 


POST AND BLOCK 


THIS SHEET HAS BEEN 


DELINEATORS ON GUARDRAIL sds A _ 
pare pacrareo: sorv7a08 | 606+5OD | 3 OF 8 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


MGS GUARDRIAL 6°43” SPACINGS 
OR MASH END TERMINAL OR 


BRIDGE APPROACH TRANSITION 2s 


MGS GUARDARIL WITH 3'-14" POST SPACINGS (2) 


MGS GUARDRIAL 6°43” SPACINGS 
OR MASH END TERMINAL OR 
pa BRIDGE APPROACH TRANSITION 


304 4" 


TN Ps 


11 


: 


I i! 
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NUTS AND WASHERS ) 


TWO NESTED 
THRIE BEAM 


12 GAUGE 


3” X 25" LONG 
POST BOLT SLOTS 


(FOR 
WITH 


(TYP. ) 
FOR §” DIA. BOLTS 


iv 
1 2 


BEARING PLATE 


, 


| tag | 
3H 


OPT TONAL 


RED 


“ BEARING PLATE 


FACE OF CURB 
FLUSH WITH 
FACE OF 
THRIE BEAM 
(TYP. ) 


\ ocae GR W6x9 


STEEL POST 


WOOD BLOCK 


SECTION B-B 


EUTRAL 
XIS 


FACE OF CURB 
FLUSH WITH 
FACE OF 
THRIE BEAM 
CTY¥Ps ) 


PS gee OR W6X9 


STEEL «BUST 


SECTION C-C 


wOOD BLOCK 


SECT LON./D=D 


77 31" 


\— wex8.5 OR WEx9 


STEEL POST 
wOOD BLOCK 


23 
a 


“POST BOLT SLOT 


TOLERANCE 


SECTION THROUGH THRIE 


1” DIA. HOLES (TYP. ) 
FOR £” DIA. BOLTS 
(ASTM A307) WITH 

HEX HEADS, NUTS 


AND WASHERS FIVE 2%" x 14" 


SLOTTED HOLES 


) 


10 GAUGE / 


BEAM RAIL 


DIRECTION 
OF TRAFFIC 


—¢ ar X gi 
POST BOLT SLOTS 


THRIE BEAM RAIL SPLICE AT POST 


Bu X 


Rey 
POST B 


LT SLOT 


@ SIX 2%" X 1%” SLOTTED HOLES 


TRANSITION SECTION 
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MIDWEST GUARDRAIL SYSTEM 
(MGS ) 


VERTICAL BARRIER 
TRANSITIONS 


DATE EFFECTIVE: 
DATE PREPARED: 


SHEET NO. 


>: OF 


07/01/2017 
5/1/2017 


606.60B 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


{ - 
, ==/2 


ry 


68) STIFFENER #8: 


STIFFENER #9: 1 EACH STIFFENER #10: 1 EACH 


67) STIFFENER 


20" 


PLATE AND STIFFENER IDENTIFICATION 
62) STIFFENER #2: 1 EACH 66) STIFFENER #6: 1 EACH 


20" 


es 
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see a: (MGS ) 
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+t wots eS | (CONNECTOR PLATE DETAIL) 
COVER PLATE #2 es 2 Sune ire fees san |, 06+60B | 4. 0r & 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


ERAL NOTE 


ER PLATE ELS ARE 3” THICK. 


STIFFENE ARE 4” THICK. 


ECTOR F SHALL BE FABRICATED FROM ASTM GRADE 


WELDING INSTRUCTION STEEL GALVANIZED. 


GALVAN REQUIREMENTS, SEE SECTION 1040 OF THE 
* ALL FILLET WELDS SHALL BE 1” LONG SPACED AT 2”. DARD SPECIFICATIONS. 


HOLE DIAMETERS SHALL BE 1”. 
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“oun, ® TRANSITIONS 
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SHEET NO. 


DATE EFFECTIVE: 07/01/2017 
DATE PREPARED: _ 5/1/2017 _ 606. 60B 5 OF 6 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


WELDING INSTRUCTION 
(VIEWED FROM BACK SIDE OF PLATE) 


STIFFENERS LOCATED AT THE OUTSIDE EDGES OF THE COVER 
PLATES SHALL BE WELDED AS FOLLOWS: 

SINGLE BEVEL GROOVE WELD ON EXTERNAL SIDES AND 2” 
FILLET WELD BY 1” LONG SPACED AT 2” ON INTERNAL SIDES. 


STEFFENERS LOCATED ON THE INSIDE OF THE COVER PLATE 
SHALL BE WELDED AS FOLLOWS: 
2” FILLET WELD BY 1“ LONG SPACED AT 2”. 


BACK SIDE 
OF PLATE 


ACK SIDE 
F PLATE 


PLATE AND STIFFENER IDENTIFICATION 
(VIEWED FROM BACK SIDE OF PLATE) 


CONNECTOR PLATE DIMENSION 
(PER ASSEMBLY ) 


SHAPE SIZE (A x B x C x D) 


THICKNESS 


B 


B 


ENERAL 


ES] 


NECT 
ADE A 


R GAL 
E STA 


VER PL 


FFENERS ARE 4 


OTES: 


ATE PANELS A 


R PLATE SHALL BE FABRICATED FROM ASTM 
6 STEEL AND GALVANIZED. 


ANIZED REQUIREMENTS, SEE SEC 1040 OF 
DARD SPECIFICATIONS. 


L HOLE DIAMETERS SHALL BE 1”. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK—-MODOT (1-888-275-6636 ) 


a 


of ugg, (MIDWEST GUARDRAIL SYSTEM 
meee (MGS ) 


eon 


SCHROETER 


NUMBER 


VERTICAL BARRIER 


PE-28411 


3 = 
Zs een SS 
“So we 
ONAL © 
i} 


TRANSITIONS 
(CONNECTOR PLATE DETAIL) 


THIS SHEET HAS BEEN 


acteé" | STNGLE SLOPE BARRIERS 


DATE EFFECTIVE: 07/01/2017 
DATE PREPARED: 5/1/2017 __ 606.60B 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


EDGE OF WING 


@ FIRST We x 20 


3 SPACES AT 3/- 


¢ PosT——! @ PostT——+! 


3 SPACES AT 3'-13” 


iIMGS GUARDRAIL 


POST ON BRIDGE 
WITH W6 x 15 


TRANSITION LIMITS 


‘OR MASH END 
TERMINAL 


STEEL BLOCKOUT 


@ FIRST We x 20 
POST ON BRIDGE 
WITH W6 x 15 
STEEL BLOCKOUT 


THRIE BEAM RAIL 


BRIDGE APPROACH TRANSITION (THRIE-BEAM BRIDGE ) 


MGS GUARDRAIL 
OR MASH END 


(BRIDGE ITEM) 2 NESTED 


12 GAUGE THRIE BEAM 126” 


LONG 12 GAUGE 10 GAUGE TRANSITION SECTI ON 


aia 
12 GAUGE W-BEAM RAIL 


THRIE BEAM 643" LONG 6-3" LONG 


DIRECTION 


" 
| 

OF TRAFFIC 
| 


F 


12'-6" LONG 


» 


ipa pe ee ere 
mh ih erties a sLLp Lt. ——— ~ 


15 STEEL POST: 
LONG (1) 

8" x 8" x 15" 
BLOCK (TYP. ) 


NOTES: 
FOR GENERAL NOTES, 


FOR POST DETAILS AND SECTION VIEWS, 
SHEET 2 AND 3 OF 5. 


SEE SHEET 2 OF 5. 


8.5 OR Wo 
6’ LONG 


cn 
Ein 


(1) 


x 9 STEEL 
WITH 


12" x 14%” WOOD BLOCK 


W6 X 8.5 OR W6 x 9 STEEL -) 
POST 6’ LONG (1) WITH 

6” x 12” ~ 19” WOOD BLOCK 

(TYP. ) 


we x 15 STEEL POST 7+0" 
WITH 8” x 8” x 19% 


LONG (1) 
WOOD BLOCK (TYP. ) 


PART SECTION THROUGH SLAB AT END OF WING 


AT CONTRACTOR'S OPTION, EQUIVALENT SECTIONS MAY BE FABRICATED FROM 
MATERIAL MEETING AND IN ACCORDANCE WITH THE REQUIREMENTS OF ASTM A769 
GRADE 36 OR 40. THE SECTIONS SHALL BE GALVANIZED AFTER FABRICATION 

IN ACCORDANCE WITH THE REQUIREMENTS OF AASHTO 111. 


(1) 


SEE (2) VERIFY BY RAIL TRANSITION PRODUCER. 
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ELECTRONICALLY. 


SHEET NO. 


1 OF S 


DATE EFFECTIVE: 
DATE PREPARED: 


07/01/2017 
5/1/2017 


606. 70B 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


STEEL BLOCK 


SECTION A-A 


W6 x 20 SIDE VIEW FRONT VIEW 


STEEL POST AND STEEL BLOCK 


|e} 


WOOD BLOCK 


SECTION B-B 


ST 
WE x 15 SIDE VIEW 


STEEL POST AND WOOD BLOCK @ 


FRONT VIEW 


We x 8.5 or W6 x 9 


SECTION E-E SIDE VIEW 


FRONT VIEW 


STEEL POST AND WOOD BLOCK (4) THROUGH @) 


ERAL NOTES: 


SIGN BASED U 


BRICATED STR 


R PROTECTIVE 
E SEC 1040 O 


OF ILE GRADE 


E 2” BUTTON- 
TS (THICKNES 


LL LAP SPLICE 
RAFF IC. 


HE COST OF FU 
RANSITION SEC 
R AT THE CON 


E COST OF FU 
RIDGE ANCHOR 
LACE, SHALL B 
ER EACH. 


OR DETAILS NO 
EET. 


POST 2 ONLY 
SIDE VIEW 


SECTION C-C 
We x 15 


SECTION D-D 
Woe x 15 


STEEL POST AND WOOD BLOCK @ and@) 


IL POSTS SHAL 


PON MASH T 


UCT 


CO 


FT 


L SET 
AND RTIC 


HEADs OVAL 
S/O EX N 


SS L BE 
RNI CG. 


TION, COMP 
TRACT UNIT 


RNISHING, 
SECTION (T 
E PAID FOR 


T SHOWN+ S 


MADE IN THE DIRECT 


FABRICATING AND INST 
LETE-IN-PLACEs 
PRICE PER EACH. 


FABRICATING AND INST 
HRIE BEAM), COMPLETE 
AT THE CONTRACT UN 


EE BRIDGE THRIE BEA 


RPENDICULAR TO TH 
LY IN CROSS SECTI 


HOULDER BOLTS WIT 


UTS = 2” MIN.) AT ALL 


SHALL 


BS] EERVEL SOI ESS 


EEL SHALL BE ASTM A?09 GRADE 


MATERIAL REQUIREMENTS, 
RD SPECIFICATIONS. 
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FRONT 


MIDWEST GUARDRAIL SYSTEM 


(MGS ) 


BRIDGE APPROACH 
TRANSITION 
(THRIE BEAM ON BRIDGE) 


DATE EFFECTIVE: 
DATE PREPARED: 


07/01/2017 
5/1/2017 


606. 70B 


SHEET NO. 


2. OF 3 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


wOOD BLOCK 


W6X8.5 OR WoXx9 


SECTION F-F 


WOOD BLOCK 


W6X8.5 OR W6X9 
SECTION G-G 


SEEL 


(2) VERIFY BY RAIL TRANSITION PRODUCER. 


SIDE VIEW FRONT VIEW 
POST AND WOOD BLOCK @) 


SIDE VIEW FRONT VIEW 


POST AND WOOD BLOCK (0) 


La 


5 aR 4 
TOLERANCE 


tu ABT. ¢ 


14"TO 144” 


SECTION H-H 
THROUGH THRIE BEAM RAIL 


7/-34" 


—— 3"\21" POST BOLT SLOT 
pal 


6/3" 


3° 3. Sale 


THRIE BEAM RAIL 


¢ 23,5!" x 14" 


SPLICE BOLT 
SLOTTED HOLES 


DIRECTION 


OF TRAFFIC 


¢ a” x 24" 
POST BOLT SLOTS 


SPLICE AT POST 


| 
| 
\ 
| 
f 
| 
1 
| 
I 


ae x as 
POST BOLT SLOT 


@ 2%55" X 14” SLOTTED HOLES 


ASYMMETRICAL TRANSITION SECTION 


VARIES 


VARIES 


OF POST 


POST @) - (2) VERIFY BY RAIL TRANSITION PRODUCER (SEE FRONT SHEET) 
POST — ONLY 1 HOLE REQUIRED 


ALL HOLES 3”+%" DIAMETER EXCEPT AS NOTED 


HOLE PUNCHING DETAIL 


FOR STEEL POST & WOOD BLOCKS 


(6” AND 8”) 
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DATE EFFECTIVE: 
DATE PREPARED: 


SHEET NO. 


a OF 


04/01/2018 
2/9/2018 


606. 70B 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


C8 x 11.5 
BRIDGE CAP RAIL 


SS 


— 


BRIDGE CAP RAIL 


TRANSITION CAP RAIL 


C8 x 11.5 
TRANSITION CAP RAIL 


iO OnWwO Oo; 


SPLICE PLATE 


ee 


eye ol 


CAP RAIL ANGLE 


2 BUTTON HEAD?” BOLT 
WITH ONE FLAT WASHER 


AND HEX NUT 


2 HEX HEAD?” 
BOLT WITH TWO 
WASHERS AND HEX 
NUT 


BENT PLATE 
CONNECTOR 


END OF END 
BENT WING 


@ POST 


3/1 4" 


TERMINATOR 
ASSEMBLY 


3" HEX HEAD 
BOLT WITH TWO 
WASHERS AND 
HEX NUT 


SHOULDER 


1 @ POST 


aly ma 


mal 


2" BUTTON HEAD BOLT 
WITH ONE FLAT WASHER 
AND HEX NUT 


3” HEX HEAD 
BOLT WITH TWO 
WASHERS AND 
HEX NUT 


o 


ELEVATION 


(THRIE BEAM RAIL NOT SHOWN) 


5/-102" 


ALONG TOP 


TOP VIEW (ALTERNATE 1 


@ 2 SLOTTED HOLES 
mx 1-172" 


RANSITION 
RAIL 


) 


= 


x ji" 


AND € W6 X 15 


C8 x 11.5 POST 


5*-108" 


DIMENSIONS 
ARE ALONG TOP 


TOP VIEW (ALTERNATE 2) 


6° 


(IF NECESSARY) NOTCH 
CHANNEL LEGS TO 
FACILITATE BENDING 


ELEVATION 


OF TRANSITION 
CAP RAIL 


TRANSITION CAP RAIL 


DOT 
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DATE EFFECTIVE: 
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07/01/2017 SREB Gs 
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4 OF 5 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


VERTICAL 


@ 2 SLOTTED HOLES 


Bex ty 
SIDE VIEW 
CAP RAIL ANGLE 


Z gi" x 34” x “ 


TOP VIEW 


STRUCTURAL TUBE 


2” DIA. nates 


6 


FRONT VIEW SIDE VIEW 


TERMINATOR ASSEMBLY 


4 SLOTTED 
x 15" 


SPLICE PLATE 


@ 2 SLO 


x 13 


STRUCTURAL TUBE 
TS 3% x 3" x 2" 


HOLES 


TTED HOLES 


TOP VIEW 


and 


FRONT VIEW SIDE VIEW 


BENT PLATE 
CONNECTOR 


_¢ 2 SLOTTED HOLES 
i x a 
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gO Mie, MIDWEST GUARDRAIL SYSTEM 
a ae 
Mie (MGS } 
pn en AS BRIDGE APPROACH 
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soca | ( THRIE BEAM ON BRIDGE) 


ELECTRONICALLY. 
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DATE EFFECTIVE: 07/01/2017 
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IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


CABLE 


END POST 
53” X 75" WOOD POST 
(NO BLOCKOUTS REQUIRED) 


ASSEMBLY 


ANCHOR PLATE 


p— STRUT AND YOKE 
ASSEMBLY 


“ X 10"BUTT 


5 
8 
HEAD BOLT 


(OBSTACLE) 
" X 75" WOOD POST 


53 
(NO BLOCKOUTS REQUIRED) 


comm 


‘mu 


gf * 25” BREAKWAY HOLE 


apes OF CONCERN 


3" MACHINE BOLT 
WITH HEX NUT AND 
ONE WASHER ON FRONT 


FACE (8 REQUIRED) 


END SECTION 


“@——¢ POST BOLT 


Lees 


“@——¢ POST BOLT 


MGS END ANCHOR 


tol 


@ LAP SPL ICE———» 


ln MGS GUARDRAIL 


STEEL BEAM 
GUARDRAIL 


PLAN VIEW 


MGS END ANCHOR 


MGS GUARDRAIL 


att 


SECTION A-A 


TYPE 2 BREAKAWAY WOOD 
POST INSERTED INTO 
FOUNDATION TUBE. 


EIGHT ASTM A307 HEX 
BOLTS AND NUTS. 3” 
BY 12” EACH WITH A WASHE 


CABLE NUT, LOCK WASHER: 


AREA OF CONCERN 


AND 3” PLATE 
P= LAP “SPLICE 


3” x 10” BUTTON HEAD 
POST BOLT, NUT WITH 4” 
PLATE WASHER UNDER NUT. 


RAL NOTES 
ANCH 
STRE 
EQUI 


R DE 


DETA S 


BLE ASSE 


gO OP 


EAK ING Ei 


3” ANCHOR 


ANCHOR 
BRACKET 
ASSEMBLY 


EIGHT SPLICE BOLTS 


12 CAUGE W-BEAM TERMINAL 
RAIL (WITH BRACKET SLOTS) 


L FITT] 
LVANIZE 


OD POsTS(1) 


GROUND LINE 


FOR DETAIL A, 
SEE SHEET 3 OF fT: 


E SHEET NO. 


aly 


STRUT AND YOKE 
ASSEMBLY 


2” X 74” LONG ASTM A307 
HEX BOLT AND NUT, 


TYPE 2 BREAKAWAY POST 
INSERTED INTO 
STEEL FOUNDATION TUBE 


ELEVATION VIEW 


WITH ROUND 
WASHERS UNDER HEAD AND NUT. 


ee see 


DOT 


GUAR L. 


LY AND 


4” PLATE 


WASHER 
ON 


3” RECESS 


. NUT 
BOLT AT W-BEAM 


—e" DIA. HOLE 


10” ASTM A307 HEX BOLT 


ROUND WASHER 


ROUND WASHER 


POST BOLT AT YOKE 


TAIL 
DS 


SHALL BE USED ONLY ON 
RAIL WHEN AN END ANCHOR 


HOW END ANCHO SYSTEM 


CH L 
20 


A MINIMUM 


TE SHAL 


NGTH OF 


AND HARDWARE REQUIRED 
ACCORDANCE WITH SECTI 


AND (2) SHALL BE 5$” X 7 


2 QF 7 FOR WOOD POST 
MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
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SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
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MIDWEST GUARDRAIL SYSTEM 
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TERMINAL ANCHOR ENDS 


DATE EFFECTIVE: 
DATE PREPARED: 


SHEET NO. 


1. AO a 


07/01/2017 
5/1/2017 


606. 80C 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


tS 
(Tolerance +0, -1/8") 


FRONT SIDE 


TYPE 2 BREAKAWAY 
WOOD POST 


ma 


RADIUS (TYP. ) 


i C6X8.2 X* 


TOP VIEW 


STEEL GROUND 
FOUNDATION TUBE 


TWO REQUIRED IN ASSEMBLY 


STRUT AND YOKE ASSEMBLY 


*A 6" xX 


3” 10 GAUGE BENT PLATE STRUT 
MAY BE SUBSTITUTED FOR THE C-CHANNEL 
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DATE PREPARED: 


07/01/2017 
5/1/2017 


606. 80C 


SHEET NO. 


2 OF -f 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


» PLATE 


1” HEX NUT 
AND LOCK WASHER 


END VIEW 


FABRICATION DETAIL 


TWO 8D GALV. NAILS 
TO PREVENT PLATE 
ROTATION 


STEEL BEARING 

PLATE aN 
FLAT WASHER. LOCK 
WASHERs AND HEX N 


ASSEMBLED VIEW 
ANCHOR BRACKET 


FLAT WASHER 
LOCK WASHER 
1" HEX NUT 


545" X 74" WOOD POST 


23" O.Diel2” TeDe de 6" 
ASTM A53 GRADE B 
SCHEDULE 40 PIPE 


16° DIA. 


HOLE 


3" DIA. (6 x 19) 
GALVANIZED CABLE 


kezzzz77 pezzi | 


STANDARD SWAGED FITTING 
AND STUD (1) 


CABLE ASSEMBLY 


SLEEVE 


ASSEMBLY 


: 


TOP OF FOOTING a 


STEEL GROUND 
FOUNDATION TUBE 


DETAIL A 


STRUT ASSEMBLY 


8 fig x 8 “ x a 
PLATE 


(1) STUD, THREADED ENTIRE LENGTH. 
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STEEL BEARING PLATE 


“ X 10” LONG ASTM A307 
HEX BOLT AND NUT, 
WASHERS UNDER HEAD AND NUT. 


WITH ROUND 


(END POST DETAIL) 


FOR LOCATION OF DETAIL A, 


SEE SHEET 1 OF 7. 
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PE-28411 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


|MIDWEST GUARDRAIL SYSTEM 
(MGS ) 
TERMINAL ANCHOR ENDS 


DATE EFFECTIVE: 
DATE PREPARED: 


SHEET NO. 


6 0F 


O7/401/2017 
5/1/2017 


606. 80C 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


F8 X 16 A X 6” 
wOOD OR PLASTIC 


: Fe 7 
SHOULDER 
| stoutoeR,| : SHOULDER MAX: SHOULDER 


V-DITCH MAX, 
een eon SECTION A-A SECTION B-B SECTION C-C [stout oer | 


/ 


DETAIL A J Rr! V-DITCH POST END 


es Bes SECTION D-D ANCHOR A 
FILL/CUT TRANSITION N 
OR FACE OF HAZARD oR TRANSITIO 


ED ANCH 


MGS EMBED TH RUBRAIL? 


= 


SLOPE CAN BE B 


STEEPER THAN Toe oF FILL . 
S Ae ASS in ee OK 
Sack ; 


MGS 
GUARDRAIL 


Nae OF 


V-DITCH 


12.5:1_ MIN. FOR >40 MPH DESIGN SPEED 9:1 FOR <40 MPH 
MEASURED ALONG THE RAIL FACE 


PLAN VIEW : 


DETAIL A = ote lr = R END ANCHOR DETAILS, SEE SHEET 1-3 ae 
HEIGHT OF GUARDRAIL IS PARALLEL TO ROADWAY 


ERAL NOTES: 


BEGINS WHEN THE DISTANCE BETWE THE GUARD- 
HE GROUND IS 18” AND INCREASING. 


TS 1 AND 2 SHALL HAVE FOUNDATION TYPE 
PET <3 OF “ts 


IT PRICE FOR BEDDED GUARDRAIL 

CLUDE THE CONCRETE ANCHOR. EXCAVATION 
Gs OR TERMINAL CONNECTOR, AND ALL 
ARDWARE AND WO NECESSARY TO COMPLETE 
10 


moauougm 


GROUND LINE 24"K 24"xK 36" 
CONCRETE ANCHOR 


ELEVATION BLOCK 
ANCHORED IN BACKSLOPE GUARDRAIL Tra ane ee Be SS 
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IS PRESENT ON THIS SHEET 


IF A SEAL 


VARIABLE 
: LONGITUDINAL CONSTRUCTION 
aT Ca ee ; JOINT FOR SHOULDER AND 
APPROACHES (3 


LONGITUDINAL CONSTRUCTION 
JOINT FOR SHOULDER AND 
APPROACHES (93 


L” PREFORMED FIBER MAINLINE 
2. 
EXPANSION JOINT NR - PAVEMENT 


3” PREFORMED FIBER MAINL INE 
2 / i 
EXPANSION JOINT 2°-3 PAVEMENT Soa SMOOTH VERTICAL PLANES - ue 


EXISTING PAVEMENT SHALL 4” TYPE 1 OR 5 BASE E = STANDARD © JOINT (ASPHALTIC SECTION E-E 
BE SHAPED TO PROVIDE A CONCRETE PAVEMENT ONLY ) 
SMOOTH VERTICAL PLANE 


SECTION C-C E NUMB F © JOINTS SHOWN IN PAVED APPROACH ARE FOR 

SECTION A-A LUSTRA PURPOSES ONLY, JOINTS PLACED IN PAVED 
PROACH HALL MATCH THE €) PAVEMENT TRANSVERSE MAINLINE 
T LOCATION. 

EPT WHERE VARIED TO MEET EXISTING IMPROVEMENTS. 
SECTION B-B OR STREET, SIDEROAD, ALLEY OR COMMERCIAL 
ES. 7” NRPCCP — FOR PRIVATE APPROACHES. 
HERE REQUIRED TO MEET EXISTING PAVEMENT. 
WIDTH SHOWN ON PLANS EET EXISTING IMPROVEMENTS. 

SECTION D-D 


VARIABLE 


EXTEND WHERE REQUIRED ———, GENERAL NOTES: 
TO MEET EXISTING PAVEMENT 
WHERE PAVED APPROACH MEETS EXISTING CONCRETE PAVEMENT OR SIDEWALK, 
PLACE 3” PREFORMED FIBER EXPANSION JOINT, CUT TO TEMPLATE, THROUGH 
NEW CONCRETE AND 1’ FROM JUNCTION WITH EXISTING CONCRETE, OR ALONG 
INSIDE EDGE OF SIDEWALK. WHERE PAVED APPROACH MEETS EXISTING 


VARIABLE BITUMINOUS STRUCTION, OMIT INT. 


0 
ALL BE PLACED AND COMPACTED 
v 


4 INCHES O PE 1 OR 5 BASE 
T F ED APPROACHES. 


EE PLANS *s, / SSEE PLANS BENEATH TH EAL SURFACE O 


OR RADIUS 

STANDARD LONGITUDINAL JOINT EOI RAD LS oe SEE STANDA LAN 608.10 FOR CONCRETE CURB RAMPS. 
seuatea saya ALONG @ OF APPROACH (ASPHALT 
ees CONCRETE MAINLINE PAVEMENT ONLY) SECTION 


SECTION 


SEE STANDA LAN 502.05 FOR JOINT DETAILS. 


MINIMUM 


SEE STANDA LAN 609.00 FOR TRANSVERSE EXPANSION JOINT DETAILS. 


10' 


WHERE DRAI S NOT TO BE CARRIED ACROSS THE PAVED APPROACH, 
SECTION A-A L BE MODIFIED TO ELIMINATE THE “DIP” AND SHALL BE 
CROWNED AS ECTED BY THE ENGINEER. 


MAINLINE €) 
PAVEMENT JOINT IF SIDEWALK NOT INCLUDED IN CONSTRUCTION OF PAVED APPROACH, 


PLACE GROU ER, AS SHOWN ON PLANS; BEHIND CURB THROUGH 
Tes anietne PAVEMENT L LONGITUDINAL CONSTRUCTION JOINT MAINLINE C) 1a RADIUS. GR COVER SHALL CONFORM TO FINISHED GRADING FOR 


FOR SHOULDER AND APPROACHES (3 PAVEMENT JOINT Zoe ey ee CURB RANP. 


PLAN OF STREET. SIDEROAD, ALLEY OR COMMERCIAL APPROACHES HAND FINISHING PERMITTED ON PAVED APPROACH. 


WH EWALKS ARE PRESENT ADJACENT TO THE PAV PPROACHES OF 
ST SIDEROADS, ALLEYS OR CO CIAL ENTRA » THE SIDEWALK 
WIDTH SHOWN ON PLANS GR ALL BE TRANSITIONED TO T RADE OF THE APPROACH BY WAY 

EXTEND WHERE REQUIRED OF PROPRIATE RAMP AS SHOWN HE PLANS. 608.10 FOR 


TO MEET EXISTING PAVEMENT RA AILS. 


TRANSVERSE 
EXPANSION JOINT 


W EWALKS A RESENT ADJAC TO THE PAV PPROACHE 
P ENTRANCE HE APPROACH E SHALL BE SITIONE 
T E OF THE EWALK. 


SEE PLANS at 
FOR RADIUS .-*~ 


’ 
’ / 


Ao OACH GRA HROUGH THE LIMITS OF A SID SHALL 


‘ ys EED 2%. 
1 CURB HEIGHT 7 CURB HEIGHT SN 7 MISSOURI HIGHWAYS AND TRANSPORTATION 


DOT COMMISSION 


SECTION SECTION 1-888-ASK-MODOT (1-888-275-6636) 


CONCRETE CURB TRANSITION : TRANSITION F EY aN y D CONCRETE CURB 105 WEST CAPITOL 
AND GUTTER LAS Bo C AND GUTTER JEFFERSON CITY, MO 65102 


& 


TRAVIS D. 
KOESTNER 


4” TRANSVERSE Peapod 


L” TRANSVERSE EXPANSION JOINT > S 
EXPANSION JOINT Sona XS 


N s 
TH WW 


MAINLINE €) LONGITUDINAL CONSTRUCTION JOINT x: MAINL INE co) id ae Ree en 
PAVEMENT JOINT FOR SHOULDER AND APPROACHES Q MAINLINE PAVEMENT JOINT SIGNED, SPALED AND DATED: 


PAVED APPROACHES 
ADJOINING CURB AND 
GUTTER SECTIONS 


\ 
“AWS 


44 
Wy, 
HER 


% 


PAVEMENT 
SHEET NO. 


PLAN OF PRIVATE APPROACHES oe eee | (608.00K ||. 4.-oR 2 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


LONGITUDINAL CONSTRUCTION VARIABLE EXISTING PAVEMENT SHALL BE LONGITUDINAL CONSTRUCTION 
AT 50:1 SLOPE JOINT FOR SHOULDER AND (5) SHAPED TO PROVIDE A JOINT FOR SHOULDER AND 
APPROACHES C3 CROWN TO BE a SMOOTH VERTICAL PLANE APPROACHES 
¢ ESTABLISHED 3" ; ; 
oe ENGINEER SB Bh BQ3) SHOPE 5 


5” PREFORMED FIBER 
2 A PF 
EXPANSION JOINT Me Nest GSVENEN ~ 


r 1” PREFORMED FIBER 
EXISTING PAVEMENT SHALL BE 4” TYPE 1 OR 5 BASE STANDARD © JOINT (ASPHALTIC EXPANSION JOINT 
SHAPED TO PROVIDE A CONCRETE PAVEMENT ONLY) MAINL I 
SMOOTH VERTICAL PLANE SECTION H-H SECTION K-K PAVEME 


SECTION F-F 


- E FR OF © JOINTS SHOWN PAVED APPROACH ARE FOR 
se FON Gre TIVE PURPOSES ONLY; INTS PLACED IN PAVED 
ES SHALL MATCH T PAVEMENT TRANSVERSE 
EXTEND WHERE PAVEMENT JOINT ON. 
REQUIRED TO WIDTH SHOWN ON PLANS [_ VARIABLE EPT WHERE VARIED ET EXISTING IMPROVEMENTS. 
MEET EXISTING — FOR STREET, S D» ALLEY OR COMMERCIAL 


PAVEMENT SECTION J-J ES. 7” NRPCCP - F IVATE APPROACHES. 
SEE PLANS SEE PLANS HERE REQUIRED TO EXISTING PAVEMENT. 


FOR RADIUS FOR RADIUS EET EXISTING I ENTS. 


42 GENERA 
HEIGHT — 
TRANSITION VARIABLE WHERE PROACH MEETS EXIST PCC PAVEMENT OR SIDEWALK. 
PLACE 4 RMED FIBER EXPANSION JOINT, CUT TO TEMPLATE, 

CRETE AND 1’ FROM JUNCTION WITH EXISTING CONCRETE, 
F EDGE OF SIDEWALK. WHERE PAVED APPROACH MEETS 
INOUS CONSTRUCTION, OMIT JOINT. 


PE 1 OR 5 BASE SHALL BE PLACED AND COMPACTED 
EAL SURFACE OF PAVED APPROACHES. 


608.10 FOR CONCRETE CURB RAMPS. 
CROSS-HATCHED AREA 
CROSS-HATCHED AREA TO BE MONOLITHIC WITH T LAN 502.05 FOR JOINT DETAILS. 
TO BE MONOLITHIC WIT STANDARD LONGITUDINAL MAINLINE PAVEMENT 
MAINLINE PAVEMENT JOINT ALONG @ OF APPROACH 7 F FLEVATION OF CENTER O FD APPROACH. AT A POINT 

(ASPHALT CONCRETE MAINLINE 27 PREFORMED FIBER ORMAL PAVEMENT SHA T VARY MORE THAN 2” FROM 


“ A Y EXPANSION JOINT = = ; 
4” PREFORMED FIBER PAVEMENT ONLY ) E LINE PAVEMENT AT C LINE OF PAVED APPROACH 
EXPANSION JOINT 


NOT INCLUDED IN CONSTRUCTION OR PAVED APPROACH, 


~~ ER» AS SHOWN ON PLANS. BEHIND CURB THROUGH 
LONGITUDINAL CONSTRUCTION JoINT— MAINLINE ‘) PAVEMENT JOINT MAINLINE PAVEME : COVER SHALL CONFORM TO FINISHED GRADING FOR CURB 


FOR SHOULDER AND APPROACHES 


PLAN OF STREET» SIDEROAD. ALLEY OR COMMERCIAL APPROACHES ERMITTED ON PAVED APPROACH. 


RE PRESENT ADJACE TO THE PAVED APPROACHES OF 
DS,» ALLEYS OR CO CIAL ENTRANCES, THE SIDEWALK 
WIDTH SHOWN ON PLANS RANSITIONED TO T RADE OF THE APPROACH BY WAY 
E RAMP AS SHOWN HE PLANS. SEE 608.10 FOR 


ING 


TO 


CONCRETE 
CURB RAMP, 


SEE PLANS EWALKS ARE PRESENT ADJACENT TO THE PAVED APPROACHE 
FOR RADIUS ENTRANCES, THE APPROACH GRADE SHALL BE TRANSITIONE 
E E OF THE SIDEWALK. 


SEE PLANS 
FOR RADIUS 


EXTEND WHERE 


REQUIRED 
PAVEMENT 


eoosco seo 


MEET EXIST 


FLARE“ ~~~, . : THE APPROACH GRADE THROUGH THE LIMITS OF A SIDEWALK SHALL 
" \ TRANSITION ra EXEL Ai 

FROM FULL ia MISSOURI HIGHWAYS AND TRANSPORTATION 

CURB HEIGHT 4 DOT COMMISSION 


FULL CURB TO 0” 105 WEST CAPITOL 
HEIGHT JEFFERSON CITY, MO 65102 
7 1-888-ASK-MODOT (1~888-275-6636 ) 


DETAIL A SAC. S aw Oe ie, 
N 


eon 


TRAVIS D. 
KOESTNER 
NUMBER 


CROSS-HATCHED AREA eae aed iv PAVED APPROACHES 


1O BE MONOLITHIC WITH 7” PREFORMED FIBER TO BE MONOLITHIC WITH B70 OS NOT ADJOINING CURB AND 
MAINLINE PAVEMENT EXPANSION JOINT MAINLINE PAVEMENT ZONAL ESS GUTTER SECTIONS 


THIS SHEET HAS BEEN 


“es 
\ 


“AAW 


Yy 
AM, 
“Nees 


SIGNED, SEALED AND DATED 


MAINLINE €1) PAVEMENT JOINT 5” PREFORMED FIBER scolds 
LONGITUDINAL CONSTRUCTION JOJNT EXPANSION JOINT Se SHEET NO. 


FOR SHOULDER AND APPROACHES C3 DATE EFFECTIVE: 


PLAN OF PRIVATE APPROACHES DATE PREPARED: 4/29/2020 608. 00K 2? OF 2 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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a 
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SIDEWALK 


PARKWAY 


( 


CURB AND GUTTER 


(2) 


MAINLINE PAVEMENT MAINL INE 


WIDTH (CURB) PAVEMENT PARKWAY 
1) (3)(5) (5) (1) 


5’ MIN. 
(6) 
—_ 


ROADWAY 
SECTION 


TYPICAL SIDEWALK WITH PARKWAY 2’ OR MORE 


< 


< 


SLOPE 
1.0% MIN. 
———- 


CURB 


SLOPE 
1.0% MIN 


5’MIN. | 
“| (6) 


4” CONCRETE 
SIDEWALK 


BRIDGE 
RAIL 


BRIDGE 
SIDEWALK 


CURB 


BRIDGE 
DECK 


BRIDGE APPROACH 


END OF SLAB 


4” PREFORMED 


FIBER JOINT 


r 


os 
| 


(1) 


3” RUBBER 
COMPOUND JOINT 


BRIDGE 
APPROACH SLAB 


HALF PLAN AT BRIDGE ENDS 


4” JOINTS TROWELED 


OR SAWN (4) 


(7) 


: 


NOT TO EXCEED 100’ 
PREFORMED FIBER JOINTS 


BETWEEN 


CONCRE TE 


——- 


CURB AND GUTTER 


PARKWAY 


A 


SIDEWALK JOINTS 


x 


spe 


ROADWAY 
SECTION 


RB 
IN 
PE 
IN 
AN 
N. 


MAINLINE PAVEMENT 
WIDTH (CURB) 
SIDEWALK (3)(5) 


OPE 
SPACING EQ 


6’ MIN. 
(6) 
——_—~ 


PREF ORMED 
IBER JOINT 


CURB 


CURB AND GUTTER 
(2) 


MAINLINE 
PAVEMENT SIDEWALK 


(5) 6’ MIN. 
(6) 


3” PREFORMED 
FIBER JOINT 


CURB AND GUTTER 


TYPICAL SIDEWALK WITH NO PARKWAY 


GENERAL NOTES: 


ALL AREAS OF THE PEDESTRIAN ACCESS ROUTE MUST 
BE COMPLIANT WITH THE AMERICANS WITH DISABLILITES 
ACT -— GUIDELINES FOR ACCESSIBLE PUBLIC RIGHTS 


OF WAY. 


EXCEPTIONS MUST BE APPROVED BY THE ENGINEER. 


ALL OTHER AREAS OF NON-COMPLIANCE SHALL BE REMOVED 
AND CORRECTED AT THE CONTRACTOR’S EXPENSE. 


THE SURFACES OF PEDESTRIAN ACCESS ROUTES AND ELEMENTS. AND 
SPACES REQUIRED TO CONNECT TO PEDESTRIAN ACCESS ROUTES. 
SHALL BE FIRM. STABLE+ SLIP RESISTANT. AND SHALL NOT 

POND WATER. 


WHERE SIDEWALKS ARE LESS THAN 5 FT.+ 5 FT. X 5 FT. PASSING 
SPACES EVERY 200 FT. SHALL BE PROVIDED AND ARE PERMITTED 
TO OVERLAP PEDESTRIAN ACCESS ROUTES. 


THE CROSS SLOPE OF THE CONTINUOUS PEDESTRIAN ACCESS ROUTE 

THROUGH ENTRANCES. ALLEYS» AND SIDEROAD CONNECTIONS WITH 

a eee a CONTROL SHALL BE 1.00% TO FACILITATE DRAINAGE 
. lo -). 


WHERE PEDESTRIAN ACCESS ROUTES ARE CONTAINED WITHIN 
PEDESTRIAN STREET CROSSINGS WITHOUT YIELD OR STOP CONTROL. 
THE CROSS SLOPE OF THE PEDESTRIAN ACCESS ROUTE SHALL BE 
5.00% MAXIMUM. 


WHERE PEDESTRIAN ACCESS ROUTES ARE CONTAINED WITHIN MIDBLOCK 
PEDESTRIAN STREET CROSSINGS. THE CROSS SLOPE OF THE 
PEDESTRIAN ACCESS ROUTE SHALL BE PERMITTED TO EQUAL THE 
STREET OR HIGHWAY GRADE. 


STORMWATER INLETS» SIGNS» POSTS.» MANHOLE COVERS. PULL 
BOXES AND OTHER ACCESS LIDS SHOULD BE AVOIDED WITHIN 
THE SIDEWALK. IF SUCH A LOCATION 1S NECESSARY. THE 
FEATURE MUST MEET ADA STANDARDS. 


THE RUNNING GRADE OF A SIDEWALK SHALL NOT EXCEED 5.0% 


UNLESS IT 


IS MATCHING THE GRADE OF THE ADJACENT ROADWAY. 


PEDESTRIAN ACCESS ROUTE SHALL CONTINUE ACROSS RESIDENTIAL 
AND COMMERCIAL ENTRANCES. ALLEYSe AND SIDEROAD CONNECTIONS. 


R WIDTH 
608.00 
ONOLITHIC WITH PCC 
EMENT. CURB TO BE 
ASPHALT CONCRETE 
EMENT. SEE 

609.00. 
H JOINT. 
PAVEMENT SECTION 
2.0% MAX. ) 
L TO WIDTH OF WALK 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


Hr 


& CONCRETE SIDEWALK 


Iso 5 


ny) 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


T NO. 
DATE EFFECTIVE: 04/01/2015 608.10P ance a 
DATE PREPARED: 2/20/2015 bs 1 OF 1 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


POST SPACING 570” MAX. 
~ 


1-0” MIN. 


WITHOUT BALUSTERS 


#4 B-BARS AT 
18” £CTRS. Nal be---- 


#4 A-BARS AT 
13” + CTRS. 


SIDE ELEVATION 


CENTER MIDDLE RAIL 
VERTICALLY BETWEEN 
TOP AND TOE RAILS 


ONE TREAD 
DEPTH MIN. 


SPACING 5+0” MAX. 
~ 


140” MIN. 


SIDEWALK 


WITH BALUSTERS 


SAFETY RAIL DETAILS 


4” VARIABLE STEP WIDTH “W" 4” 


Lee ep eee 


CTRS. 


colenlente: bententententes ‘eulententenien mtenieien 


t 


#4 B-BARS AT 18” 
VARIABLE HEIGHT 


Pocono ee a ! 


2" 2” 
#4 A-BARS AT 13” + CTRS. 


FRONT ELEVATION 


RAILING & POST SPECIFICATIONS 


WEIGHT 
TYPE SIZE (LBS./FT.) 


ee ALUM. STEEL 
0.940 2.72 
1.3094 4.31 


ROUND Ais! 
SQUARE | 2” X 2” 


STEP DIMENSIONS 
TREAD | RISE 
103" 7” 
2 6” 
144" 


ONE TREAD 
DEPTH MIN. 


iu 
2 2 


HOLE TO BE CENTERED 
IN 4” WALL 


DETAIL A 


RAL NOTES: 


RWAY SHALL HAVE SAFETY RAILS AT BOTH SIDES OF ALL 
S. 


INGS AND POSTS MAY BE EITHER ROUND OR SQUARE 
L OF GOOD COMMERCIAL WELDABLE QUALITY OR 
INUM ALLOY 6061-T6 OR 6063-T6. 


L RAILINGS AND POSTS SHALL BE GALVANIZE FTER 
ICATION IN ACCORDANCE WITH AASHTO M111. 


ALL JOINTS SHALL BE CONTINUOUS WELDED AND G ND SMOOTH. 


ALL RAILING SHALL HAVE A 1/4” WEEP HOLE NEA 
RAILING CONNECTIONS. 


LL INTERSECTING 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY» MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 

SOF Mish, 
Gn OO 
ee Ly 


Be 


*  FRCE 
SCHROETER 


Rates CONCRETE STAIRS 
“ay VOWAL Exes 
THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


STAIRWAY STEP DETAILS 


DATE EFFECTIVE: 
DATE PREPARED: 


04/01/2015 
2/20/2015 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


QUANTITIES FOR CO 


CONCRETE C.Y. 
103%” TREAD 


ST 
1:1.5 SLO 


PE 


NCRETE STEPS 
EEL LB. 


7” RISE 


Psa] ca] ec] 
73 81 87 


91 


100 


C. 
TEE 
C. 
E 
Cc. 
TEE 
Cc. 
TEE 
Cc. 


2.21 


2-40 |2.59 | 2.78 


m 
ra 


107 


AAG 


Re 


OF Mise, 


Y ERIC E. 2 
SCHROETER 


= aS 
My NAL ws 
“HAWS 
THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


Be 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


CONCRETE STAIRS 


04/01/2015 
2/20/2015 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


CONCRETE MEDIAN STRIP 
3” RADIUS #5 TIE BAR (TYP. ) 


EXISTING 
PAVEMENT 


(2) SEE STANDARD PLAN 203.50 FOR 
DETAILS OF LOW PROFILE ISLAND 


SECTION A-A 
CONCRETE MEDIAN STRIP 


#5 TIE BAR 


WA~AAAARKRAKAKA 


DRILLED HOLE SHALL 
BE 2” DIA. 


RADIUS (TYP. ) 


TIE BAR LOCATIONS FOR 


CONCRETE MEDIAN STRIP (ISLAND) E BARS SHALL BE EPOXY COATED. DEFORMED REINFORCING 


RS MEETING THE REQUIREM SECTION 710 A 
57. 


DING FOR TIE BARS SHALL OXY OR POLYESTER 
DING AGENTS AS SPECIFIE ECTION 1039. 


E FACE OF THE MEDIAN MAY BE CONSTRUCTED WITHOUT 
TTER WHEN CONSTRUCTED ON A RADIUS OF 6’ OR LESS. 


CONCRETE MEDIAN 


STRIP EN CONCRETE MEDIANS ARE CONSTRUCTED DIRECTLY 
PLACE JOINTS AT EATH GUARDRAIL» THE MEDIAN HEIGHT WILL BE 4°. 


Nene 4 « ae MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY» MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


\\ 


WH 
“OF Mist 


m 
SS 


> 
> 
Z 

Zz, 


Sy 


(1) WHEN THERE ARE NO VISIBLE JOINTS IN THE 
ADJACENT PAVEMENT. THE JOINT SPACING WILL 
BE EQUAL TO THE MEDIAN STRIP WIDTH. WITH Ce 
A MINIMUM SPACING OF 10’. ““ 


) 


CONCRETE MEDIAN STRIP 


‘Sot 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


CONCRETE MEDIAN STRIP JOINT LOCATION | __ oe 
DATE PREPARED: "7/21/2020 608.30A 


RAIL EXTENSIONS ARE REQUIRED 
AT THE END OF END UNITS WHE 
SURFACES RUNNING GRADE > 5%. 


as a RAIL 


CENTER MIDDLE RAIL VERTICALLY 
BETWEEN TOP AND TOE RAILS. 


PROTECTION ZONE 


SIDEWALK HANDRAILING WITHOUT BALUSTERS 


* CROSS SLOPE: 1.0 % MIN. - 2.0 % MAX. ALLUM 

ALLOY 1 

MIDDLE STEEL OR 

2’ MIN. 5’ MIN. ALUMINUM 
>= 


ALLOY TUBE 
BUFFER STRIP TOE RAIL 


4” CONCRETE SIDEWALK 


1/2" x 4" MIN. x 4” MIN. 
x 4” MIN. x 4” MIN STEEL PLATE 


STEEL PLATE | HANDRAILING 


CONCRETE CURB OR NON-SHRINK GROUT CONCRETE CURB OR NON-SHRINK GROUT 
CURB AND GUTTER s AS NEEDED. CURB AND GUTTER AS NEEDED. 


PAVEMENT la al MISSOURI HIGHWAYS AND TRANSPORTATION 
SURF ACE 4 mi | TT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


ey 
LL SLope 


CONCRETE SIDEWALK = CONCRETE SIDEWALK 


GROUN GROUND LINE oe-< 
TRAVIS D. 
KOESTNER 


NUMBER 


SIDEWALK WITH BUFFER STRIP PESO 
SIDEWALK WITHOUT BUFFER STRIP ppt eNe HANDRAILING 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 


FOR GENERAL NOTES AND HANDRAILING REQUIREMENTS ON FILL SLOPES SEE SHEET 3 OF 4 ELECTRONICALLY: 


SHEET NO. 
DATE EFFECTIVE: 01/01/2021 


DATE PREPARED: 10/14/2020 608.40A 1 OF 4 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


RAIL EXTENSIONS ARE REQUIRED 
AT THE END OF END UNITS WHEN 
SURFACES RUNNING GRADE > 5%. 


UNIT = 20'-0” 


STEEL O 
UBE PO : STEEL OR ALUMINU 


ve BAR BALUSTER (TYP. 


CENTER MIDDLE RAIL VERTICALLY 
BETWEEN TOP AND TOE RAILS. 


PROTECTION ZONE STEEL OR 


ALUMINUM 


SIDEWALK SAFETY RAIL WITH BALUSTERS AND HANDRAIL TOP RAIL 


DETAIL A 


* CROSS SLOPE: 1.0 % MIN. - 2.0 % MAX. STEEL OR =f" eRe 
ALUMINUM 


ALLOY ALLOY BAR 


2’ MIN. 5’ MIN. TUBE POST epee 
BUFFER STRIP 


STEEL OR 
HANDRAIL SEE DETAIL A HANDRAIL SEE DETAIL A : ALUMINUM 
(SHEET 4 OF 4). } (SHEET 4 OF 4). ALLOY TUBE 


= TOE RAIL 
STEEL OR ALUMINUM 1 EEL OR ALUMINUM 
ALLOY BAR BALUSTER } LOY BAR BALUSTER 


1/2" x 4” MIN. x 4” MINe IN. x 4” MI 
STEEL PLATE 1 STEEL PLATE 


4” CONCRETE SIDEWALK 


CONCRETE CURB OR NON-SHRINK GROUT | CONCRETE CURB OR 
CURB AND GUTTER AS NEEDED. CURB AND GUTTER 


NON-SHRINK GROUT 


AS NEEDED. SAFETY RAIL WITH HANDRAIL 


PAVEMENT aR PAVEMENT 
SURF ACE <i 


MISSOURI HIGHWAYS AND TRANSPORTATION 
; ae DOT COMMISSION 
CONCRETE SIDEWALK : : CONCRETE SIDEWALK 105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
GROUND LINE GROUND LI 1-888-ASK-MODOT (1-888-275-6636 ) 


\ 
OF M, 
WS ‘9 


SIDEWALK WITHOUT BUFFER STRIP SIDEWALK WITH BUFFER STRIP rr ti 
(SECTION A-A) (SECTION A-A) KOSTER 


NUMBER 


py HANDRAILING 


a 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
FOR GENERAL NOTES AND HANDRAIL REQUIREMENTS ON FILL SLOPES SEE SHEET 3 OF 4. ELECTRONICALLY. 


SHEET NO. 
DATE EFFECTIVE: 01/01/2021 


DATE PREPARED: 10/14/2020 608.40A 2 OF 4 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


1/2" STEEL 
PLATE 192? STEEL 
PLATE 


—== 7 7 1/4" @® WEEP HOLE 
DIRECTION 


OF vi MOUNTING PLATE (SEE MOUNTING PLATE DETAIL) 
. 2 -tet- 1/4” @ WEEP 
RAILING 


NON-SHRINK GROUT NON-SHRINK GROUT 
AS NEEDED AS NEEDED 


1/2" ®x 6” U-BOLTS OR 1/2” @ 8” ASTM F1554 
GRADE 36 S WEDGED ANCHOR BOLTS WITH WASHERS 

AND HEX NUTS (ALL SHALL BE GALVANIZED IN 
(ROUND POST) (SQUARE POST) ACCORDANCE WITH AASHTO M 232 (ASTM A153). CLASS C.) 


SOCKET 


MOUNTING PLATE DETAIL 
(PLAN VIEW) SOCKET MOUNTING DETAIL PLATE MOUNTING DETAIL 


GENERAL NOTES: 


RAILINGS AND POSTS MAY BE EITHER ROUND OR SQUARE STEEL OF GOOD 
COMMERCIAL WELDABLE QUALITY OR ALUMINUM ALLOY 6061-T6 OR 6063-T6. 


STEEL RAILINGS AND POSTS SHALL BE GALVANIZED AFTER FABRICATION IN 
ACCORDANCE WITH AASHTO M111. 


ALL JOINTS SHALL BE CONTINUOUS WELDED AND GROUND SMOOTH. 
HANDRAIL REQUIREMENTS 7 F 
METAL SAFETY RAIL MUST BE COMPLIANT WITH THE “AMERICAN’S WITH 
DISABLILITIES ACT ACCESSIBILITY GUIDELINES (ADAAG)”. EXCEPTIONS 
MUST BE APPROVED BY THE ENGINEER. ALL OTHER AREAS OF 
FILL SLOPE FILL HEIGHT HANDRAIL NON-COMPLIANCE SHALL BE REMOVED AND CORRECTED AT THE CONTRACTOR’S 
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Se ararwn CONTROL OF RATES AND BEARING PLATES 


ARD PLA 614.10 AND 614. 
FILL SLOPE WITH CONCRETE ROADWAY DITCH 


SLOPE PROTECTION qT F DROP INLET FOR ROADWAY SURF 
S 10. E TYPE A DROP I| 
WN ON ROADWAY PL 


CONCRETE SHOULDER 


¢ ROADWAY 


ATE, GROUP C 
UTLETS, MATE 


hs iigit? FOR AT THE C 
DETAIL A pig SHOULDER TRAVELED WAY Ji. TRAVELED WAY SHOULDER | 3-9 SECTION EXE BASIN PER EACH. 


4” : F it ECTION B-B, C-C A D- 
NORMAL FILL SLOPE £ : 


NORMAL FILL SLOPE 


MISSOURI HIGHWAYS AND TRANSPORTATION 

COMMISSION 

BEVEL END 105 WEST CAPITOL 
a’ Xx 9! SECTION JEFFERSON CITY. MO 65102 
DROP INLET 1-888-ASK-MODOT (1-888-275-6636) 
SEE DETAIL A DROP INLET : PERMANENT 


(1) SEE DETAIL A = EROSION CONTROL 
(She) OF ROADWAY DITCH 


ee tee acai, eek GROUP ¢ PIPE | ‘ KOE DRAIN BASIN, SHOULDER 


NUMBER 


DROP INLET (AT € DRAIN BASIN) CONCRETE SLOPE noes meee TECeeCEEG? 
(IF SHOWN ON Ses dies oir ean ee ee eee PROTECTION FOR : 
ROADWAY PLANS) OR NARROWER SHOULDERS. pine Se Piped (MAJOR ROUTE) 


ELECTRONICALLY. 


SHEET NO. 
DATE EFFECTIVE: 10/01/2021 


DATE PREPARED: _7/13/2021 609.40S 1 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


¢ ROADWAY 
/ 


TRAVELED WAY SHOULDER VARIES 0 


i 
oe >! 
Hl 


ECTION B-B 


¢ ROADWAY 
se 


L TRAVELED WAY || SHOULDER 


SLEEPER SLAB 


ECTION C-C 


€ ROADWAY 


BRIDGE APPROACH SLAB 
(MAJOR ) 


ECTION D-D 


NOTE: 


END SHOULDER SLOP 


NORMAL FILL 
SLOP 


MATCH EXTENDED 
SHOULDER SLOPE 


NORMAL FILL 
SLOPE 


MATCH EXTENDED 
SHOULDER SLOPE 


FILL SLOPE 


FOR DETAILS NOT SHOWN, 
SEE OTHER SECTIONS. 


TYPE A CURB 


TYPE A CU 
TRANSITION D 


GENERAL NOTE: 


FOR LOCATION OF SEC. B-B, C-C AND D-D, SEE 


SHEET 10° OF 3s 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


\ 
a OF Miss, 
& oon & 
TRAMS D. 
KOESTNER 
NUMBER 
PE-30042 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DRAIN BASIN+ SHOULDER 
PAVING AND FILL 
SLOPE AT BRIDGE ENDS 
(MAJOR ROUTE ) 


DATE EFFECTIVE: 
DATE PREPARED: 


10/01/2021 SHEET NO. 


7/13/2021 609.40S 2 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


¢ EE € J ¢ JOINT ¢ oe 

OS EE NE Fe Se Vee eee BRIDGE. tt) ee BRIDGE - 2 I a 

APPROACH SLAB APPROACH SLAB | CONCRETE O 
(MINOR ) (MINOR ) i ASPHALT PAVEMENT 


CONCRETE OR 


ASPHALT PAVEMENT TYPE 2 ROCK 


BLANKET 
(2% =0" 


% SHOULDER PAVING AT EXIT END OF BRIDGE IN 
DIRECTION IF TRAFFIC (BOTH SIDES AT EXIT 
END OR ONE WAY BRIDGES). SURFACE AND 
BASE DESIGN SAME AS TRAVEL WAY. 


THICK ) 


QULDER PAVING 


(IF SHOWN ON ROADWAY PLANS) 


SHOULDER TREATMENT 
SHOWN ON ROADWAY PLANS \\. 


Mee 


SHOULDER 


_< 


CONCRETE 
APRO 


END OF BRIDGE 
| BARRIER CURB CONCRETE 
(TYP. ) SLOPE 
(PROTECTION 


oe OF PAVEMENT 


STRUCTURE 


REC] 


ROADWAY TRAFFIC . 


EDGE OF A 
PAVEMENT ciel aA aR esa Sons SS ae 
STRUCTURE |! CONCRETE OR ASPHALT 

SHOULDER (TYP.) | 


images 


SHOULDER TREATMENT 


EDGE OF PAVEMENT SHOWN ON ROADWAY PLANS 
STRUCTURE 


DIRECTION OF 


BRIDGE TRAFFIC 


APPROACH 
SLAB CURB 
(TYP. ) 


BRIDGE BRIDGE 


> 


PE PROTECTION 


SHOULDER PAVING 
(TF SHOWN ON 
ROADWAY PLANS) 


He SLOPE 


bk -SEOQPE 
LOPE PROTECTION 
PARTIAL 


SHOULDER 


PLAN 


CONCRETE 


DRAIN FLU TYPE 2 ROCK 
BLANKET 


(2'-0" THICK) 


EE BRIDGE PLANS 
OR ELEVATIONS 


RAIN FLU GENERAL NOTES: 
A 25:1 WIDTH TAPER MUST BE PROVIDED 
BEYOND THE LIMITS OF CURB AS SHOWN 
TRANSITION ROADWAY WIDTH TO WIDTH 


PAVEMENT. 


IMMEDIATELY 
IN ORDER TO 
BETWEEN GUARDRAIL 


3/20" 


@ FLUME 


i © ROADWAY Leaf ROADWAY 


Le TRAVELED WAY SHOULDER _ VARIES 


aa 


MATCH EXTENDED 
SHOULDER SLOPE 


FILL 


DARD PLANS 606.00, 606.22, 606.23, 606.30, 
606.60, 606.70 AND 606.80 FOR DETAILS OF 
LS AND BRIDGE ANCHOR SECTIONS. 


; BRIDGE APPROACH 
j2LAB (MINOR ) 


EXTEND SHOULDER SLOPE 


TYPE 1 ROCK ETAILS OF BRIDGE APPROACH SLAB (MINO 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


NORMAL FILL Seeaee / 


SLOPE 


APPROACH 
SLAB CURB 


SLOPE | 
EROSION CONTROL 


GEOTEXTILE FABRIC 


DITCH LINER 
(STANDARD PLAN 
609.60) 


RIDGE PLANS. 


RUCT DRAIN FLUMES AND OR FILL SLOPE OTECTION 


7 SHOWN ON ROADWAY PLANS. 
ECTION A-A SECTION B53 


BU) DON: Were 
T FOR FURNISHING ALL MATERIALS, LABOR AND 

ATION NECESSARY TO CONSTRUCT THE DRAIN FLUMES, 
DING E PERMANENT EROSION CONTROL GEOTEXTILE, 
OMPLETE-IN-PLACE, WILL BE CONSIDERED COMPLETELY 

OVERED BY THE CONTRACT IT PRICE FOR TYPE 1 ROCK 
DITCH LINE 


SHOULDER LANE SHOULDER 


“is 
| 
m———¢ ROADWAY 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY» MO 65102 


1-888-ASK-MODOT (1-888-275-6636) 
LIMIT OF TYPE 2 DEPRESS SHOULDER 


ROCK BLANKET AS Pow 2” AT FLUME 


4 LDR OF Mis, 
SHOWN ON BRIDGE OO pe 
S 2 


EROSION CO <n KGESTNER 
GEOTEXTILE NUMBER 
FABRIC = 


PROF ILE 
BLANKE 


DRAIN FLUME» SHOULDER 
PAVING AND FILL SLOPES 
AT BRIDGE ENDS 


(MINOR AND LOW 
VOLUME ROUTES ) 


EROSION CONTROL 
GEOQTEXTILE FABRIC 


DRAIN FLUME 
WITHOUT ROCK 


TYPE 2 ROCK DRA] 
BLANKET A 
(2'-0" THICK) 


F LUM 
TAL 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


3 OF 3 


DATE EFFECTIVE: 
DATE PREPARED: 


10/01/2021 
7/13/2021 


609.40S 


SHOULDER» FINISHED GRADE. 
OR NATURAL GROUND 


VARIABLE 


VARIABLE 


SHOULDER.» FINISHED GRADE; 
OR NATURAL GROUND 


VARIABLE 


FLAT BOTTOM DITCH 
WITHOUT BEDDING MATERIAL 


FLAT BOTTOM DITCH 
WITH BEDDING MATERIAL 


TYPICAL DITCH LINER DETAILS 


EROSION CONTROL 
GEOQTEXTILE FABRIC 
(IF REQUIRED) SEE 
SPECIAL PROVISIONS 


EROSION CONTROL 
GEOTEXTILE FABRIC 
CIF REQUIRED) SEE 
SPECIAL PROVISIONS 


ROCK DITCH 
LINER 
MIN. THICKNESS 


BEDDING MATERIAL 
MIN. THICKNESS 


MISSOURI HIGHWAYS AND TRANSPORTATION 


ELECTRONICALLY. 


DATE EFFECTIVE: 03/01/1993 
DATE PREPARED: 8/21/2009 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


ROCK DITCH LINER 


609. 60¢ 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


CONSTRUCT LINING ON BACKSLOPE 
AT CULVERT OUTLET WHEN ROADWAY 
DITCH IS INTERCEPTED AND FLOW 
IS CARRIED IN ROADWAY DITCH FOR 
SOME DISTANCE. 


EXXQX KGAA V7 


7 V0 


MIN. LENGTH 


EQUIVALENT] EQUIVALENT 
SIDE VIEW MINIMUN |MINIMUM] ROCK PIPE ARCH |CONCRETE BOX 
DEPTH AND | LENGHT | LINING | CULVERT CULVERT 

WIDTH (FT.)| (FT-) |(CU.YD.)| (APPROX.)| (APPROX. ) 

12 
14 
16 
18 
20 
20 
22 
25 


2 ED GR GS om 7 50 
ene. anlan en an lan)4 s 


VMWiTYJ KYM gfnryrYy“y“rYwyVrY“VrAy“Aryrmrm»r»é»ed »wédwwéwbw»AHHF 40 


7 40 


No 
x 
I-| 


~ ~ ~ ~ ~ ~ ~ ~ ~ ~ a/N 


MD) AN} Om] ol] ony On] BY] BY] GQ] WY] Po 
>< | >< | >< | OK | OK | OK] OK | OK | OK] OK | OK 
Ml) AN} OD] OD) On] B] BY] OY] GQ] NM] N 


TOE WALL 


MIN. WIDTH 


END VIEW 


GENERAL NOTES: 


THE DIMENSIONS SHOWN IN THE TABLE CAN BE APPLIED 
TO BOX OR ARCH CULVERTS OF EQUIVALENT WATERWAY 
AREA. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
WEST CAPIT 


105 QL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


SRK Ss SN 
SWYINYSSSSYS YY ys 


wii, 


ott 


i ROCK LINING 
Ji FOR CULVERT OUTLET 


“SS, 
MIN. WIDTH HON Xe 
THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


TOE WALL 


y 


END VIEW 


DATE EFFECTIVE: 10/01/1981 SHEET NO: 
(ALTERNATE METHOD) a seem 609. 70C 1 OF 1 


1” PRE-FORMED FIBER 
EXPANSION JOINT MATERIAL 
(SECTION 1057) 


BOTTOM OF BEAM 


FRONT FACE OF END BENT 
OR SEMI-DEEP ABUTMENT 


4” CONCRETE 
SLOPE PROTECTION 
(ROADWAY ITEM) 


1” PRE-FORMED FIBER EXPANSION 
JOINT MATERIAL (SECTION 1057) 
AROUND COLUMN 


ELEVATION 
(STRAIGHT SLOPE TYPE) 


RAISE EDGE 3” IN 2-0" TO 12” + 
FROM FINISHED GROUND LINE (TYP. ). 


LIMIT OF SLOPE PROTECTION (3) 


1" PRE-FORMED FIBER 
EXPANSION JOINT MATERIAL 
(SECTION 1057) 


SEE BRIDGE PLANS FOR TYPE OF CURB 


SEE BRIDGE PLANS FOR 
SLOPE (NORMAL TO BENT) 
(ROADWAY ITEM) 
4” CONCRETE 


FINISHED GROUND SLOPE PROTECTION 
LINE (ROADWAY ITEM) 


ELEVATION 
(USE ON STRUCTURES WITHOUT 
PASSIVE PRESSURE BERM) 


BOTTOM 
OF BEAM 


DETAIL A 
A -— SEE BRIDGE PLANS 


B -—- BERM SHALL BE CONSTRUCTED TO ELEVATION SHOWN ON PLANS 
WITH A MINIMUM OF 440” BELOW BOTTOM OF SUPERSTRUCTURE. 


C - DIMENSION OF BERM (SEE BRIDGE PLANS). 


SLOPE 4” PER FOOT MINIMUM. 

PROTECTION SHALL BE PLACED IN CONTINUOUS PANELS 
FROM TOE OF THE SLOPE TO THE TOP OF THE SLOPE. 
SLOPE PROTECTION SHALL FOLLOW THE CONTOUR OF 
THE FINAL ROADWAY FILL. 


220" 70 


ONE LAYER 
OF 50 POUND 
ROOF ING FELT 


8” JOINT 
FILLER 
(TYP. ) 


LIMIT OF SLOPE 
PROTECTION (TO 
BE SPECIFIED 
ON PLANS) 


oO” MIN. 
CTYPs)) C2) 


‘ 


4 
T OF CURB 


J 
oO 
oO 
EE 
= 
=) 
oO 


LIMIT OF SLOPE PROTECTION (3) 
SQUARE 


LIMIT OF SLOPE 
PROTECTION (TO BE 
SPECIFIED ON PLANS) 


PART PLAN 


LIMIT OF SLOPE PROTECTION 
SKEWED 


FROM FINISHED 
GROUND LINE (TYP. ). 


SEE BRIDGE PLANS 1” PRE-FORMED FIBER 
FOR TYPE OF CURB EXPANSION JOINT MATERIAL 
(SECTION 1057) 


PASSIVE 
PRESSURE BERM 


BOTTOM 
OF BEAM 


ONCRETE 
E PROTECTION 
DWAY ITEM) 


ELEVATION 


(USE ON STRUCTURES WITH 
PASSIVE PRESSURE BERM) 


PASSIVE 
PRESSURE WALL 


SHED GROUND 


RAISE EDGE 3” IN 


12” + 


SLOPE 
PROTECTION 


LIMIT OF SLOPE FOOTING 


PROTECTION 
12" 


DETAIL A 


NOTE: 

IF SLOPE PROTECTION FOOTING FALLS ON OR 
AROUND OTHER FOOTINGS. ONE LAYER OF 50# 
ROOFING FELT SHALLBE PLACED BETWEEN 
CONTACT SURFACES OF FOOTINGS. 


GENERAL NOTES: 


SLOPE PROTECTION SHALL BE MADE CONTINUOUS BETWEEN 
STRUCTURES WHEN MEDIAN IS 60’ OR LESS. 


CONCRETE SLOPE PROTECTION SHALL BE FORMED AROUND 
ANY UNDISTURBED ROCK THAT IS PERMITTED TO REMAIN 
WITHIN THE SLOPE PROTECTION AREA. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


2 8e CONCRETE SLOPE 
. eel PROTECTION 


SHEET NO. 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
DATE EFFECTIVE: 
DATE PREPARED: 


07/01/2015 
5/29/2015 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ATTENUATOR LAYOUT: 


ALL SAND FILLED ATTENUATORS SHOULD 
MEET MANUFACTURER’S RECOMMENDATIONS 
FOR THE ARRAY AND SAND WEIGHT. 


18" X 18” TYPE I 
OBJECT MARKER WITH 
MoDOT FLUORESCENT 
ORANGE SHEETING 


TYPE I OBJECT MARKER PLACEMENT 
FOR TEMPORARY INSTALLATIONS 


18” X 18” TYPE 3 OBJECT 
MARKER WITH MoDOT 
TYPE 3 YELLOW SHEETING 


TRAFFIC PASSING 
TO BOTH LEFT AND RIGHT 


LOCATION 
OF OBJECT 
MARKER 


18” X 18” TYPE 3 OBJECT 
MARKER WITH MoDOT 
TYPE 3 YELLOW SHEETING 


TRAFFIC. PASSING. TO (LEFT 
FLIP FOR TRAFFIC TO.RIGHT 


GENERAL NOTES: 


TYPE 3 OBJECT MARKER PLACEMENT OBJECT MARKERS SHALL BE CENTERED VERTICALLY OR PLACED 
FOR PERMANENT INSTALLATIONS AS DIRECTED BY THE ENGINEER. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
105 WEST CAPITOL 

JEFFERSON CITY, MO 65102 

1-888-ASK-MODOT (1-888-275-6636) 


| 
OF Miso 
&, 


ae 
° a,” 
ot 


55 © | IMPACT ATTENUATORS 


< 
SONAL ow 
| 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY, 


DATE EFFECTIVE: 10/01/2018 612.20E SHEET NO. 
DATE PREPARED: _ 7/31/2018 ° 1 OF 1 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


CONSTRUCT €) JOINT(S) SPACED AT 15’ #5’ IF REPAIR CONSTRUCT €7) JOINT(S) IF REPAIR LENGTH IS GREATER 
LENGTH IS GREATER THAN OR EQUAL TO 30°. JOINTS THAN OR EQUAL TO 30’. JOINTS SHALL BE CONSTRUCTED 
SHALL BE AS EQUALLY SPACED AS POSSIBLE. AT LOCATIONS OF EXISTING TRANSVERSE JOINTS OR CRACKS 


IN ADJACENT PAVEMENT AND EQUALLLY SPACED AS MUCH 


CeReTTeeNeL eet) Ae ath ae OF REPAIR IS AS POSSIBLE. THE PREFERRED JOINT SPACING IS 15/45’ 
JOINT EXISTING CONTRACTION BUT MAY BE A MAXIMUM OF 25 


JOINT OR STABLE CRACK 


INSTALL ©) JOINT IF 
LENGTH OF REPAIR IS 
GREATER THAN OR EQUAL TO 30‘ 


qa 
CTYP 


SPACED 
OCs 


VARIABLE 


EDGE OF 
TRAVELED WAY 


{2% 
(TYP. 


SPACED 


Osc. 


ONE LANE 335” RADIUS 
WEEP HOLE 


2 5 DOWELS 


6 / 


= 


EXISTING SAW FULL 
TWO OR MORE LANES RESURFAC DEPTH nae ASD EXISTING 1” (+) 


SAW CUT BASKET RESURFACING 


DOWEL AND BASKET NYLON OR PLASTIC 
) MATERIAL 6” MINIMUM 


THICKNESS 
ee SAW FULL DEPTH LLED HOLE — 


£ / SEE DETAIL C XY OR POLYESTER DETAIL B 


SAW FULL DEPTH DRILLED HOLE-EPOXY a a THIN CIRCULAR DISK 
are ae en eee SECTION A-A ALTERNATE 


FILLED VOIDS WITH ASPHALT OVERLAY 


SAW CUT 


SECTION A-A 


THIN CIRCULAR Th RSCULAS GENERAL NOTES: 


DISK, SEE DISK, SEE 
DETAIL B DETAIL B ALL SAW CUTS SHALL BE MADE WITH A DIAMOND SAW EXCEPT 


THE CENTER RELIEF CUT. 
OTH E OATED ELS SHALL BE USED IN AL 
L i AIR TRANSVERSE JOINTS. kB FOR DETAILS OF TYPE €)s (L) AND(L) JOINTS. SEE 


| g: STANDARD PLAN 502.05. 
DRILLED HOLE A ERIAL (EPOXY OR POLYESTER) SHAL DRILLED HOLE 


DIA.= 14" zs : ‘ : DIA.= 14" 
eee i ae ee : MISSOURI HIGHWAYS AND TRANSPORTATION 
” = - - ; i T COMMISSION 
1" DOWEL 1" DOWEL 


BAR eC ere saa Ne iegey BAR JEFFERSON CITY. MO 65102 
10 E MATERIAL IN BACK OF TH ateeeneee PEs MON 

FO F AROUND THE BAR. EPOXY OR 1-888-ASK-MODOT (1-888-275-6636) 

POLYESTER 

XPOSE WEL SHALL BE C D WITH A THI FILLED VOIDS 

IFO RAPHITE GREASE. OWEL BASKET 

SSEM BE CONSTRUCTED ACCORDANCE KOESTNER = 

ITH 502.10. INL OF GRAPHITE NUMBER J PAVEMENT REPAIR 

REASE L BAR BASKET SU ER MAY PROVI DETAIL C a 

OMPLETED UNITS PRE-DIPPE AN APPROVE “Sonn, & FULL DEPTH 


ONDB 
THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 


5. REPAI I ae) LANE AT A TIME. ELECTRONICALLY 


EPOXY OR 
POLYESTER 
FILLED VOIDS 


MID SLAB 
EXISTING 
CONCRETE 


(SLAB THICKNESS ) 


DETAIL A 


SHEET NO. 


NON-REINFORCED AND REINFORCED PORTLAND CEMENT CONCRETE ee ines | 613¢O0OT | 4 of 4 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SHOULDER 


REMOVE ALL CONCRETE, TO LIMITS SHOWN, TO MAX. OF 4% 


JOINT E PAVEMENT DEPTH OR TOP OF DOWELS BY MILLING. 


SPALLING 


ACE COMPRESSIBLE INSERT IN JOINT OR CRACK. INSERT 
ALL BE THICKNESS OF JOINT OR CRACK WIDTH. BUT 
T LESS THAN 4”. 


SURFACE 
DEF FECT: 


HIP VERTICAL REPAI DGES AT APPROXIMATE 1:1 SLOPE. 


D 
L 


ACE ¢” MIN. COMPR IBLE INSERT ADJACENT TO 
NGITUDINAL LANE O HOULDER JOINT. 


POSED SURFACE SHALL BE CLEANED BY SANDBLASTING OR 
OTBLASTING. 


¢ ve” 


POSED SURFACE OF DOWEL BARS SHALL BE COATED WITH 
APPROVED BONDBREAKER. 


CLG TE COTS 


orden 


TRANSVERSE 


JOINT (TYP. ) 
CRACK I 


SPALLING 
-MID PANEL CRACK 7 CORNER 
DETERIORATION SPALLING 


SHOULDER 


PLAN VIEW 


COMPRESSIBLE COMPRESSI 
INSERT INSERT 


SECTION A-A SECTION B-B SECTION C-C 


SHOULDER OR 


ADJOINING LANE MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


| |] Ns PAVEMENT REPAIR 


AREA TO BE REMOVED NUMBER 


COMPRESSIBLE a. ee < PARTIAL DEPTH 


EXISTING INSERT Bop eX 
eae ea icy nce ONAL CLASS A 


J 0 I NT ( TYP . ) THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 


SECTION D-D SECTION E-E — — 


DATE EFFECTIVE: 01/01/2020 
DATE PREPARED: 10/17/2019 613.00T 2? OF 4 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


TRANSVERSE 
JOINT 


SHOULDER : SHOULDER 


TRANSVERSE 
JOINT DIRECTIO 


OF TRAFFIC 


CROSS STITCHING PLAN GENERAL NOTES: 


AT EACH REPAIR LOCATION, HOLES SHALL BE DRILLED AT 
35° ANGLES TO THE PAVEMENT SURFACE. PERPENDICULAR TO 
THE CRACK. THE DRILL BIT DIAMETER SHALL NOT EXCEED 
14", 


DR ING SHALL ALTERNATE BACK AND FORTH ON EITHER 
S OF THE LONGITUDINAL JOINT FROM HOLE TO HOLE. 


E LES -§ L NOT PENET H HE SLA 


LES SHALL BE CLEANED RIS AN 
XY OR LYESTER B D 
E MAT AL REQUIREMEN | 
JECT OR POURED INT » A 
SHAL E INSERTED IN H 


D 
ATER IS EVENLY DI 
S 


TRUDI FROM THE SURF # iE 
BE IN TED FAR ENQUG 
HOWN THE PROFILE DE 


T URFACE SHALL HAVE ALL EXCESS E 
HAVE A FLUSH FI H. 
#6 EPOXY REBAR GENERAL NOTES: 


ae oe. MISSOURI HIGHWAYS AND TRANSPORTATION 


%* SEE TABLE OT COMMISSION 


TT hs Tiomessm Peps ]o[n[al serrensole MGT Stes 
Pp forstance To Hove im) [st] ef [74 | es | 08 | 1-ssocask DT 19808°215-680) 
KOESTNER 


SECTION A-A NUMBER ag PAVEMENT REPAIR 


B, PE-30042 & 
A ene SS 


Boy, & CROSS STITCHING 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 01/01/2020 613.00T SHEET NO. 
DATE PREPARED: _10/17/2019_ 7 3 OF 4 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SHOULDER 


LONGITUDINAL JOINT 


DIAMETER DOWEL BAR X 18” LENGTH. 
TRANSVERSE 
CRACK L BAR SLOTS SHALL BE PARALLEL TO ROADWAY. 


OF COMPRESSIBL SERT SHALL BE FLUSH WITH 
DETAIL A ENT SURFACE. 
PERIMETER I OT SHALL BE SEALED WITH 


LONGITUDINAL CONE. 


JOINT 


RESSIBL 


E INSE HALL BE PLACED AT MIDDLE 
F DOWEL BAR. 


DOWEL BAR 


TRANSVERSE RETROFIT 
JOINT (TYP. ) (TYP. ) 


EXISTING CONCRETE PAVEMENT 


CONCRETE PAVEMENT 


LONGITUDINAL JOINT 


LONGITUDINAL JOINT LONGITUDINAL JOINT M+ 


PLAN VIEW 


a” (MIN. ) TRANSVERSE 
COMPRESSIBLE CRACK | 
INSERT DOWEL BAR | 
EXPANSION |} —______ 
CAP (TYP. ) 


SHOULDER 
DEPTH 
VARIES 


al 
l 


———¢ DOWEL BAR RETROFIT (TYP. ) 


PAVEMENT 


BAR CHAIR 
(TYP. ) 


SECTION A-A 


LENGTH NEEDED FOR 
DOWEL BAR PLACEMENT 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


EXISTING 105 WEST CAPITOL 
PAVEMENT JEFFERSON CITY» MO 65102 
SURFACE 1-888-ASK—MODOT (1-888-275-6636 ) 


ae CENTER DETAIL A SaNeeere 


PAVEMENT CONCRETE PATCH 


SURFACE ee MATERIAL 


MATERIAL 


172 OF CONCRETE 
PAVEMENT DEPTH 


ae PAVEMENT REPAIR 


NUMBER 
SB,  PE-30082 & 
A See SS 


SAW BLADE ; i Aare a oor eee ese Ae Cae Sy. DOWEL BAR RETROFIT 


RADIUS VARIES 
DEPENDING ON 


DEPTH 
VARIES 


PAVEMENT 


aye BAR CHAIR 


ee (TYP. ) CHAIR TO REST € DOWEL BAR SIGNED SEALED AND. DATED 
PARALLEL TO SHEET WO 


SECTION B-B SURF ACE SECTION C= DATE EFFECTIVE: 01/01/2020 613.00T ee 


DATE PREPARED: 10/17/2019 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


WIDTH OF OPENING 


e 


ALL CORNERS 


4” x 34" END BAR 


ALL HOLES 
2” xX 1” SLOT 


PLAN 
BEARING PLATE 


WIDTH OF GRATE = WIDTH OF OPENING LESS 4” 
SEE TABLE FOR VARIABLE DIMENSIONS 


SECTION C-C 
GRATE 


Lu 


2 


LENGTH OF OPENING + 3 


LENGTH OF OPENING + 7” 


END VIEW 


j 


ASSESS 


WEIGHT AND DIMENSIONS DATA 


OPENING WEIGHT G BARS 


DIMENSIONS 


WIDTH | LENGTH | (1) LENGTH |NUMBER 


LBS. 


3" 
4 


\wo 


ala}? 


%* FULL DEPTH OF BAR 
SAME FOR ALL BARS 


LENGTH OF OPENING + 5 


OF BEARING BAR 


BEARING BARS LENGTH OF OPENING 


uty 
IF J NIF | Slaw 


mae 
oy 


(1) THE WEIGHT OF THE GRATE AND BEARING PLATE INCLUDES THE BOLTS, NUTS, 
AND WASHERS AND SHALL BE AS SHOWN WITH A TOLERANCE QF 5 PERCENT. 


BEARING BAR 
3” LUG 


SECTION A-A 


35” X 35” X 4” ANGLE 
». HEX NUTS 


SECTION B-B 


(366) 3” DIA. ASTM F1554, GRADE 36 ANCHOR BOLTS. 


OTHER ALTERNATE SHAPES ARE ALLOWED, 
UPON APPROVAL, PROVIDED 4 LINEAR 
NA INCHES WELD IS MAINTAINED SYMETRICALLY 
CN NANNANY AROUND THE PLATE AND THE NOMINAL 

oe DIMENSIONS OF THE PLATE AND SLOT ARE 
MAINTAINED. 


Y 


AJ 


5 Conk 
Bis 


DETAIL A 


OTES: 


LTS ARE CUT IN THE FIELD, THREADS MUST BE 
OQ PERMIT THE FINAL NUT TO RUN FREELY ON 
LT. 


DING REQUIREMENTS SHOWN ON THIS DRAWING 
PAINTED GRATES AND BEARING PLATES. IF 
ZED, ALL TIGHTLY CONTACTING SURFACES SHALL 
LETELY SEALED. ON ALL SIDES BY WELDING, 

O GALVANIZING. 
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NuuBen GRATES AND 
BEARING PLATES 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 10/01/2021 614 10U SHEET NO. 
DATE PREPARED:  _7/13/2021_ ° 1 OF 1 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


NOMINAL 
DIMENSIONS AND WEIGHTS 


NUMBER OF 


OPENING WEIGHT] ANCHOR | STAINLESS 
WIDTH | LENGTH (LB.) | BOLTS |STEEL BOLTS 


2'-0" -0" 200 4 4 


4'-0" -0” 348 8 8 


NOTE: TWO 2’ X 2’ GRATES MAY BE USED 
LIEU OF SINGLE 4’ X 2’ GRATES. 


4 = oe Xx Cas Y ZZ) 
STAINLESS STEEL LZ 


HEX-HEAD BOLTS 
AND LOCK WASHERS 


STAL UCTIONS: 


ILL 
ULL 
STAL : WITHOUT WASHERS BEFORE 
NCR 0 $”+ BOLT EXTENSION INTO 
NCR L . LUBRICATE EXPOSED 

THREA 


TER DENS SUFFICIENTLY, FINAL 
STAL L REMOVE AND REINSTALL 3” 
DIA. WASHERS THROUGH GRATE AND 
FRAME. > DIA. BOLTS TO 35-40 FT. LB. 
APPLY THREA ESIVE TO ALL 3” DIA. STAINLESS 
STEEL BOLTS. 


4 - 4" DIA. 
ANCHOR BOLTS 


GENERAL NOTES: 


GRATES TQ BE CONSTRUCTED OF CAST GRAY IRON AND MEET 
REQUIREMENTS OF AASHTO M 306. MINOR VARIATIONS IN 

SECTION A-A VANE SHAPE TO MEET MANUFACTURER'S STANDARD PRACTICE 
ARE PERMITTED. 


MINIMUM CLEAR OPEN AREA: 2.10 SQUARE FEET. 
33” TYP. 
(3) 3” DIA. ASTM F1554, GRADE 36 ANCHOR MISSOURI HIGHWAYS AND TRANSPORTATION 
BOLTS, NUTS, AND WASHERS SHALL BE OT COMMISSION 
IZED IN ACCORDANCE WITH AASHTO M 

ASTM A153). CLASS C OR SHALL BE Woeecbsen cir UNG bores 
ANICALLY GALVANIZED. F 1-888-ASK-MODOT (1-888-275-6636 ) 
ANICALLY GALVANIZED, THE COATING 
kK 

I 


E 
ESS, ADHERENCE AND ALITY 
REMENTS SHALL BE IN CORDANCE 
3 
L 


a” (TYP, i : AASHTO M 232 (ASTM A153), CLASS C. eee 
eek a GED SPELTER COATING SHALL BE NUMBER CURVED VANE GRATE 


TRED IN ACCORDANCE WITH SEC 1081. PE-30042 
% . AND FRAME 


24" > DIA. OR 
BOLT (TYP. ) (+) SIGNED, SEALED’ AND DATED 


SECT I ON B-B ELECTRONICALLY. 
SHEET NO. 


DATE EFFECTIVE: 01/01/2021 
DATE PREPARED: 10/14/2020 61 4 ° 1 1 D 1 OF 1 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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USE 


1 


COMMISSION 
SHEET NO. 


105 WEST CAPITOL 


JEFFERSON CITY.» 


QUIRED TO 
1-888-ASK-MODOT (1-888-275-6636) 


R SHALL 


D. 


D TO EITHER 
MISSOURI HIGHWAYS AND TRANSPORTATION 


NT UND 


TS 


CLASS 35 


USE MANHOLE 


APPROXIMATE WEIGHT OF 
APPROX I MAT 


TO 9” OR 


APPROX IMATE 
NT THICKNESS. 
RAME AND COV 


8 
LOCK BLOCKS AND BO 


1B. 
AND COV 
FURNISH 


290 LBS.. 


IS 9” OR 10”, 
NT MOVEM 


S 
(F ) 


I 


EQUAL 
M 


MANHOLE 
FRAMES AND COVERS 


CLASS 35 CASTING. 


570 LBS. 


PAV 
FRAM 
ADJUSTING RINGS R 


SS. 


ae 
PREV 


ADJUSTING RINGS COMBINED 


Rs 


(F ) 


10” HEIGHT 


AND COVER: 


S WITH 


540 LBS. 
3 


MENT TO 


FRAME AND COVER WILL BE ACCEPT 


USE A LOCK TYP 


AND COV 

OR MANHOLE 
RO 

8/21/2009 


SIGN TOP SHALL B 
03/01/1996 


TO TYPE 1A OR TYPE 


RAM 
FRAM 
D TO MATCH TH 


Ds 


NUMBE 
NT THICKN 


ATER THAN 10” 


npM 
WITH MANHOLE 


SHALL 


BID 
D D 


(PAVEMENT THICKNESS ) 
(PAVEMENT THICKNESS} 


M 


ADJUSTING RINGS SHALL BE SECUR 


NOTES 
FRAME WITH 
GR 


BE US 
TH 


1A 
wpe 
1B 
“pu 
PRIC 
INCLUD 
FRAME OR PAV 
ELECTRONICALLY. 


RAL 
MATCH PAV 


N SPECIFI 
WITH A MINIMUM O 


N 
FRAME WITH 9” HEIGHT 


FRAME AND COVER: 


N 
MANHOL 


IGHT OF FRAM 
IGHT O 
THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
DATE EFFECTIVE: 
DATE PREPARED: 


N 
R 


TYPE 1C MANHOL 


AN ALTERNAT 
FIC 
A CHECKER 


G 
TYP 
WH 
TYP 
WH 
W 

F 
WH 
MANHOL 
THE 
TRA 


KL RRQRRR 
RRQ RR 


ss stetesesesetetetersisssisisisss$st 
OOOOOOO 
Ss setetesssetetetetesesesetets 
esteatatnoeeeetesessie 
as estetetete 


SECTION J-d 
ELEVATION 


SECTION I-I 


APPROXIMATE WEIGHT OF 
FRAME AND COVER 160 LBS. 


ELEVATION 


RRO RRO RRR 
‘stetatatotetateneteteres 
RRR ORR 


SECTION H-H 


SECTION G-G 


APPROXIMATE WEIGHT OF 
FRAME AND COVER 115 LBS. 


ELEVATION 


SECTION E-E 
SECTION F-F 


WY 
fan) 
= 
oO 
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N 
jam 
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APPROXIMATE WEIGHT OF 


TYPE 1C 


APPROXIMATE WEIGHT OF 


SECTION D-D 
ELEVATION 


SECTION C-C 
FRAME AND COVER 290 LBS. 


SECTION A-A 
FRAME AND COVER 

1A 540 LBS. 
TYPE-118-500 (LBS: 


TYPE 


Sy 


APPROXIMATE WEIGHT OF 


SECTION B-B 
ELEVATION 
TYPE 1A AND 1B 


SECTION A-A 


SECTION B-B 
. MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
RSON CITY. MO 65102 


ADJUSTING RING 
JEFFE 
1-888-ASK-MODOT (1-888-275-6636) 


—— A 


ELEVATION FRAME APPROXIMATE WEI]GHT OF 
FRAME AND COVER 150 LBS. 


ADJUSTING RING INSTALLATION ALTERNATE 5 

SOLID OR ADJUSTABLE TA TYPE 4 COVER ONGALY 
= ne DATE EFFECTIVE: 03/01/1996 SHEET NO- 
DATE PREPARED: 8/21/2009 614.30 | 2 OF 2 


Le 


MANHOLE 
FRAMES AND COVERS 


RE 


Sow 


TABLE A 
WORK ZONE SIGN MOUNTING REQUIREMENTS 


USAGE LIMITATIONS 


NONE 


MINIMUM MOUNTING 
HEIGHT(3) 


SIGN SIGN 
TYPE SUPPORT SUBSTRATE 


RIGID 5 


MEASURED FROM THE BOTTOM OF THE SIGN TO THE NEAR 
EDGE OF THE PAVEMENT. 

MOUNTING HEIGHTS FOR REGULATORY AND GUIDE SIGNS 
SHALL BE AS SPECIFIED FOR POST-MOUNTED SIGNS. 
SIGNS MOUNTED ON TYPE III BARRICADES, GORE EXIT 


RURAL UNDIVIDED HIGHWAYS OSTS SHAL 


Y BRACING AND 
VE THE SIGN EXCEPT 
LIGHT ATTACHMENT. 


STALLATION DETAILS 


7’ RURAL DIVIDED HIGHWAYS 
7 / 


PERFORATED SQUARE STEEL TUBE URBAN HIGHWAYS E 
U-CHANNEL D 


TYPE 1 
PORTABLE 


TYPE 2 
PORTABLE 


BARRIER 


VEHICLE 


wOOD 


SKID 
FOLD-UP STAND 


EASEL 

FOLD-UP STAND 

SELF-DRIVING POST 

TYPE IIIT MOVABLE BARRICADE 
SKID 


CONCRETE TRAFFIC BARRIER 
GUARDRAIL 


PAVEMENT MARKING EQUIPMENT 
PILOT CAR 
PROTECTIVE VEHICLE 


(1) 


EDGE OF SHOULDER 


FLEXIBLE 
RIGID 


FLEXIBLE 


FLEXIBLE 
RIGID 


RURAL UNDIVIDED HIGHWAYS 
RURAL DIVIDED HIGHWAYS 
URBAN HIGHWAYS 


RURAL UNDIVIDED HIGHWAYS 
RURAL DIVIDED HIGHWAYS 
URBAN HIGHWAYS 


| 


SEE TABLE A 


EDGE OF TRAVELED WAY WHERE THERE IS 
NO PAVED OR STABILIZED SHOULDER. 
ONE-FOOT LESS THAN MOUNTING HEIGHT 


NOTED 


IN TABLE A. 


PERMITTED ONLY WHERE POST 


MOUNT ING 


PERMITTED ONLY I 


IS NOT FEASIBLE. 


STALLAT ION 

RE SIGNS 
OBJECTS 

L DEVICES; 
IER» VEGETA-— 
LED ON MULTI- 
TIES OR 
CILITIES WITH 
E DIRECTION, 
L BE AS 

UNTED SIGNS. 


ERE LONGITUDINAL 
Ts 


PILOT CAR OR 


MOVING OPERATIONS. 


| 


SEE TABLE A 


GA 
UIR 


PLY WIT 
CHRP 35 
D ADJACE 
IDED AM 
EET, MEA 
F TH 
RAVE 


Hm 


Bul 
rPonrroraza 


MraoairtPrawn 
eu) 


N< UWI 


DE 
D. 


IGNAT 


SYSTEMS SHALL PROVIDE PO 
NECTION TO THE BARRIER A 
POTENTIAL FOR VEHICLE SN 


HEIGHT AND LATERAL LOCATIONS FOR 
POST AND PORTABLE SIGN MOUNTING 


LVANIZATIO 
ED. 


OF 


H CRAS 
O TEST 


PEST 
LEVEL 3 
T TO OR WITHIN 
INIMUM LATERAL 
SURED HORI ZONT-— 
E SIGN TO THE 
LED WAY, IS 


H CRASH TEST 

O TEST LEVEL 3 
T TQ OR WITHIN 
UM LATERAL 
SURED HORIZONT— 
E SIGN TO THE 
RAVELED WAY, 


SITIVE CON- 
ND MINIMIZE 
AGGING. 


SIGN, 
MAY BE LEFT 


GENERAL NOTES: 


REFERRED MI 


GINEER. 


IGNS SHALL 


CONSTRUCTION 
BICYCLE LANES; 
BICYCLE TRAFFIC. 


IMUMS, 


AND SIGNS FOR CROSWALK/SIDEWALKCLOSURES 


IN PLACE FOR MORE THAN 3 DAYS. 
DEVIATIONS AS APPROVED BY THE ENGINEER. 


ONGITUDINAL SPACING OF SIGNS SHOWN I 
BUT MAY BE ADJUST 
XISTING FIELD CONDITIONS WITH APPROV 


OT BE MOUNTED 


LL POSTS AND SIGNS SHALL BE 
A PLUMB POSITION. 


SIGNS SHALL NOT BE LOCAT 
OR AREAS DESIGNATED FO 


PLANS ARE 
MEET 
OM THE 


IN OR ON C ELIZERS. 


INSTALLE D MAINTAINED 


SIDEWALKS, 
DESTRIAN OR 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


TEMPORARY 


TRAFFIC CONTROL DEVICES 
SIGN MOUNTING REQUIREMENTS 


DATE EFFECTIVE: 
DATE PREPARED: 


10/01/2021 
7/13/2021 


616. 10AY 


SHEET NO. 


1 OF 9 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


POST TYPE 


SIGN AREA 
USE OF SPLICE IS OPTIONAL. (SQ.FT. ) PET TEEL TUBING 


SPLICE OVERLAP SHALL BE POSITION ENTIRELY BETWEEN GROUND LINE AND 
18” ABOVE GROUND LINE. 


* IF A PLAQUE IS USED, NETTHER THE SIGN NOR 
PLAQUE SHALL BE POSITIONED WITHIN THE SPLICE OVERLAP AREA. 


ONLY ONE SPLICE WILL BE ALLOWED PER POST. 


FOUR 2” GALVANIZED 

ASTM A 449 BOLTS, NUTS 

AND WASHERS. MAY BE INSTALLED 
IN EITHER DIRECTION 


4 FEET _IN_ WIDTH, EXCEPT DIAMOND 
IRE TWO POSTS. 


— PER MANUFACTURER’ S RECOMMENDATION. 


SPLICE OVERLAP 


ods 00 000 Ob Hoo FFD FLO OO OOOO 


U-CHANNEL POST DETAIL 


THE SIGN POST MAY BE ATTACHED TO THE ANCHOR WITH 
A CORNER BOLT OR STRAIGHT BOLT PER MANUFACTURER’ S 
SPECIFICATION. 


GENERAL NOTES: 


4" 4” wOOD POST — NO SLOTS OR HOLES REQUIRED 
LL POSTS SHALL BE EMBEDDED A MINIMUM OF 3 FEET. 


4” X 6” WOOD POST — 13" X $4" SLOT ON 6” SIDE OR 
13” DIA. HOLE ON 6” SIDE IGN INSTALLATION DETAILS SHOWN SHALL APPLY TO 


LL POSTS IN A MULTI-POST INSTALLATION. 


6” X 6” woOD POST - 2” xX 4” SLOT OR 2” DIA. HOLE CORNER BOLT 
Paseo MANE T THE ENGINEERS DISCRETION A FLUORESCENT PAINT 


SLOT ACROSS NEUTRAL AXIS FORMED BY SUCCESSIVE HALL BE APPLIED HEAVILY TO BOTH SIDES OF U-CHANNEL 
DRILLING WITH $4” BIT. YS OST STUB FOR A LENGTH OF AT LEAST 6 INCHES BELOW 
HE TOP OF THE STUB. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
GR Ae eine. MINE OT COMMISSION 


MOUNT SIGN 105 WEST CAPITOL 


ON THIS FACE ‘ JEFFERSON CITY. MO 65102 
Ae pose : THE ANCHOR SHALL BE SIZED AS PER (gae-ASR MOROT 44 S86 375 6ese) 


ANUFACTURER’S RECOMMENDATIONS 
Z yy, TO ACCEPT THE POST SIZE 

GROUND SPECIFICIED. THE SIGN ASSEMBLY x 

SHALL BE MAINTAINED IN A PLUMB TRS D. 

eta BESTE TEMPORARY 

. NUMBER 


Pr 2, Page & TRAFFIC CONTROL DEVICES 
CRRA “Soy POST INSTALLATION DETAILS 


Maen ese- 


THIS SHEET HAS BEEN 


PERFORATED SQUARE STEEL ial 


WOOD POST DETAIL TUBE POST DETAIL cena mam | genoa | om 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


WARNING LIGHT 


SEEK 


KKK 
ot 


FLUORESCENT 
ORANGE 


SASSO 


(PAID SEPARATELY, WHEN REQUIRED ) 


oe 
SO 


ROLL 


QQ RRR 
ORR 
SRR RRR 


x> 
Reese 


TYPE IV 
ORANGE 


TYPE IV 


PRTRT RI RI RT XI XTX XI XI I) 
DIRECTION INDICATOR BARRICADE 


VERTICAL DIMENSIONS DO NOT 


OF HANDLING. 


DIRECTION 
UNLESS SHOWN ON 


THE PANELS SHALL BE SECURELY ATTACHED TO A SUPPORT 


INDICATOR BARRICADES SHALL NOT BE USED I 
THE PLANS. 


INCLUDE PROJECTIONS DESIGNED FOR EASE 


SHIFTING TAPERS 


THAT IS PORTABLE, 


Tig ESN: 
WHITE AND ORANGE 
SHEET ING 


eo, 


% 
XS 


~~ 


PYM Y YY YY SY YY DSO 


OTES: 


RANGE» 


RERS 


ADVANCE WARNING RAIL SYSTEM 


CAPABLE OF REMAINING UPRIGHT AND ENTIRELY FREE STA 


DING. 


MAXIMUM WETGHT OF SIGN SHALL 


OT EXCEED 25 LBS. 


KOS 5 


FLUORESCENT 


eK 
KS 

> 
ee 


SOOO 
< 


Oot 
oe 


TRIM-LINE 


WHITE, 
SHALL BE 


ORANGE. 
IN ACCORDANCE WITH SEC 1042.2.7.3. 


WARNING LIGHT 


(PAID SEPARATELY, Eas 


WHEN REQUIRED) 
18” MIN. 


WHERE 
MODOT 


, 
S 
poten s-4 


WHITE 
SEC 


oes 


’: 


Me 
SO 


XXX} 
RRR 


erereseeaeate 


RRL] 
QR 
QRS 


SSSR 


DRUM-L IKE 
CHANNEL IZERS 


AND FLUORESCENT ORANGE REFLECTIVE SHEETING 


STRIPES ON TRIM-LINE CHANNE 
STRIPES ON DRUM-LIKE CHANNE 


+ 
DEVICES. T 
SIGN WITH 7 


TO HELP DEL 


IGN AN 


MARK I 
TYRE 


AND ORA 


A 


CONES SHALL 


SHAPE UPON 
ORMAL WOR 


DAYLIGHT H 


LIZERS SHA 


RAIL SYSTEM MAY 
RAIL SYSTEM SHAL 
QO 10 FEET SEPARA 


IS NOT 
ORANGE 
EATE THE DEVICE. 


GE REFLECTIVE §S 
1042.2.7.4. 


CONES SHALL 


LIZERS SHAL 


PROVIDED 
SHEETING 


WARNING LIGHT 
(PAID SEPARATELY, 


S05) 


x 
o> 


PBLWVYPI{JQrvr—r 


MAINTAIN THEIR 
EXPOSURE TO 
CONDITIONS. 


BE USED DURING 
QURS ONLY. 


UNTED AS TWO SEPARATE CRASHWORTHY 
LOCATED DIRECTLY IN FRONT OF THE 
THE TWO DEVICES. 


HE BACKSIDE, STRIPS OF 3” WIDE 
E APPLIED TO THE ENDS OF EACH RAIL 


G SHALL BE IN ACCORDANCE WITH 


WHEN REQUIRED) ,77 


t 


s , 
S 
poten s-4 


TNPE TV 
.| ORANGE 


Y 
> 
DOORN) 


VERTICAL PANEL 


VERTICAL PANELS SHALL BE SECURELY ATTACHED 
TO A SUPPORT THAT IS PORTABLE, CAPABLE OF 
REMAINING UPRIGHT AND ENTIRELY FREE STANDING. 


om 


1< UTM 


FLICT WITH 


SHALL 


OR TRAF 


LICABL 


A 0 GE REFLECTIVE 
B TH SEC 1042.2.7. 


S SHALL CONFORM TO 
FIELD CONDITIONS 


D BATTERY 

THE DEVICE 
MANUFACTURER’ S 

L BE REQUIRED ON 


CE WITH 


E CONTRACTOR MAY, 
LIKE CHANNELIZERS 

TO PROVIDE LONG- 
E ACTIVITY AREA 
LIMITED LATERAL 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


E CONTRACTOR MAY, 


TON 


DICATOR BARRI- 


L ONL 


PROVIDING 


ERGING 


R MAY, 
LIEU 
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R MAY, 
TRIM- 
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TOT 
FOR 


OR 
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INDICATOR BARRICADE 


DATE EFFECTIVE: 
DATE PREPARED: 


SHEET NO. 


3 OF 9 


10/01/2021 
7/13/2021 


616. 10AY 


— WARNING LIGHTS 
(PAID SEPARATELY+ WHEN REQUIRED) 


TYPE IV 
WHITE 


AND LE 1 - ONE TYPE 3 MOVABLE BARRICADE WILL BE 
ORANGE RED TO COMPLETELY CLOSE EACH 8’ OF PAVEMENT. 
SHEETING SHOULDERS SHALL BE INCLUDED IN THE AREA TO 


OY” 1% 
QS eo KD 
o y rene cige i = 
& SO ‘4 “4 LEERY OSED. 
1 


OT OBSCURE MORE THAN 50 PERCENT OF THE TOP 2 


HALL BE LIGHT WEIGHT UP OR PLASTIC) AND 
OR 33 PERCENT OF ALL THREE RAILS. 


LIGHTS SHALL BE LIGHT WEIGHT (3.3 LBS. OR 
EFLECTIVE MARKING ON TYPE 3 BATTERY PACK MOUNTED NO HIGHER THAN 
ADES SHALL BE ON BOTH SIDES HALL NOT COVER ANY PORTION OF THE 


H RAIL AND DIRECT TRAFFIC E. 
T APPROPRIATELY TO ALLOW epee eee 


Fe & & SEEK ee 
iE seca SORRY KERRY < ol SREY saceee = = 
S TO PASS THROUGH KRESS A A Sond 3 ON THE BARRI 


SOFT CLOSURE eWIDE fy Z 
PLAN VIEW (TYP. ) (hyp 5 R LIGHTS C E 
THEY S SEPARATE 
EEA EVICES HTS D FOR POST 
TTT 1 oe har ney ac 
BE L INF THE SIGNS OR 
O10 FE PAR DEVICES. 


BARRICADES SHAL RELY BREE 
RTABLE. MARKING LL ONLY BE APPLIED 
EACH RAIL OR E APPLIED TO BOTH 
HE BACK OF EACH L PROVIDED THE 
BACK DOES NOT C LICT WITH INTENDED 
IC MOVEMENT. 


GE REFLECTIVE SHEETI L BE IN 
TH SEC 104.2.7.4. 


Pier TA TA Pir Piri 
I TAT T TT - = TTF =| THT T 


OR PAVE OADWAYS 
20 =UFEE-T.O qT CA qT ES. (SH T SH OF 20-FEET OR LESS A UT PAVED 


PAVED SHOU EXAMPLE SHOWS STRIPES SLO +O DIRECT BARRI ES ARE ACCE 


EXAMPLE 2 VEHICULAR MOVEMENT TOWARD THE LEFT RE BA DES EXTE ELY ACROSS 


EXAMPLE 3 PES SLOPE DOWNWARD DIRECTION 
AD USERS MUST TURN. 


\ 
¢ 


RE BO HT AND LEFT T S ARE 
PES=SL OWNWARD IN BOTH DIRECTIONS 
OF T RICADE OR BARRICADES. 


Pr RE NO ARE INTENDED, STRIPES 
I TIONED LOPE D TOWARD THE CENTER OF THE 
RICADE O RRICA 


Se ee ee ee ee 
os aa MISSOURI HIGHWAYS AND TRANSPORTATION 
TYPICAL 2 -— 12 FT LANES. (SHOU OT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 
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KOSI TEMPORARY 
Peat TRAFFIC CONTROL DEVICES 
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eee eee 2 eee ae Tee a . TYPE 3 MOVABLE BARRICADE 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 


TYPICAL 2 - 12 FIT LA [ ELECTRONICALLY. 


T LANES» (SHO 


SHEET NO. 


EXAMPLE 4 EXAMPLE 5 DATE EFFECTIVE: 10/01/2021 616.10AY 4 OF 9 


DATE PREPARED: 7/13/2021 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


4" WHITE PAVEMENT 


MARKING LINE (EXISTING) 


120° 


TWO LANE 7 TWO WAY TRAFFIC DELINEATION PLAN 


FOR DIVIDED HIGHWAY 


IF RAISED PAVEMENT MARKERS ARE PRESENT, 
SHALL BE REMOVED OR COVERED TO THE SATISFACTION 
OF THE ENGINEER. 


TUBULAR 
DELINEATOR 


4” SOLID YELLOW 
PAVEMENT MARKING 


THE LENSES 


xx] 


<2 
KX] 


CIRCUMFERENTIAL ASTM D4956 
TYPE IV WHITE 


XXX] 
25 
QR 
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xX 
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4” SOLID 
YELLOW 
PAVEMENT 
MARK ING 


xx 
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4” SOLID YELLOW 
PAVEMENT MARKING 


xX KKK 
RLS 
PQS 


| 


2 eG) " 


SECTION A-A 
TUBULAR DELINEATOR DETAIL 


AN ADHESIVE, 


DAMAGE TO THE ROADWAY SURFACE. 


REFLECTIVE SHEETING APPLIED TO TUBULAR DELINEATORS SHALL BE 


WITH SEC 1042.2.7.5. 


IN ACCORDANCE WITH THE MANUFACTURER'S RECOMMENDATIONS, 
SHALL BE USED TO APPLY THE TUBULAR DELINEATOR TO THE ROADWAY SURFACE. 
THE ADHESIVE SHALL PERMIT EASY REMOVAL OF THE TUBULAR DELINEATOR WITHOUT 


4” WHITE PAVEMENT 
MARKING LINE 


EDGE OF PAVEMENT 
(QR SHOULDER WHERE 
APPLICABLE ) 


TRAILER 


CHANGEABLE 
MESSAGE SIGN 


(TYP. ) 


* 5 CHANNELIZERS (INCIDENTAL) AT 20° 
INTERVALS. CHANNELIZERS MAY BE OMITTED 
WHERE THE CHANGEABLE MESSAGE SIGN IS 
LOCATED 15° OR MORE FROM THE EDGE 
OF ANY SHOULDER (EDGE OF ROADWAY 
SHOULD THERE BE NO SHOULDER), 

BEYOND THE DITCH LINE, OR BEHIND 


A CURB OR PHYSICAL BARRIER. 


CHANNEL IZERS 


EXISTING 
ROADWAY 


EDGE OF PAVEMENT 
(QR SHOULDER WHERE 


APPLICABLE) 4 


7s 


pas 4” WIDE FLUORESCENT 
ORANGE AND BLACK 


STRIPES SHALL SLOPE 
DOWNWARD TOWARD 

THE SIDE WHICH TRAFFIC 
IS TO PASS. 


URI 


TYPE 3 OBJECT MARKERS 


FLUORESCENT ORANGE REFLECTIVE SHEETING SHALL BE 
IN ACCORDANCE WITH SEC 1042.2.7. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


WARNING SIGNS 


R DEPICTI D SPACING SHALL BE 


N OF “STANDARD HIG 
TRANSPORTATION — F 


D PART VI BY THE 
FOR SIGN DEPICT 
FORM TQ THE GUI 
“STANDARD HIGHWA 
ANSPORTATION — F 


IN ACCORDANCE W 
WAY SIGNS” BY T 


DESCRIPTION 
DESIGNATION 


48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
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48X48 
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T2X36 
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TURN (SYMBOL LEFT ARROW) 

TURN (SYMBOL RIGHT ARROW) 

CURVE (SYMBOL LEFT ARROW) 

CURVE (SYMBOL RIGHT ARROW) 

REVERSE TURN (SYMBOL LEFT ARROW) 

REVERSE TURN (SYMBOL RIGHT ARROW) 
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ORI TAL ARROW (SYMBOL ) 
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HEV (SYMBOL ) 
HEV (SYMBOL FOR DIVIDED HIGHWAYS) 
STOP AHEAD (SYMBOL 
YIELD AHEAD (SYMBO 
SIGN AHEAD (SYMB 
BE PREPARED TO STO 
SPEED LIMIT AHEA 
ERGE (SYMBOL FROM 
ERGE (SYMBOL FROM 
ERGE (ARROW SYMBOL 
ERGE (ARROW SYMBOL 
ROAD/BRIDGE/RAMP NARROWS 
ONE LANE BRIDGE 
ARROW LANES 
DIVIDED HIGHWAY (SYMBOL ) 
DIVIDED HIGHWAY END (SYMBOL ) 
TWO WAY TRAFFIC (SYMBOL ) 

EXT XX MILES (PLAQUE ) 

UMP 
IP 
AVEMENT ENDS GENERAL NOTES: 
OFT SHOULDER 
LIPPERY WHEN WET (SYMBOL ) SIGN LAYOUTS SHALL BE IN ACCORDANCE WITH THE LATEST 
RUCK CROSSING WITH FLAGS EDITION OF “STANDARD HIGHWAY SIGNS” BY THE U.S. 


DEPARTMENT OF TRANSPORTATION — FHWA, UNLESS 
RUCK ENTRANCE SPECIFIED OTHERWISE. 
RESH OIL/LOOSE GRAVEL 


OW SHOULDER SIGN DIMENSIONS SHOWN ARE MINIMUM. NO ADDITIONAL 
EVEN LANES PAYMENT WILL BE MADE IF CONTRACTORS USE LARGER 

O CENTER LINE SIGNS. 
ROOVED PAVEMENT 
ORCYCLE (PLAQUE ) 

HOULDER DROP-OFF (SYMBOL ALL PLAQU SHALL HAVE A BORDER. PLATES SHALL NOT 
HOULDER DROP OFF (SYMBO HAVE A BORDER. 
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X MILE (PLAQUE) Sou © WARNING SIGNS 


ROAD/BRIDGE/ZRAMP WORK AHEAD THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


WARNING SIGNS 


DESCRIPTION 


DEPICTI OW, BORDE D SPACING SHALL BE 
LAI OF “STANDARD HIG 
ANSPORTATION — F 


A 
D PART VI BY THE 
FOR SIGN DEPICT 
R 
A 


HO 
OND 


) 


DO] 0 | | 0 | | |) | 


2 RIGHT/CENTER/LEFT LANES CLOSED AHEAD 
RIGHT/CENTER/LEFT LANE CLOSED 

FLAGGER (SYMBOL) WITH FLAGS 

HOULDER WORK AHEAD 
IGHT/LEFT SHOULDER CLOSED 
IGHT/LEFT SHOULDER CLOSED AHEAD 
LASTING ZONE AHEAD 
URN OFF 2-WAY RADIO A PHONE 
D BLASTING ZONE 

T PAINT (ARROW PIVOTS) 


FORM TQ THE GUI 
“STANDARD HIGHWA 
ANSPORTATION — F 


IN ACCORDANCE W 
WAY SIGNS” BY T 


UMD OAVVT 


S 
T 2 E 1 IS ACCEPTABLE 


AB L SIGN MAY BE 
E SIGN. 
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GORE EX! 
EXIT OPE 
EXIT CLOSED 

ROAD WORK NEXT XX MILES 
END ROAD WOR 
PILOT CAR FOLLOW ME — REAR VEHICLE MOUNT SIGN 

PILOT CAR IN USE WAIT & FOLLOW — STATE ROUTE SIGN 
PILOT CAR IN USE WAIT & FOLLOW — NON-STATE ROUTE SIGN 
WORK ZONE (PLAQUE ) 

END DETOUR 
DETOUR (LEFT ARROW) 
DETOUR (RIGHT ARROW) 
STREET NAME (PLAQUE ) 
DETOUR (ARROW LEFT) 


DETOUR (ARROW RIGHT) 
S 
STOP 


YN MW FU C OUAYF NHNEFOUD NEW 
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OMING TRAFFIC (PLAQUE ) 
Y (PLAQUE ) 

LIMIT XX 

HT TURN (SYMBOL ) 

T TURN (SYMBOL ) 


(SYMBOL ) GENERAL NOTES: 
E MUST TURN LEFT 
E MUST TURN RIGHT SIGN LAYOUTS SHALL BE IN ACCORDANCE WITH THE LATEST 
Kes EDITION OF “STANDARD HIGHWAY SIGNS” BY THE U.S. 
DEPARTMENT OF TRANSPORTATION — FHWA, UNLESS 

CARE SPECIFIED OTHERWISE. 
T (HORIZONTAL ARROW) 
ORTZONTAL ARROW) SIGN DIMENSIONS SHOWN ARE MINIMUM. NO ADDITIONAL 
PAYMENT W BE MADE IF CONTRACTORS USE LARGER 
SIGNS. 
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A |r| oO 


WAY ARROW (LEFT) O ADDITI L PAYMENT WILL BE MADE FOR PLATES. 


WAY ARROW (RIGHT) 
WAY (LEFT) ALL PLAQU SHALL HAVE A BORDER. PLATES SHALL NOT 


HAVE A BO R. 
WAY (RIGHT) 


SIDEWALK CLOSED MISSOURI HIGHWAYS AND TRANSPORTATION 


SIDEWALK CLOSED AHEAD, (ARROW RIGHT) CROSS HERE OT COMMISSION 

105 WEST CAPITOL 
SIDEWALK CLOSED AHEAD, (ARROW LEFT) CROSS HERE SRPEERSEN CUTTY. “iG 654108 
STOP HERE ON RED (45° ARROW) 1-888-ASK-MODOT (1-888-275-6636 ) 
ROAD CLOSED 
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ROAD CLOSED XX MILES AHEAD LOCAL TRAFFIC ONLY 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 


AST SH POINT OF PRESENCE a aae 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


DEPICTION, ARROW. BORDE D SPACING SHALL BE 
ORDANCE WITH THE ON OF “STANDARD HIG 
S” BY 


N 
HE U.S. D F TRANSPORTATION — F 
V 


E 1 BY THE 
E 


NARROW TRUCK FORTH IN 
ENTRANCE 0 


TRANSPORT 
BE IN ACCORDANCE W 
F STAN GHWAY SIGNS” BY T 
RTATIO FHWA. 

AL PLATE F LINE 1 IS ACCEPTABLE. 


APPLICABLE REGULATORY SIGN MAY BE 
ED AS ONE SIGN. 


C3) 


| WORK ZONE — | MIN. $250 FINET 
WORK ZONE . 


SPEEDING 
NO PHONE : WHEN WORKERS 
ZONE . PRESENT 


WO20-6a wO21-5 (3) CONST-8 (3) 


(3) WO8-6c (3) WO8-Ta (3) 


CONST-3A (3) 


PILOT CAR 


PILOT CAR IN USE eee 


IN U SE WAIT g FOLLOW SIGN LAYOUTS SHALL BE IN ACCORDA WITH THE LATEST 


y) EDITION OF “STANDARD HIGHWAY SIG BY THE U.S. 
DEPARTMENT OF TRANSPORTATION — F UNLESS 


GO20-4a (3)(4) SPECIFIED OTHERWISE. 

WAIT & FOLLOW Lene SIGN DIMENSIONS SHOWN ARE MINIMUM. NO ADDITIONAL 
PAYMENT WILL BE MADE IF CONTRACTORS USE LARGER 

SIGNS. 


PILOT CAR NO ADDITIONAL PAYMENT WILL BE MADE FOR PLATES. 
GO20-4a (3) 


ALL PLAQUES SHALL HAVE A BORDER. PLATES SHALL NOT 


42X30 HAVE A BORDER. 
ey FOLLOW ME 


S 


LETTER DIMENSIONS SHALL BE AS SHOWN. 


modot.org | MISSOURI HIGHWAYS AND TRANSPORTATION 
|_Z __modot.org | GO20-4 (3) OT 


COMMISSION 


36X18 105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


WIDTH RESTRICTION LOW CLEARA 


Ma % 
3 TEMPORARY 
SPEEDING\PASSING | < CEN aN ne ea 3, TRAFFIC CONTROL DEVICES 
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THIS SHEET HAS BEEN 
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SIGNED, SEALED DATED 
CONST-3X (3) (3) ELECTRONICALLY. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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1 STATE ROUTE 


LEGEND | 

@~ BOATS KEEP OUT (SIGN) 
e— BOATS KEEP OUT (BUOY) 
4—- NO WAKE (BUOY) 


e 
STATE ROUTE 


EXPOSURE 


OMPLETELY 
OAM FILLED 


STEEL REINFORCED 
CONCRETE BALLAST 


51. POUND ANCHOR 
TACKLE PERMITTED 


RESTRICTED AREA BUOY 


(“NO WAKE”) 


(6 REQUIRED — ROADWAY ITEM) 


Oo oO 


A A 
RIVER OR 


BODY OF ns 


EXPOSURE 


TELY 
LLED 


RE INFORCED 
ETE BALLAST 


51 POUND ANCHOR 
TACKLE PERMITTED 


CONTROLLED AREA BUOY 


("BOATS KEEP OUT”) 
(8 REQUIRED — ROADWAY 


ITEM) 


A 


FLASHING 
AMBER 
LIGHTS 


(2) 4 BRACKETS FOR 
FLASHING AMBER LIGHTS 


14x 14 xX 2 Z ALL AROUND 
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ANCHORAGE 


LY 
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H 
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ED TO BOTTOM 
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PPED WITH TWO 
S.  FLASHI 
TAINED BY 
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PPROPRIATE SIGNS WIT 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


END OF PROJECT LIMITS: END OF WORK 
ZONE TERMINATION AREA; IF LOCATED 
BEYOND END OF PROJECT; OR LAST 
WORK ZONE SIGN, IF LOCATED OUTSIDE 
PROJECT LIMITS. 


BEGINNING OF PROJECT LIMITS; 
OR INITIAL WORK ZONE SIGN, IF 


LOCATED OUTSIDE PROJECT LIMITS. ial 


TERL INE 


\ | 
} Ll 


WORK AREA 
LIMITS 


NOTES: 
SIGN CG) AND ARE ONLY USED ON PROJECT LENGTHS 2 MILES OR GREATER. 
PROVIDE SIGNS IN EACH DIRECTION ON TWO-WAY HIGHWAY. 


DISTANCE MAY BE ADJUSTED ACCORDING TO FIELD CONDITIONS. 


mick ene END ROAD WORK 
ae ROAD WORK NEXT MILES 


CONST-7-48 GO020-2 CONST-8 


EMPORARY TRAFFIC CONTROL IS FOR USE ON THE FOLLOWING 
[ TREATMENT PROJECTS AND IS NOT INTENDED FOR USE 
DDITIONAL STRUCTION ITEMS SUCH AS SHOULDER NOT TO SCALE 
Ga PIPE ACEMENT OR EXTENSIONS, GUARDRAIL 
UCTION OR REPAIR, AND/OR SIGN INSTALLATIONS ARE Sa ee CON 
E PROJECT: 105 WEST CAPITOL 
HALTIC RESURFAC ECTIONS 401 AND 402) 1-888-ASK-MODOT | 1-888-275-6636) 
COAT ; 
UB SEAL/SAND SE g=.5% | TEMPORARY TRAFFIC 


CONTROL PLANS 


PAVEMENT TREATMENTS FOR 
She, SEALED A DATED TWO-LANE ROADWAYS 

. SHEET NO. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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FOLLOW ME 


63) 


SIGN 53, “PILOT CAR FOLLOW ME” SHALL 
BE THE CONTRACTOR'S RESPONSIBILITY WHEN 
IN USE DURING OPERATION. 
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100’ TAPER 
5 DEVICE MINIMUM 


BUFFER 


Set <4 SET. 2 SEI 3 SET 4 
ACTIVE INACTIVE ACTIVE INACTIVE 


PERMANENT POSTED | BUFFER SPACE 
SPEED LIMIT LENGTH 


NOTES: SIGN SPACING (FT.) (MPH ) (FT) 
SPEED os 


PERMANENT NON-DIVIDED 
DEVICES LOCATED DOWNSTREAM OF THE ONE-LANE, TWO-WAY TAPER ARE POSTED HIGHWAYS 
ESE DEVICES SHOULD BE ELIMINATED WHEN THEIR USE WILL REDUCE (MPH ) (S) 

NE WIDTH, INCLUDING ANY ACCEPTABLE SHOULDERS, TO LESS THAN 0-35 200 
IGNIFICANTLY AFFECT THE RESURFACING OPERATION. eT a 


NS FACE ONCOMING 50-55 500 
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DAYLIGHT FLAGGING OPERATIONS ONLY. 
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AND 4 BECOME ACTIVE (1.E., NEW SIGN SETS 1 (1) SPACING BETWEEN SIGNS, BETWEEN LAST SIGN JEFFERSON CITY. MO 65102 
TS 1 AND 3 ADVANCED IN THE DIRECTION OF THE AND FLAGGER, BEGINNING OF TAPER OR SIGNED 1-888—-ASK—-MODOT (1-888-275-6636) 
EW SIGN SETS 2 AND 4). CONDITION. 


| 
EMPORARY RUMBLE STRIPS ARE USED, REFE EPG SPACINGS MAY BE ADJUSTED AS NECESSARY TO S Miso, 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ENTRANCE 


PRIVATE OR 
COMMERCIA 


100’ TAPER WITH 
5 CHANNELIZER 
MINIMUM 


T 
A 
Ze 


rT 


PILOT CAR 
IN USE 
WAIT & FOLLOW 


68) 


SHALL BE USED 


INTERSECTIONS. 


%* THE SMALLER 
58 IS USED ON 


ON ALL 


18” X 12” SIGN 
ALL OTHER 


NON-STATE ROUTES (CITY STREETS, 


COUNTY ROADS; 


ETC. ). 


PILOT CAR 
IN USE 
WAIT & FOLLOW 


SPECIAL 


60) 


SHALL ONLY BE USED 
AT PRIVATE AND 
COMMERCIAL ENTRANCES. 


SEE SPECIAL PROVISIONS. 


OR 


CL oe “Schecs| 


COUNTY ROAD 


STATE REUTLE 


SIDE ROADS ENTERING WORK 


ZONES 


CHANNELIZERS SPACED 5FT 
AND EXTENDED 20 FT PAST 
WIDTH. 


PREPARED 
TQ STOP 


APART 
ENTRANCE 


SPEED SIGN SPACING (FT. ) 


PERMANENT NON-DIVIDED 
POSTED HIGHWAYS 
(MPH ) 


0-35 
40-45 
50-55 


60-70 


DISTANCE MAY BE ADJUSTED ACCORDING TO FIELD CONDITIONS. 


NOTES: 
WARNING SIGNS SHALL BE ERECTED AT EACH INTERSECTION 
WITH ANOTHER STATE HIGHWAY WITHIN THE WORK ZONE. 


ADDITIONAL WARNING SIGNS SHALL BE ERECTED AT OTHER 
INTERSECTIONS WITHIN THE WORK ZONE, AS DIRECTED BY 
THE ENGINEER. 


MB - CHANNELIZERS ( AS SPECIFIED) 


4 — FLAGGER 


NOT TO SCALE 
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ee CONTROL PLANS 
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DATE PREPARED: _4/29/2021° ° 


SHEET NO. 


SOF 5 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


NOT TO SCALE 


LIMITS OF TEMPORARY PAVEMENT MARKING 


2 MILE INTERVAL 


1 MILE INTERVAL 


1 MILE INTERVAL 
2 MILE INTERVAL 
SPACING AND TEMPORARY STRIPING FOR MAINLINE PILOT CAR 
IN USE 
WAIT & FOLLOW 


GO020-4a 


35) 


NOTES: 


SIGN @) AND TEMPORARY RAISED PAVEMENT MARKING 
(SEE ANDARD PLAN 620.10) STALLED WHERE CENT 
STRIPING HAS BEEN COVERED OR REMOVED. SIGNS ARE 
REMAIN IN PLACE UNTIL THE PERMANENT CENTERLINE 
PAVEMENT MARKINGS ARE IN PLACE. SIGNS SHALL BE 
COVERED OR REMOVED WHEN PAVEMENT CENTERLINE MAR 
HAS BEEN INSTALLED. 


S1GN (8) TS PLACED AT APPROXIMATELY TWO-MILE INTERVALS 
AND AT STATE ROUTE JUNCTIONS. WHEN THE INSTALLATION 
AT A JUNCTION WITHIN ONE-EIGHTH MILE OF THE NORMAL 
MAINLINE si0N (8) « THE LATTER MAY BE ELIMINATED. 


ALL SIGNS SHALL BE POST MOUNTED AND IN ACCORDANCE WITH 
le |e STANDARD PLAN 616.10 AND 903.03. 


SEE STANDARD PLAN 620.10 FOR ALL TEMPORARY PAVEMENT MARKING. 
wO8—-12 wo8-11 
MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 
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SHOWING TEMPORARY STRIPING FOR MAINLINE iad CONTROL PLANS 


PE-30042 
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SHEET NO. 
DATE EFFECTIVE: 07/01/2021 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


NOT TO SCALE 


NOTES: 


UPON APPROVAL OF THE ENGINEER, THE CONTRACTOR MAY PROVIDE ADDITIONAL 
PROTECTIVE TRUCK EQUIPPED WITH PROPER WARNING DEVICES. 


PAVEMENT 
MARK ING PROTECTIVE TRUCK AND WORK VEHICLES SHALL DISPLAY HIGH-INTENS 


EQUIPMENT ROTATING, FLASHING, OSCILLATING, OR STROBE LIGHTS. 


VEHICLE HAZARD WARNING SIGNALS SHALL NOT BE USED INSTEAD OF T 
VEHICLE’S HIGH-INTENSITY ROTATING, FLASHING, OSCILLATING, OR 
STROPE LIGHTS. 


FLASHING ARROW PANELS SHALL BE INCIDENTAL TO TRUCK MOUNTED ATTENUATORS, 
WHEREVER USED. NO ADDITIONAL PAY T SHALL BE MADE. 


(1) TRUCK IS OPTIONAL ON TWO-LA UNDIVIDED HIGHWAYS IF SIGNING 
AND ARROW BOARD IS MOUNTED ON T PAVEMENT MARKING EQUIPMENT. 


@ @ (2) WET PAINT SIGNS ARE INSTALLED TO INDICATE THE SIDE IN WHICH 

THE PAVEMENT MARKING MATERIAL IS BEING APPLIED. AT THE CONTRACTOR'S 
OPTION, A FRONT FACING WET PAINT SIGN MAY BE INSTALLED ON THE LEFT 
SIDE OF THE PAVEMENT MARKING EQU ENT. 


(3) REAR ADVANCE WARNING TRUCK IS POSITIONED AT THE NO TRACK POINT OF THE 
FLASHING ARROW PANEL PAVEMENT MARKING MATERIAL. OR VERTICAL OR HORIZONTAL CURVES THAT RESTRICT 
— CAUTION MODE SIGHT DISTANCE, OR SPACING SHOW 


MIDDLE WARNING TRUCK WITH WORK SIGNS, 
FLASHING ARROW PANEL AND TRUCK OR 
TRAILER MOUNTED ATTENUATOR. (1) 


REAR ADVANCE WARNING TRUCK WITH 
WORK SIGNS, FLASHING ARROW 
PANEL AND TRUCK OR TRAILER 
MOUNTED ATTENUATOR. (3) MISSOURI HIGHWAYS AND TRANSPORTATION 


DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


\ 
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BW won TEMPORARY TRAFFIC 


TRAVIS D. 


NNER CONTROL PLANS 


PE-30042 
oon 


PAVEMENT TREATMENTS FOR 
She, SEALER A DATED TWO-LANE ROADWAYS 
CENTERLINE/EDGELINE STRIPING ON TWO-LANE HIGHWAYS SHEETING: 


DATE EFFECTIVE: 07/01/2021 
DATE PREPARED: _ 4/29/2021 616.20 oan amare 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


dau 1 
#4 BAR OR 3 DEL INEATOR DELINEATOR 


PRESTRESSING 30’ MAXIMUM SPACING 30’ MAXIMUM SPACING 
STRAND ic 
#4 BAR OR 4” 


| 


PRESTRESSING #4 BAR OR +" 
STRAND PRESTRESSING 


STRAND 
ANGLE OR UP TO 
A 10” RADIUS SECTIONS SHALL BE PROVIDED 


u" Lau lau 
MAX IMUM WITH 2° DEEP, g TO q WIDE 


PERMITTED CONTRACTION JOINTS SPACED TO STRAND SHALL BE CONTINUOUS 


co 
MATCH CONTRACTION JOINTS IN 
(TYP. ) ee CONCRETE MEDIAN OR 30’ MAXIMUM. THROUGH CONTRACTION JOINTS. 


VERTICAL 
FACE 


VARTABL 


| 


MEDIAN 


1” DIA. ROUND 


STEEL DOWELS : 
AT. 40" CENTERS ea ‘ 
(TYP. ). |. 30” ONE SIDE 

5’ OPPOSITE SIDE | 5’ 


30” ONE SIDE 
OPPOSITE SIDE 


VARIABLE 


TYPICAL VIEW 
TYPE B — ONE TRAFFIC FACE 


1” DIA.ROUND 


STEEL DOWELS 
AT 10’ CENTERS TYPICAL VIEW 


CIP eds TYPE A — TWO TRAFFIC FACES 
TYPICAL VIEW 
BARRIER FOR 
STEPPED PAVEMENT 


HEIGHT TRANSITION 


GENERAL NOTES: 


HEIGHT TRANSITIONS SHALL NOT BE USED IN LOCATIONS 
WHERE THE POSTED SPEED IS GREATER THAN 35 MPH. 


ALL TOP AND END EDGES SHALL BE CHAMFERED # INCH. 
WHERE CONCRETE MEDIAN 


IS NOT CARRIED AHEAD J EXPANSION JOINTS SHALL BE PROVIDED IN THE BARRIER TO 
MATCH EXPANSION JOINTS IN PAVEMENT. 


FOR CONCRETE TRAFFIC BARRIER DELINEATION DETAILS SEE 
STD PLAN 903.03. 


#8 REINFORCING BA ITH AN EPOXY ANCHOR SYSTEM MAY 
BE SUBSTITUTED FO OOTH 1” DIAMETER ROUND STEEL 
DQOWELS. 


LIMITS OF MEASUREMENT 
CONCRETE TRAFFIC BARRIER ~[_ CONCRETE MEDIAN SECTION A-A DOT MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 

105 WEST CAPITOL 


1” DIA. ROUND “pee pee RFERSON CITYs MO 65102 
STEEL DOWELS AT 1-888-ASK-MODOT (1-888-275-6636) 


5’ CENTERS— ONE 
SIDE ONLY (TYP.). Be 


TRAVIS D. 
: KOESTNER 
ees NUMBER 
i 
i 


W 


PERMANENT CONCRETE 
TRAFFIC BARRIER 


R 


“AAW 


PE-30042 


&E 
3 


V) i 


Se WX 
DOWEL —> HHONAL EOS TYPE A AND B 
THIS SHEET HAS BEEN 


au SIGNED, SEALED AND DATED 
2 4 ELECTRONICALLY. 


ELEVATION 


BARRIER HEIGHT TRANSITION SEC VON-EAE mere preraneo, waveue | 617+10M | 4 OF 11 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


10:1 
TRANSITION 


RATE DETAIL B DETAIL B ten cones 
ANGLE << a aS | mee 
POINTS ag he 
ne ee TYPICAL FACE 
a JOINT (1) ee ee TYPICAL FACE 


50:1 Py ae Res EE CORED Neri MED TAN 
TRANSITION PLAN PLAN : Vea Mec PAVEMENT 


RATE 
100! 15” |PIER WIDTH| 15” 


L_CRASHWORTHY END TERMINAL > | CONCRETE MEDIAN SECTION C-C 
OR BARRIER HEIGHT TRANSITION SECTION B-B 


MEDIAN, 
| 


q 


SEE SECTION C-C FOR DIME 


@ $” JOINT 


40:1 TRANSITION FILLER (TYP. ) 
MAX. RATE B an 


BEGIN TRANSITION 


o%#* PAYMENT FOR THE END TERMINAL WILL BE 
CONSIDERED FULL COMPENSATION FOR END 
TERMINAL; BACKUP ASSEMBLIES, AND OTHER 


BEGIN TRANSITION 


S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ITEMS NECESSARY FOR PROPER INSTALLATION 
DETAIL A AS REQUIRED BY THE MANUFACTURER. 


DETAIL B 
LEFT TURN LANE TRANSITION MEDIAN OPENING TRANSITION 


VARIABLE >1 TRANSITION 


(SEE PLANS ) 4 RATE 
(TYP. ) 


PLAN 


TRANSITION DETAILS FOR 
PIER PROTECTION 


@ $” JOINT 
FILLER TARA Ne 


(SEE SHEET 1) 


Qa” 


L 


2 


(1) 41 IN. JOINT WITH JOINT FILLER AND SEALER 


“ VARIABLE“ 


SLTYPICAL ccicta (SEE PLANS) | GENERAL NOTES: 


VARIBLE PAVEMENT 
PLAN 


TYPICAL |L 


~— 


SECTION A-A FOR DETAILS AND LOCATION OF DOWELS;, SEE SHEET 1. 


#8 REINFORCING BARS WITH AN EPOXY ANCHOR SYSTEM MAY 
VARIABLE BE SUBSTITUTED FOR SMOOTH 1” DIAMETER ROUND STEEL 
ir en DOWELS. 


LIMITS OF MEASURMENT LIMITS OF MEASURMENT . -* 0 : oe MISSOURI HIGHWAYS AND TRANSPORTATION 
CONCRETE TRAFFIC BARRIER | CONCRETE TRAFFIC BARRIER ee DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


FOR DETAILS OF BASE FOR or TYPICAL FACE 
HIGHWAY LIGHTING — SEE spose ate : 
OTHER DRAWINGS. oc Seco ee ie 
es i JOINT (1) TRAVIS D. 
KOESTNER 


NUMBER 
PE-30042 


TYPICAL JOINTS 
SEE OTHER DETAILS 


W 


PERMANENT CONCRETE 


A TRAFFIC BARRIER 
Ww 


ee er eek PUTTERS 
MEDIAN PAVEMENT THN AL TYPE A AND B 


ELEVATION is" [pier wiory) 15", ee 
TRANSITION DETAILS FOR MEDIAN LIGHTING SECTION D-D bare errectives tocowza0 | 647 40M | oor 44 


DATE PREPARED: 7/21/2020 


R 


AAW 


&E 
“ 


V) 1 


IF A SEAL 


END HOOK DIMENSIONS 


ALL GRADES 
180° HOOKS | 90° HOOKS 
DEL INEATOR aoe —- 
TRANSVERSE PAVEMENT : | AOR G | 

REINFORCEMENT ae 3 
PAVEMENT BAR SIZE rene ROBE t 
ee pe ae ALL ANTS HOOKS AND BENDS OTHER THAN 
#5-R1 BAR @ 12" 


180° TO BE BENT WITH THE SAME PROCEDURE 
AS FOR 90° STANDARD HOOKS. 


DETAILING DIMENSION 


#5—-R4 BAR 


TYPE B (MODIFIED) : @ 12" 
TYPICAL SECTION 


#5-R6 BAR @ 12” — 90° HOOKS 


DEL INEATOR MLD TYPE B TRAFFIC BARRIER (SEE PART SECTION = 1” DIA. ROUND 
THROUGH UPPER BARRIER FOR REINFORCING DETAILS). STEEL DOWELS 4” 


PART SECTION THROUGH Deo aee 
ee UPPER BARRIER PART SECTION THROUGH 5 eee aeaaantatn 
LOWER BARRIER 


3” (MIN. ) 


iy PAVEMENT 
JOINT FILLER 
AND SEALER REINFORCEMENT BARS 


(SEE TABLE A) 


aH 


| og 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


{CLEARANCE 


4d OR 24" MIN. 


_ 


180° HOOKS 


ORCEMENT SHALL BE GRADE 60 EPOXY COATED. 


PAYMENT WILL BE MADE FOR REINFORCING STEEL. 
ARS @ 17” 


LEARANCE TO REINFORCING STEEL SHALL BE 14”, 
HERWISE SHOWN. 


TYPE B TRAFFIC BARRIER ON TOP OF MSE WALL i haa ere oe ee pee nene 


ONCRETE TRAFFIC BARRIER DELINEATION DETAILS SEE 
LAN 903.03. 


LINEATOR 1" JOINT FILLER INFORCING BARS WITH POXY ANCHOR SYSTEM MAY 
AND SEALER F SUBSTITUTED FOR SM DIAMETER ROUND STEEL 


TYPE B TRAFFIC BARRIER — MOMENT SLAB DOWELS. 


(SEE PART SECTION THROUGH UPPER BARRIER FOR / 
REINFORCING DETAILS). oA ae * TILT TRANSVERSE PAV INFORCEMENT HOOKS FROM 


gi -4" VERTICAL ALIGNMENT TO 15” MINI CLEARANCE. 


ae. 


PAVEMENT eke SEE ROADWAY PAVEME 
TYPE B TRAFFIC 
BARRIER (SEE 
PART SECTION 
THROUGH LOWER 
BARRIER FOR 
REINFORCING 
DETAILS). 


REINFORCEMENT BARS 


GEE: SBE ans MISSOURI HIGHWAYS AND TRANSPORTATION 


DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


{CLEARANCE 


OBSTACLE OR 
EMBANKEMT 
(SLOPE VARIES) 


aso, \ PERMANENT CONCRETE 
TRAFFIC BARRIER 


NUMBER 
PES 

= AT MSE WALL OR MOMENT SLAB 
TYPE B MODIFIED 


A F F a 
UZZ7Z72LL LLL LLL ELL LLL LE PQ 


TTA 


11 


ARS @ 17" 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


TYPE B TRAFFIC BARRIER AT THE | — 
TYPE B TRAFFIC BARRIER — MOMENT SLABK SIDE OF MSE WALL Se. eee: | ST OMe lll 5g e 44 


SAWED JOINT 


DELINEATOR 


1" DIA. ROUND STEEL Bau da 
DOWELS 12” LONG zg CHAMFER, 3 RADIUS OR 


@ 24” CENTERS (TYP. ) #5 H1 BARS ALTERNATE AS APPROVED 


BY THE ENGINEER 
PLAN VIEW 
(SYMMETRICAL ABOUT CENTERLINE) 


LIMITS OF #4 -—- V1 SPACED AS SHOWN BELOW 
AT TERMINAL ENDS OF BARRIER ONLY 


SECTION THROUGH SAWED JOINT 


24” 2 SPACES 


ENT SHALL BE GRADE 60 EPOXY COATED. 
TYPICAL SECTION HALL BE A MINIMUM OF 24 TIMES THE 
TER OF THE BAR. 


G BAR INSTALLATION METHOD DEVIS 
R AND APPROVED BY THE ENGINEER T 
HE LONGITUDINAL REINFORCING STEE 
+5 INCH AS DIMENSIONED WILL BE 


Rape Pe he RP ae ape ep a ye ae 


pee aie ee Toe ea See 
Pere F nS Soe Se 4 See aa 
[eee etceteeteeteteeteetetatetes Retetetetetetaatat 


ey ee ee et 
ee ee eee 


i) 
' 
i) 
i) 
' 
i) 
i) 
i) 
i) 
r 
i) 
' 
i) 
' 
' 
i) 
' 
' 
i) 
L 
| 
i) 
i) 
' 
' 
i) 
i) 


Lu 
Lu 


q 
4 


[its 
WIDTH 
WIDTH 


8 
SAWED JOINT 


rene 


La 


8 


SAWED JOINT 


i 


R HAS THE OPTION TO SLIP-F 
H CASE, ADDITIONAL R 
PER TWO-THIRDS OF TH 
RACING. 


= 


240” SPACING ee 
(TYP) eee AY BE OMITTED W 


le — oe 13” PAVEMENT SU PLACED 
SEE SECTION A-A ELEVATION ee r RIER FACES 


#4 V1 BAR (TYP.) Ay D L BE LOCATED AT T TRANSVERSE 


#5 H1 BARS Rou, SECTION B-B 
Pa 


RCING BARS WITH AN EPOXY R SYSTEM MAY 
TUTED FOR SMOOTH 1” DIAME OUND STEEL 


ie ETE TRAFFIC BARRIER DELINEATION DETAILS SEE 
STD PLAN 903.03. 


#4 V1 BA 


MISSOURI HIGHWAYS AND TRANSPORTATION 
43" DOT COMMISSION 
CLEARA Y ‘ - 105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
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1” DIA. ROUND +t Oe Me 
STEEL DOWELS - - Tae ie V1 BAR (#4) ! SS, 
12” LONG AT IA. ROUND : —————— TRAVS D. 
24” CENTERS (TYP. ) L DOWELS Re KOESTNER 


ESTE PERMANENT CONCRETE 
24" CENTERS (TYP. ) DIA. ROUND STEEL VARIES — Pe-90042 TRAFFIC BARRIER 


ii o SS 
DOWELS 12” LONG AT S/Owa, XS TYPE C 


~S 


: AN 
SECTION A-A SECT LON. “ASA: 27: SENTERS “7 Pe9 SECTION C-C SECTION: C-C ee 
(STEPPED PAVEMENT) (NORMAL PAVEMENT) (STEPPED PAVEMENT ) (NORMAL PAVEMENT )] S2setacsan ee"? 


DATE EFFECTIVE: 10/01/2020 
617.10M 


REINFORCING DETAILS DATE PREPARED: _7/21/2020 


W 


R 


AAW 


&E 
“ 


V) 1 


SHEET NO. 


4 OF 11 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SECTION A-A 


BEGIN TRANSITION 


TYPICAL FACE 


TYPICAL FACE 


MEDIAN 
PAVEMENT 


SEE SECTION C-C FOR DIMENSIONS 


SECTION B-B 


40:1 TRA 
MAX. RATE 


=> 40:1 


MAX. 
JOINT 
Ee eal GPa) 


PLAN 


TRANSITION DETAILS FOR PIER PROTECTION 


PIER WIDTH 


TRA 


RATE 


SECTION C-C 


rae 
oO 
= 
ca) 
Zz 
< 
iam 
EE 
Zz 
© 
uw 
a 


SI TION 


TYPICAL FACE 


JOINT WITH JOINT FILLER AND SEALER 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


the \ 3 PERMANENT CONCRETE 
Pea TRAFFIC BARRIER 
TeARE SG 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
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GUTTER FACE 


V1_ BARS 
(TYP. ) 


#8 RESIN ANCHOR i 
SYSTEM (TYP. ) ts-1 BAR 3@ WEEPHOLE 


(TYP. ) 
PLAN VIEW 


GUTTER NOT SHOWN FOR CLARITY. 


LIMITS OF #4-V1 SPA. AS SHOWN BELOW #4-V1 SPA. @ 24” #5-H1 BAR 
@ TERMINAL ENDS OF BARRIER ONLY 


42" 42" 42" 42" 42" 


A 


#4-V1 BAR 


ERAL NOTES: 

CRETE SHALL BE CLASS B F’C = 4,000 PSI. 

L REINFORCEMENT SHALL BE GRADE 60 EPOXY COATED. 

GLE OF INTERNAL FRICTION, #F 2 27° FOR BACKFILL MATERIAL. 


IMUM CLEARANCE TO REINFORCING STEEL SHALL BE 14”, UNLESS 
HERWISE SHOWN. 


Se AH 


R SPLICES SHALL BE A MINIMUM OF 24 TIMES T OMINA 
IAMETER OR THE BAR. 


PART SECTION OF 
#4-V1 BAR 


oo ----4--------4----- + 
=. Slee eetate belt 2 


Se ee Eee me eee ee ee pee 


Y METHOD DEVISED BY THE CONTRACTOR AND APP ED BY 
GINEER THAT WILL ASSURE THE LONGITUDINAL R FORCIN 
TEEL WILL BE POSITIONED +172 INCH AS DIMENS ED WIL 
ATISFACTORY. 


HE CONTRACTOR HAS THE OPTION TO SLIP-FORM THE BARRIER. 
HICH CASE, ADDITIONAL REINFORCEMENT MAY BE TIED TO T 

PPER TWO-THIRDS OF THE REINFORCING CAGE TO PROVIDE 
RACING. 


“® WEEPHOLE 
2-#5-H1 BARS TYP.) 


| 
6" 12'-0" SPACING 
>= El 
(TYP. ) 


HIS BARRIER SHA NOT BE USED TO SUPPORT HIGHWAY LIGHTING 


#8 RESIN ANCHOR ELEVATION OLES. 


Speier” “pe TNEORCING-.DE TALES 


NO LIVE LOAD WITHIN 6'-0O” 


HIS BARRIER SHA NOT BE USED FOR BRIDGE ROADWAY 
PPLICATIONS. 


PA VH WCS=H YONMS VOW OC= 


SAWED JOINTS SHALL BE SPACED AT 15'-0". SEE MISSOURI 
3:1 (HEV) (MAX.) ; STANDARD PLANS FOR SAWED JOINT DETAIL. 

US TYPE C BARRIER MODIFIED RETAINING WALL WITH NONMOMENT SLAB 
GUTTER LER SHALL BE USED ONLY AT LOCATIONS SHOWN ON PLANS. 


SES 
eee KORO FOR CONCRETE TRAFFIC BARRIER DELINEATION DETAILS SEE 
$ STD PLAN 903.03. 


DEL INEATOR 


Ss 


TAK 


RESIN ANCHOR SYSTEM SHALL BE DRILLED IN THE PAVEMENT. 


WHEN BARRIER HEIGHT EXCEEDS 42” OR SLOPE EXCEEDS 3:1 (H:V) 
3 : OR LIVE LOAD IS WITHIN 6’-0”,. CONTACT BRIDGE DIVISION FOR 
#4-V1 BAR ? E SPECIAL DESIGN. 


#5—-H1 BAR 


we 


a crele a OF gener 
AT WEEPHOLES. POROUS MISSOURI HIGHWAYS AND TRANSPORTATION 


BACKFILL SHALL BE IN DOT COMMISSION 
ACCORDANCE WITH SEC 206. od Gite. Capit or 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


PCCP SHOULDER 


ROU 
»» & OF Mig. “My, 
OW SOY 
“ae Zz 


SB $93 \ G7 PERMANENT CONCRETE 
KOESTNER TRAFFIC BARRIER 


€ 3”@ WEEPHOLE AT Bl #8 RESIN ANCHOR NUMBER 
TYPE C AS RETAINING WALL 


R 


AWW 


ABT. 8'-0” SPA. , 939 SYSTEM @ 24” CTS. PE-30042 


(SLOPE WEEPHOLE 3” x) S 

PER FOOT TO DRAIN. ) SIONAL SS 
THTLVTANN 

THIS SHEET HAS BEEN 


(3%) EMBED ANCHOR 44” INTO PCCP SHOULDER. SNERLECTRONICALLY. 
(FOR SLOPING AND NONSLOPING BACKSLOPE ) Se esa ney 
617.10M |} 6 OF 11 


DATE PREPARED: 7/21/2020 


£6 


N, 
“1 


4% 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


EXISTING WALL EDGE 


1” DIA. ROUND STEEL \ 


#5 H1 BARS 
DOWELS (SEE SHEET 4) 


PLAN VIEW 
V1 BAR (#4) FE INFORCEME LL BE GRADE 60 EPOXY COATED. 
EXISTING 


CONCRETE WALL ES SHA A OF 24 TIMES TH 
we TAMETE HE : 


D DEVI CTOR AND APP 
FER TH L E LONGITUDIN 
G STEE ONED + $1 
ED WIL : 


LIMITS OF #4 - V1 SPACED AS SHOWN BELOW 
AT TERMINAL ENDS OF BARRIER ONLY 


12" sha 24" 2 SPACED AT 24" DELINEATOR 


RACTOR H SLIP-FORM 
IN W NAL REINFO 
TO THE DS OF THE REI 
PROVID : 


A 
T 
RE 0 
D S 
T 
B 
B 
C 


MAD 
4amMmMo 


#4 V1 BAR 


—— 
IW 


BARRIER S D TO SUPPORT 
TING POLES. 


YN 


BARRIER S$ D FOR BRIDGE ROA 
LICATIONS. 


ED JOINTS OCATED AT PAVEMENT TRANSVERSE 
TS. 


Sicetecds cee eee 
ee ae nenyeD perenne a 

Sebecdzoucsececs 
ee eee 


D SHALL BE USE LY AT LOCATIONS SHOWN ON 


INFORCING BARS WITH AN EPOXY ANCHOR SYSTEM MAY 
BSTITUTED FOR SMOOTH 1” DIAMETER ROUND STEEL 
ELS 


1” DIA. ROUND STEEL 

DOWELS 12” LONG 
SPACING (TYP) PAVEMENT AT 24” CENTERS 

SEE SECTION A-A 


ONCRETE TRAFFIC BARRIER DELINEATION DETAILS SEE 
LAN 903.03. 


MISSOURI HIGHWAYS AND TRANSPORTATION 

DOT COMMISSION 

105 WEST CAPITOL 

SECTION A-A JEFFERSON CITY, MO 65102 

ELEVATION 1-888-ASK-MODOT (1-888-275-6636) 


REINFORCING DETAILS EMS, 


TRAVIS D. 
KOESTNER 
NUMBER 
PE-30042 


PERMANENT CONCRETE 
TRAFFIC BARRIER 
HONK NS TYPE D 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


\ 
“AWS 
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DEL INEATOR 
#5-R1 BAR TYPE D TRAFFIC END HOOK DIMENSIONS 
eS ca) BARRIER 


3” JOINT 

FILLER (MIN. ) 

AND SEALER PAVEMENT REINF. BAR 
a (SEE TABLE A) 


CLEARANCE 


#5-R2 BAR 
@12" CTs. 


90° HOOKS 


POI GREE KE) 

QASNE 

STANDARD : f { DETAILING DIMENSION 
8-#4 BARS @ 17” 


Ay “y Ay “, Ay Ny Ay “y Ay 


PAVEMENT 
THICKNESS xk 


4d OR 25” MIN. 


180° HOOKS 


ALL STANDARD HOOKS AND BENDS OTHER THAN 
180° TO BE BENT WITH THE SAME PROCEDURE 
AS FOR 90° STANDARD HOOKS. 


TABLE A 
TRANSVERSE PAVEMENT ; 
REINFORCEMENT OTES: 


PAVEMENT BAR SIZE D SHALL BE USED ONLY AT LOCATIONS 
THICKNESS & ON PLANS. 

2EK 

8 


ONCRETE TRAFFIC BARRIER DELINEATION DETAILS SEE 
LAN 903.03. 


EINFORCEMENT SHALL BE GRADE 60 EPOXY COATED. 


NO DIRECT PAYMENT WILL BE MADE FOR REINFORCING STEEL. 


TYPE D TRAFFIC MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 14” 


#5-R1 BAR 
BARRIER UNLESS OTHERWISE SHOWN. 


@ 12" CTS. 


* TILT TRANSVERSE PAV T REINFORCEMENT 
HOOKS FROM VERTICAL A MENT TO MAINTAIN 


r+—— #5-R BAR 13” MINIMUM CLEARANCE. 


26K SEE ROADWAY PAVEME DESIGN. 
—#5-R2 BAR 
@12” cTSs. 


eK R1_ AND R2 MAY BE REPLACED WITH ALTERNATE (3'-3") 
R1 AND R2 OR RS ONLY FOR USE WITH OPTIONAL STIRRUP. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


I— #5-OPTIONAL STIRRUP . PAVEMENT REINE. BAR 
(R3 &R4) @ 12” CTS. <7 (SEE TABLE A) 


—-R BAR 


CLEARANCE 


3- 


SUE cea : am ee ae 2G cae ee “ak Qi, 
: : ‘ os ca pain . wre, OF Mise, 
(SLOPE VARIES) y SW 
2'7/ TRAVIS D. 
KOESTNER 
NUMBER 
PE-30042 


oon 


os, 


Ny 


wT 
\V 


AAW 


PERMANENT CONCRETE 
TRAFFIC BARRIER 


na TYPE D ATOP MSE WALL 
ALTERNATE PART SECTION THROUGH Ege EAR. ac bea 


ELECTRONICALLY, 


BARRIER WITH OPTIONAL STIRRUP TYPE D TRAFFIC BARRIER — MOMENT SLABXK SHEET NO. 
DATE EFFECTIVE: 10/01/2020 617.10M 8 OF 11 


DATE PREPARED: 7/21/2020 


\WHLL Ty, 


43 
4, 
neh 


NY) 
Za 


\\ 
\V 
~~ 


8-#4 BARS @ 17" 


7 


PAVEMENT 
THICKNESS 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


WALL FACE 


Sede ASS4s'ssks Se 


pa es 


1” DIA. ROUND STEEL 
DOWELS (SEE SHEET 4) #5 H1 BARS 
PLAN VIEW 


LIMITS OF #4 -— V1 SPACED AS SHOWN BELOW 
AT TERMINAL ENDS OF BARRIER ONLY 


12" 12” 24” 2 SPACES 


V1 BAR (#4) 


NOTES: 


SHOULDER E INF ORCEME LL BE GRADE 60 EPOXY COATED. 
TYPE D TYPICAL SECTION Ene ou E HEM Re 2 LES SEE 


RCING STEEL SHALL BE 14”, 


2s Shee ese Se SSeS 
ey ay eee Pinar Se REE 
Se eee eee 
wate See De Se ec 
-------4---------- 

ee nea ne ren, 


ONTRACTOR AND OVED BY 
RE THE LONGIT 
OSITIONED + 4 AS 
ORY. 


TSS SSR RSS SS 


===7 


TQ SLIP-FORM E 
TIONAL REINFO ENT MAY 
DS OF THE REI RCING 


SPACING (TYP) 
SEE SECTION A- 


a4ammo 


ELEVATION 
REINFORCING DETAILS 


D TO SUPPORT HWAY 


f] 
1 
HW 


BARRIER S D FOR BRIDGE DWAY 
CATIONS. 


D JOINTS SHALL PACED AT 15’'-O0”. SEE STANDARD 
S FOR SAWED JOI ETAIL 


1" JOINT FILLER 1” JOINT FILLER = BARRIER SHALL BE USED ONLY AT LOCATIONS SHOWN 
AND SEALER AND SEALER S. 


#4 V4 FORCING BARS WITH AN EPOXY ANCHOR SYSTEM MAY 


STITUTED FOR SMOOTH 1” DIAMETER ROUND STEEL 


wy. 
~ 


SS 


CRETE TRAFFIC BARRIER DELINEATION DETAILS SEE 
LAN 903.03. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
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TRAVIS D. 
KOESTNER 
NUMBER 


PERMANENT CONCRETE 
PE-0002 TRAFFIC BARRIER 


SHOULDER 4 S 
IN at DIA. ROUND STEEL N TYPE D BESIDE MSE WALL 


DOWEL S 1 Z i [is ONG THIS SHEET HAS BEEN 
AT 24” CENTERS Se NERLECTRONICALLY. 


SECTION B-B Ree aa 
SECT I ON A-A ae SRERARED! rr 61 { * 1 OM i) OF 1 1 


SSSSSSSSSSS ST BSSSSSSSSSSS STS SS SSS SSS SSS SSS SSS SSS SS SS SSS SSS SSS SSS SSS 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


GUTTER FACE 


#8 RESIN ANCHOR V4 
SYSTEM (TYP. ) 


BARS 
(TYP. ) 


BAR 
PLAN VIEW 


NOTE: GUTTER NOT SHOWN FOR CLARITY. 


GENERAL NOTES: 


LIMITS OF #4—-V1 SPA. AS SHOWN BELOW #4-V1 SPA, @ 24" 


@ TERMINAL ENDS OF BARRIER ONLY 
12" 12" ag 12" 12" 42" SPA. 


A ANGLE OF I 
ATE 


CONCRETE SHALL BE CLASS B f’c = 4,000 PSI. 


@ 24” ALL REINFORCEMENT SHALL BE GRADE 60 EPOXY COATED. 


TERNAL FRICTION, ¢f 2 30° FOR BACKFILL 


EARANCE TO REINFORCING STEEL SHALL BE 
1/ LESS OTHERWISE SHOWN. 


INIMUM 
BAR. 


OF 24 TIMES THE 


HE CONTRACTOR AND APPROVED 
E LL ASSURE THE LONGITUDINAL 
TEE POSITIONED +4172 INCH 
E L SATISFACTORY. 


SSS e tops e Sak 
ee ee 
Hee sl Ssepedesecep 


l 
t 
' 
t 
i 
l 
i 
¢ 
t 
t 
i 
t 
t 
l 
t 


ee Ee Ask il oh kee ale ab a he pe ae 


i 
t 
t 
l 
i 
t 
l 
at 
t 
t 
l 
i 
t 
t 
t 
l 
l 
t 
t 
fl 
t 
l 
l 


Sacer Soe bee ee es 


pirat es tee Ny ats est tee ees at tee 


TRACTO E OPTION TO SLIP-FORM THE BARRIER. 
ONAL REINFORCEMENT MAY BE TIED TO 


OF THE REINFORCING CAGE TO PROVIDE 


3"@ WEEPHOLE 
(TYP. ) 


BARS 


| 
SPACING 
> . ' 
(TYP. ) G 


RRIER S 
POLES. 


OT BE USED TO SUPPORT HIGHWAY 


OT BE USED FOR BRIDGE ROADWAY 


poe Ne NO LIVE LOAD WITHIN 6’-0" a 
SYSTEM (TYP. ) 
ELEVATION Seite 


REINFORCING DETAILS PLANS 


Tide KOK t 
DETAIL 


BE SPACED AT 
SAWED JOINT 


EE MISSO 


3:1 (HV) (MAX. ) 
DELINEATOR 


RRIER FIED RETAI 
L BE ONLY AT LOCATIONS SHOWN 


G WALL WITH NONMOM 
ON PLAN 


ETE 
903. 


BARRIER EATION DETAILS SE 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


#5-H1 BAR 


#5-H1 BAR #4-V1 BAR 


#4—-V1 BAR 


#5-H1 BAR 


PCCP SHOULDER 


ABT. 8'-0” SPA. 
(SLOPE WEEPHOLE 4” 
PER FOOT TO DRAIN. ) — 


PART SECTION OF 
#4—-V1 BAR 


SECTION A-A 


(FOR SLOPING AND NONSLOPING BACKSLOPE ) 


5 CUBIC FEET OF POROUS 
BACKF ILL SHALL BE PLACED 
AT WEEPHOLES. POROUS 
BACKF ILL SHALL BE IN 
ACCORDANCE WITH SEC 206. 


78 RESIN ANCHOR 
SYSTEM @ 24" 


CTS. 


(%) EMBED ANCHOR 45” INTO PCCP SHOULDER. 


CHOR EM SHALL 


RRIER 
R LIVE LOAD IS 


HEIGHT EXCEEDS 4 
WITHI ", 
DIVISION FOR SPECIAL D . 


B LED 


IN TH 


CONTAC 


E PAVEME 


R SLOPE EXCEEDS 3:1 


+ 


MISSOURI HIGHWAYS AND TRANSPORTATION 


DOT 


JEFFERSON CITY, 


COMMISSION 


105 WEST CAPITOL 
MO 65102 


1-888-ASK-MODOT (1-888-275-6636 ) 


s wll Way, 
Se EMSs, 
ees os) 

TRAVIS D. \~ 
KOESTNER 
NUMBER 
PE-30042 


€&p 
V7 \\v 
THT 


V) i 


So 
Sonar © 
HAW 
THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


PERMANENT CONCRETE 


TRAFFIC BARRIER 


Aes TYPE D AS RETAINING WALL 


DATE EFFECTIVE: 
DATE PREPARED: 


10/01/2020 
7/21/2020 


617. 


10M 


SHEET NO. 


10 OF 11 


8 — #5 BARS 


Hpetese 


q---- 


SECTION 


CONCRETE BARRIER END ANCHORAGE ON GRADE 


Li 
> 


2 


CONCRETE 
BARRIER 


THROUGH BARRIER 


SPACED AT 9 
CONTINUOUS 


3” JOINT a eee 
FILLER (MIN. ) aa on PAVEMENT 
AND SEALER RE las ete 


TRAFFIC BARRIER ON TOP OF MSE WALL 


GENERAL NOTES: 
ALL REINFORCEMENT SHALL BE GRADE 60 EPOXY COATED. 


MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 

14”, UNLESS OTHERWISE SHOWN. 

A 12" BUFFER REQUIRED WITHIN THE LIMITS OF THE 
TRAFFIC BARRIER EXCLUDING THE END ANCHORAGE SECTIONS. 


FOR CONCRETE TRAFFIC RRIER DELINEATION DETAILS SEE 
STD PLAN 903.03. 


PAVEMENT SURFACE DIFFERENTIAL SHALL NOT EXCEED 
1 ae 


BAR SPLICES SHALL BE A MINIMUM OF 24 TIMES THE 
NOMINAL DIAMETER OF THE BAR. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


i PERMANENT CONCRETE 


KOESTNER 
NUMBER 
PE-30042 


TRAFFIC BARRIER 
TYPE E ATOP MSE WALL 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY, 


SHEET NO. 
DATE EFFECTIVE: 10/01/2020 


DATE PREPARED: 7/21/2020 61 7 ° 1 OM 1 1 OF 1 1 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


" 2" #4 A BARS 


a 


3 ~ tb VOID AREA 
a aa ~ FOR LIFTING 


4 
CHAMFER 


PART SECTION C-C 


LIFTING SLOT DETAIL 
% RADIUS EDGER TO PREVENT SPALLING 


2-#5 C BARB, !! 


ae 
3gv ay" Ty 
MEASURED FROM | 3341" 

FACE OF BARRIER A DIA. HOLE MEASURED FROM 


TO OUTSIDE EDGE | 1 = = Zz FACE OF BARRIER 


SECTION B-B OF LOOP BAR rd 2 Fa DIA. HOLE TO OUTSIDE EDGE 


* V-NOTCH OPTIONA - S& OF LOOP BAR 


4 INCH DIAMETER — 11 GAUGE STEEL 
ROUND MECHANICAL TUBING SLEEVE. 
ELEVATION VIEW THESE HOLES ARE OPTIONAL. 


~ CLEARANCE 


ea ALTERNATING END VIEWS FOR 
BARRIER LOOP CONNECTION 


@ 2” DIA. 7 = 
HOLE FOR GENE OTES: 
ANCHOR BOLT Liles 
DETAIL C i PLAN VIEW note : ALL ORCING SHALL MEET REQUIREMENTS OF CRSI 

EXCE ERE SHOWN ON PLANS. 


REIN NG STEEL CLEARANCE TO EDGE OF CONCRETE SHALL 
EpcER SECTION A-A BE 13 LESS OTHERWISE SHOWN. 
STIRRUP PLACEMENT 

WITH BAR REINFORCEMENT AT NO TIME SHALL THE BARRIERS BE LIFTED OR MOVED BY 

USE OF THE LOOP BARS. 


THE SECTION FURNISHED SHALL COMPLY WITH DIMENSIONS 
SHOWN, AS APPROVED BY THE ENGINEER. 


SEE SHEET 3 FOR DELINEATOR DETAILS. 
OPTIONAL 


¢ 8” DIA BOTTOM MISSOURI HIGHWAYS AND TRANSPORTATION 
5 
HOLE FOR WASHER D COMMISSION 


RETAINER 105 WEST CAPITOL 
BOLT : JEFFERSON CITY. MO 65102 


1-888-ASK-MODOT (1-888-275-6636 ) 
Law | 
mole. F My 
< 0 SO.” 
& 


SY DIA. s 
3" 2 AY oon 
bp 1d” DIA. 1g DIA. HOLE 


4 
CENTERED ON PLATE ce eee ase ~ ae TEMPORARY CONCRETE 
CONNECTION RETAINER 3 ase 
ROD TOP PLATE & BOTTOM poz ann nuT | & BM € TRAFFIC BARRIER 


ow 


(A36) WASHER (A36) (SAE GRADE 8) Saxo yy OS TYPE: ie 


NOTE: RETAINER BOLT AND BOTTOM WASHER AT CONTRACTOR'S OPTION. THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 


SEE DETAIL A i" RADIUS EDGER (TYP. ) Pelee a TET 


DETAILS OF BARRIER CONNECTION CONNECTION ROD ASSEMBLY ee Voeae poet Il OA T@2OF | 4oF 26 


GoOpPS=SSSt 


= 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ELEVATION 


#4 A BARS 


REINFORCING BARS 
2'- 6" BARRIER SECTION 


LENGTH 
cACH WE LIGHT DIMENSIONS ARE OUT TO OUT OF BARS UNLESS OTHERWISE 
(NOM. ) NOTED. 


a) 6'-5" |60.8 Ibs 


GENERAL NOTE: 


eee oe map MISSOURI HIGHWAYS AND TRANSPORTATION 
: DOT COMMISSION 


"A9") 16. Ibs 
aes 105 WEST CAPITOL 
C_ 2'-11"| 26.3 Ibs JEFFERSON CITY, MO 65102 
© ASSEMBLY 1-888-ASK-MODOT (1-888-275-6636) 


C_| 7’-10"]70.5 Ibs OF May, 


<\ 
\9 o-oa. 
CONCRETE VOLUME 1.3 CU YDS APPROXIMATE WEIGHT 5601 LBS. eateries 


al ae TEMPORARY CONCRETE 
Beane € TRAFFIC BARRIER 
oy, TYPE F 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 01/01/2021 617 20F SHEET NO. 
DATE PREPARED: 10/14/2020 ° 2 OF 8 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


‘ : : : TRAFFIC BARRIER 
=) 2—#5 F BARS DELINEATORS 


Sesssscssese: REFLECTIVE SHEETING APPLIED TO TRAFFIC 
BARRIER DELINEATORS SHALL BE IN ACCORDANCE 


te a2 eT Bi 
tq pty hd BAR #4 05 BAR #a ap gS BAR \ (2-#5 F BARS Nag aro aR #4 11 BAR Ces Tere the 


#4 AQ BAR #5 J BAR 
4 A2 BAR #4 MG BAR 3” X 4” RETRO- 
REFLECTORIZED 
20/-0" DELINEATOR FACE 


0-08" MIN. 
THICKNESS 


a" 


MIN. 


BAR DEL INEATOR 
#5 J BAR 


#4 1 BAR #4 A3 BAR 


#4 A2 BAR 
GENERAL NOTES: 


REINFORCING STEEL CLEARANCE TO EDGE OF CO 


PRECAST BARRIER HEIGHT TRANSITION BE 13” UNLESS OTHERWISE SHOWN. 
CTEMPOR AT: (ANS LAL AT TONS: (ONE HEIGHT TRANSITIONS SHALL NOT BE USED O 


ROUTES OR IN LOCATIONS WHERE THE POSTE 

(1) OPTIONAL 4 INCH DIAMETER, 11 GUAGE STEEL ROUND MECHANICAL 
TUBING SLEEVE FOR LIFT HOLE ALLOWED. THE LOCATION OF THE PRIOR TO CONSTRUCTION IS GREATER THAN 
HOLE MAY VARY TO ACCOMMODATE THE DIFFERING WEIGHT 


AT E SHALL THE BARRIERS BE LIFTE 
DISTRIBUTIONS OF TRANSITION SECTIONS. USE HE LOOP BARS. 


3” X 1-0" SLOTS FOR LIFTING — TWO PER SECTION. 
LOCATION TO BE DETERMINED BY CONTRACTOR. a Berea MES Bete asl 


AT THE OPTI THE CONTRACTOR+s HEIGH 
AY BE MANU RED IN ONE SECTION. T 
RE INF ORCEME ROSS JOINT SHALL BE AP 
THE ENGINEE OR TQ MANUFACTURE. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
#6 B BARS me a 105 WEST CAPITOL 
14” DIA. X 154 JEFFERSON CITY, MO 65102 
(7 DEEP HOLE CAST IN 1-888-ASK-MODOT (1-888-275-6636 ) 
#4 CG BARS 9 EACH TRANSITION 


SECTION < OF Migg 
#6 B BARS cae Uy 
DENNIS W. 


rei TEMPORARY CONCRETE 
4 em & TRAFFIC BARRIER 


ow 


1114" So gy OO TYPE F HEIGHT TRANSITIONS 


SECT I ON B-B SECT I ON C C SIGNED, SEALED AND DATED 
NOTE: SECTIONS TO BE CONNECTED WITH TWO- 1” DIA. BARS 


OR #8 REINFORCING BARS 30” LONG IN 14” DIA. HOLES DATE EFFECTIVE: 01/01/2021 617 20F 
AS SHOWN. DATE PREPARED: 10/14/2020 © 


#5 F BARS 


SECTION A-A 


SHEET NO. 


3b: (OF: 38 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


#4 A1 BAR #4 A4 BAR #4 AS BAR 


#4 A6 BAR #4 AT BAR #4 A8 BAR #4 AQ BAR #4 A10 BAR #4 A11 BAR 


GENERAL NOTES: 


DIMENSIONS ARE OUT TO OUT OF BARS UNLESS OTHERWISE 
NOTED. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


OF Mis 7 
#5 J BAR Sar 


@it "| TEMPORARY CONCRETE 
NOTE: FOR DETAILS OF B BARS, SEE SHEET 2 OF 6. 2. PE-27iAt € TRAFFIC BARRIER 


oon 


Say OO TYPE F HEIGHT TRANSITIONS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 01/01/2021 617 20F SHEET NO. 
DATE PREPARED: 10/14/2020 ° 4 OF 8 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


@ HOLE (TYP. ) 


STRAP ANCHOR SHALL BE 


E FOLLOWING: TRAFFIC 
SIDE 


N ANCHOR WITH A 34" 
PLAN OF TIE-DOWN STRAP SE Seales 


A 


(SEE SHEET 
SYMMETRICAL D DIAMETER TAPCON NO. 8 OF 8) 
ABOUT ¢ LONG WITH A 


au x sith X BE 


Bu " 
A36 STEEL STRAP q DIA. X 5 


BEDMENT. B 
au X 4" irs te a 


(SEE SHEET 
A36 STEEL PLATE NO. 8 OF 8) 


1” RADIUS 
TO INSIDE 


{ag 


*” RADIUS 
TO INSIDE Rhee a ame Ge a 
A36 STEEL PLATE 


~ 


(1) 


RIGID PAVEMENT ONLY 


20" ; SIDE VIEW (SEE GENERAL NOTES) 


SECTION NEAR 
TIE-DOWN STRAP ASSEMBLY 


EMBEDMENT 


DETAILS OF TYPE F TEMPORARY BARRIER TIE-DOWN STRAP 


TYPE F BARRIER (TYP. ) ee CONNECTION ROD ASSEMBLY 


@ 3” DIA. ANCHOR. 
FILL WITH EPOXY 
MORTAR AFTER REMOVAL. 


TOP OF 
PAVEMENT 
SURF ACE RAL NOTES: 


REMOVE COMPLETELY 
OR RECESS ANCHOR 1” 


FOR SEALING 


DOWN STRAP SYSTEMS ARE ONLY APPLICABLE ON 
D PAVEMENTS. 

TA. ROD (A36) 
LONG 


RACTOR SHALL VERIFY ALL DIMENSIONS IN FIELD 
RE ORDERING NEW MATERIAL. 


OTHER SHEETS FOR DETAILS NOT SHOWN. 


” EMBEDMENT | 


MISSOURI HIGHWAYS AND TRANSPORTATION 
pobtp rape a rere an DOT COMMISSION 
TIE-DOWN STRAP RE On ch Rea uate! dee 105 WEST CAPITOL 

tee ae ae JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


DETAIL SHOWING SEALING OF HOLES ee Mien, 


o-oo 


AFTER REMOVAL OF TIE-DOWN BOLTS DEANS oo TEMPORARY CONCRETE 


2 em TRAFFIC BARRIER 


PART ELEVATION OF BARRIER Ssyouy OS ANCHORED 
peas (TIE-DOWN STRAP SYSTEM) 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 01/01/2021 617 20F SHEET NO. 
DATE PREPARED: 10/14/2020 ° 5 OF 8 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ADJACENT TYPE F BARRIER SHALL BE 


@ CONNECTION ROD 
2 ASSEMBLEY (TYP. ) 


INSTALLED WITH THREE ANCHOR BOLTS. 


- 


TYPE F BARRIER (TYP. ) 


i 


OMIT THIS ANCHOR BOLT ADJACENT TO EXPANSION JOINT 


Hl 
ee 
J] 


S, ©) S, © 
eee eer | ere eer Se 


fa 
Ca | a Co (oe em ee Re Ba, ie bs Bats Bo, Bot Bat a Bale au! 
Tein ech aes Pr B eee Bed ie : eyo LC ae oe Bt oy eli ont aby ae : : aan eae ili 
ae Siltis arta ata oa ao tas t sia Care omer cere Pan east Nar Seal rare are Rate, ato Bee Eee oe Bia! EB me ae 


a ee 
ae ae 


CONCRETE BRIDGE DECK 
BRIDGE DECK EXPANSION JOINT 


BOLT THROUGH DECK AT THERMAL EXPANSION JOINTS 


(SEE SHEET 
NO. 8 OF 8) 


TRAFFIC 
SIDE 


B 


(SEE SHEET 
NO. 8 OF 8) 


CONCRETE BRIDGE DECK @ ANCHOR BOLT 


SECTION 


8 uW x 8 “we x 3" 
A36 BEARING 
PLATE 


12” DIA. 
HOLE CENTERED 
ON PLATE 


cc 


Bo By By By eeb k oe Boe eB, Le Be 
Fal eer ey ae 4 a ta 


HEE -—- 


bli. 


ANCHOR BOLTS 


3% 3% +" 
SQUARE WASHER 


15” DIA. AST 
A307 ANCHOR 
WITH HEX NUT 


2” DIA. 
— HOLE 


— CONCRETE 
BRIDGE 
DECK 


BOLT THROUGH DECK DETAIL 


lars 


a 
Ca 


as 


gs 


are 


as? 


(TYP. ) 


ble 


rN 


a, 


GENE QVES:: 


ANCH PPLICABLE ON BRIDGE 


DECK 


LT SYSTEMS ARE ONL 
RIGID PAVEMENTS. 


CONTRACT 
BEFORE O 


R SHALL VERIFY ALL 
DERING NEW MATERI 


ENSIONS IN FIELD 


SEE OTHER SHEETS FOR DETAIL OT SHOWN. 


HOLES SHALL BE FILLED 
IN ACCORDANCE WITH 
IN ACCORDANCE WITH 


AFTER REMOVAL OF ANCHOR BOLTS 
WITH QUALIFIED SPECIAL MORTAR 
SEC 704 OR AN EPOXY BONDING AGENT 
SEC 1039. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


DOT 


| 
<& OF Miss, y 
ENS St % 
DENS W. 
HECKMAN 


: TEMPORARY CONCRETE 
TRAFFIC BARRIER 


ANCHORED 
(BOLT SYSTEM) 


NUMBER 
DB PRI 
AS ow LY 
<p, we 
Soyay © 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


o- UF-.8 


DATE EFFECTIVE: 
DATE PREPARED: 


01/01/2021 
10/14/2020 


617.20F 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


TYPE F BARRIER SHALL BE INSTALLED 
WITH THREE DRIVEN ANCHOR PINS (TYP. )> 
EXCEPT IN STIFFNESS TRANSITION AREA. 


Pau CONNECTION ROD ASSEMBLEY (TYP. ) 


SBBOOS 


LNIDSENINSE INS 


FLEXIBLE, RIGID, OR 
COMPOSITE PAVEMENTS 


V V V ANCHOR PIN (TYP. ) 


A 
ELEVATION OF BARRIER WITH ANCHOR PINS 


A36 PLATE 


ace ae A36 PLATE 


a ae ee 
3X 3X 3 TRAFFIC fy 4 FERAL NOTES: 
SIDE ee ie A 
Pea ee (SEE SHEET CONTRACTOR SHALL VERIFY ALL DIMENSIONS IN FIEL 
NO. 8 OF 8) FORE ORDERING NEW MATERIAL. 


FLEXIBLE. R ae WHERE EXISTING FLEXIBLE PAVEMENT OR RIGID PAVEMENT 

COMPOSITE P Sere NOT PRESENT A 2” THICK X 30” WIDE MINIMUM ASPHALT 
ce Nan ae (SEF SHEET D SHALL BE CONSTRUCTED. 

NO. 8 OF 8) 


OST OF FURNISHING AND INSTALLING THE ASPHALT PAD 
OMPLETE-IN-PLACE WILL BE CONSIDERED INCIDENTAL TO 
THER PAY ITEMS. 


SEE OTHER SHEETS FOR DETAILS NOT SHOWN. 


a Ty waa = 
a SS 
— a DROP OFF AFTER REMOVAL OF ANCHOR PINS HOLES SHALL BE FILLED 
oe WITH QUALIFIED SPECIAL MORTAR IN ACCORDANCE WITH 
RRX SEC 704. 


es BOGROAG 


7 
RA IS i ae MISSOURI HIGHWAYS AND TRANSPORTATION 
CARO IOC ORR OT COMMISSION 
RN, RX ARRR? 105 WEST CAPITOL 


. ~ 
\/ hoe JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


SECTION A-A 
ian HECK TEMPORARY CONCRETE 
re TRAFFIC BARRIER 
DRIVEN ANCHOR PIN (A36) ANCHORED 
Fria rina ee (PIN SYSTEM) 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 01/01/2021 617 20F SHEET NO. 
DATE PREPARED: 10/14/2020. ° 7 OF 8 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


30 TAPER 5:1 FOR PERMANENT CONCRETE TRAFFIC TOP OF PERMANENT CONCRETE 
4 


DIA. X 6 LONG WEDGE BARRIERS GREATER THAN 228” TALL 
BOLT ANCHORS (TYP. ) TRAFFIC BARRIER 


(ULT. TENSION 17,900 LBS) We 
(ULT. SHEAR 21,960 LBS) 6-3 CONNECTION ROD 
BLY (TYP. ) 


THRIE BEAM PIECE ON NON IMPACT SIDE IS OFFSET 
1 FOOT DOWNSTREAM TO PREVENT INTERFERENCE FROM 
THE ANCHORS ON OPPOSING SIDE 


a a Ss 
Rats nanatal tates estate tavatatetenatatee i NattetanatNeeteNe NG te ee ee oaaees 
RIGID PAVEMENT = 


ANCHOR BOLT Sane AN MAC Seen een ine PER EEE FULLY ANCHORED BARRIERS PERMANENT CONCRETE TRAFFIC BARRIER 


GR PIN (TYP. ) OF EITHER NESTED 12 GAGE THRIE BEAM 
OR 10 GAGE THRIE BEAM WITH END SHOES 


THRIE BEAM TRAFFIC SIDE 


FLEXIBLE. RIGID, OR PART ELEVATION OF BARRIER PART PLAN OF BARRIER 


COMPOSITE PAVEMENTS 
STIFFNESS TRANSITION FROM FULLY ANCHORED BARRIER WITH BOLTS OR PINS 
TO PERMANENT CONCRETE TRAFFIC BARRIER ER OR BRE ee 
LIMITS OF UNPROTECTED 
AND UNSHIELDED AREA 


LIMITS OF UNPROTECTED 
AND UNSHIELDED AREA 


Le” 


/ 


CONNECTION ROD TYPE F BARRIER (TYP. ) 
ASSEMBLY (TYP. ) 


DROP OFF 
<2 


FREE-STANDING, | 1 ANCHOR 2 ANCHORS 3 ANCHORS 3 ANCHORS 


TYPE F BARRIER (TYP. ) 
MINIMUM 13 FREE-STANDING BARRIERS AND 4 ANCHORED BARRIERS IN TRANSITION AREA LLY ANCHORED BARRIERS 
ERAL_ NO 


TRACTO ALL VERIFY ALL DIMENSIONS IN FIELD 
WES FORE OR G NEW MATE li 


PLAN OF STIFFNESS TRANSITION FROM FREE-STANDING BARRIERS ech is 2 aaah 
TO FULLY ANCHORED BARRIER WITH BOLTS OR PINS a ee Se eee 


D THRIE BEAM COMPLETE- WILL BE CONSIDERED 
LIMITS OF UNPROTECTED CIDENTAL TO OTHER PAY . 


AND UNSHIELDED AREA 


LIMITS OF LIMITS OF UNPROTECTED ALL_TYPE F BARRIERS S$ ECTED TO ADJACENT 

DROP OFE AND UNSHIELDED AREA TYPE_F BARRIERS WITH ROD ASSEMBLY. AND 
PULLED TIGHT DURING I TO REMOVE SLACK TO 
PROVIDE LONGITUDINAL ING IMPACT. 


AFTER REMOVAL OF ANCH HALL BE FILLED 
LIMITS OF UNPROTECTED WITH QUALIFIED SPECIA ACCORDANCE WITH 


AND UNSHIELDED AREA pete AEs 
SEE OTHER SHEETS FOR DETAILS NOT SHOW 
MISSOURI HIGHWAYS AND TRANSPORTATION 


ANCHOR WITH BOLTS; PINS, OR TIE-DOWN STRAPS OT COMMISSION 


105 WEST CAPITOL 


NO ANCHORAGE REQUIRED UNLESS SHOWN ON PLANS JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


Q” 
QO” 


1 
1 


<2 


DROP. OFF 
> 2 
DROP OFF 


ANCHOR EACH BARRIER WITH 3 ANCHOR BOLTS OR PINS 


TIE-DOWN AND oF Mion, 
TYPE F BARRIER (TYP.) CONNECTION EDGE OF DROP OFF Bae 


TRAFFIC x DENNIS W. 
gg aes a ANCHOR EACH BARRIER WITH 3 ANCHOR BOLTS OR PINS ape TEMPORARY CONCRETE 


(TYP. } 3, Brn TRAFFIC BARRIER 


oon 


MINIMUM OF 4 TIE-DOWN STRAP ANCHORED TIE-DOWN STRAP ANCHORED BARRIERS ANCHOR WITH BOLTS; PINS, QR TIE-DOWN STRAPS Soyy STIFFNESS TRANSITION 


BARRIERS IN TRANSITION AREA 
NO ANCHORAGE REQUIRED UNLESS SHOWN ON PLANS Bre cel ead 
STIFFNESS TRANSITION FOR BARRIER ANCHORED SIGNED, SEALED AND CATED 
WITH TIE-DOWN STRAPS NOTE: TEMPORARY CONCRETE TRAFFIC BARRIER MUST MEET 
(13 FREE-STANDING BARRIERS NOT REQUIRED) BOTH A AND B DIMENSIONS, UNLESS OTHERWISE SHOWN ON DATE EFFECTIVE: 01/01/2021 617 20F 
PLANS. DATE PREPARED: 10/14/2020 


SHEET NO. 


8) OF -°8 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


CROSS SECTION 


1V:1H SLOPE OR FLATTER 


PAVEMENT EDGE 
DIFFERENTIAL 
> 2 (Os 3% 


CONDITION 
DIFFERENTIAL TIME 


NON-WORK ING HOURS 


TREATMENT 


WEDGE SLOPE TO 
1V:1H OR FLATTER 


SIGN 
MAINLINE (1) |SIDE ROAD (2) 


D AT APPROXIMATELY 
D WITHI F 
SIGN PL 
WITHIN 

RSECTIO 
RVAL MA 


ONE MILE 
OND ANY 
ON 


NQ SIGNS 
REQUIRED 


rPYANErVIENAY 


Or URORORCRORORERC 
WO OR 
ORR RIC 


EDGE DROP-OFF 


LANE DIFFERENTIAL 


1V:1H SLOPE OR FLATTER 


1V:3H SLOPE OR FLATTER 


Z 
SSISISSA 


HEIGHTS 


* FOR DISTANCES LESS THAN 2', 
SEE STANDARD PLAN 617.20. 


eee Oe 


*k FOR DISTANCES LESS THAN 3%, 
SEE STANDARD PLAN 617.20. 


LANE LINE 


Dash 
LR ER EERE EERE ES. 


PAVEMENT EDGE 
DIFFERENTIAL 
> 2” TO < 


PAVEMENT EDGE 
DIFFERENTIAL 
5 3" 


ANY PAVEMENT EDGE 
OR LANE LINE 
DIFFERENTIAL 


LANE LINE 
DIFFERENTIAL 


LANE LINE 
DIFFERENTIAL > 2” 


WORKING HOURS 


NON-WORK ING HOURS 


WORKING HOURS 


NON-WORK ING HOURS 


WORKING HOURS 


NON-WORK ING AND 
WORKING HOURS 
WHERE PLANS REQUIRE 
ADJACENT LANE CLOSURE 
WITH CHANNEL IZATION 
OR PARTIAL LANE 
CLOSURE WITH BARRIER. 


NON-WORK ING AND 
WORKING HOURS 


N-WORK ING AND 
WORKING HOURS 
WHERE LANES 

OPEN TO TRAFFIC 


ON-WORK ING AND 
WORKING HOURS 
WHERE LANE 
CLOSED TO TRAFFIC 


NO EDGE TREATMENT 
REQUIRED 


WEDGE SLOPE TO 
1V:1H OR FLATTER 


NO EDGE TREATMENT 
REQUIRED 


WEDGE SLOPE TO 
1V:3H QR FLATTER 


DELINEATE 
DIFFERENTIAL 
WITH CHANNEL IZERS 


NO EDGE TREATMENT 
REQUIRED 


NO EDGE TREATMENT 
REQUIRED 


WEDGE SLOPE TO 
1V:3H OR FLATTER 


DELINEATE 
DIFFERENTIAL 
WITH CHANNEL IZERS 


NO SIGNS 
REQUIRED 


WO8-17 
WO8-1 7p 


DROP-OFF 
WO8-17_ (3) 


(4) 
WO8-17p (6) 


NO SIGNS 
REQUIRED 


NO SIGNS 
REQUIRED 


NO SIGNS 
REQUIRED 


BE LOCAT 
HWAYS AND 
ERE A LANE 


OULDER DROP-O 
THAN THREE D 
AQUE SHOULD B 
R DROP-OFF SI 


D 


=] — RIGID PAVEMENT 


— FLEXIBLE PAVEMENT 


- ALL PAVEMENT TYPES 


GENERAL NOTES: 


ROADWAY 
Ss 


PING 


RIGHT SI 7 
BOTH SIDES VIDED 
E DIFFERE EXISTS. 


FF SIGNS AR PLACE 
H R 
ADDITION WITH 


N. 


SIGNS SHALL BE VISIBLE TO TRAFFIC ONLY WHEN AND 


WHERE CONDITIONS EXIST. 


FOR ADDITIONAL SIGN SPACING AND DETAILS SEE 


STANDARD PLAN 620.10. 


MISSOURI HIGHWAYS AND TRANSPORTATION 


DOT 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


i} 
OF Mig 
‘a 1S) 
~S eon &, 

ERIC E, 


ue PAVEMENT EDGE 
ot TREATMENT 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


DATE EFFECTIVE: 
DATE PREPARED: 


10/01/2017 
8/8/2017 


619.10d 1 OF 1 


THEORETICAL 


a zs 


ens ee 


L 


THEORETICAL 172 MILE (MIN. ) 


- 


ea 
5 | 


FIRST ARROW 25’ FROM CROSSROAD OR STOP LINE. 


MAXIMUM 3 ARROWS AT 100’ INTERVALS. 


INTERMITTENT 
LANE LINE 


YELLOW 
EDGE LINE 


AUXILIARY LANE MARKING 


GORE LINE 


GORE LIne— INTERMITTENT 
LANE LINE 


DOTTED 


E ON MULTI-LANE RAMP USE ARROW 
TE LINE 


IN EACH LANE. 


WIDE DOTTED 
WHITE LINE 


DOTTED WHITE 


WHITE EDGE é SOOO _GORE LINE 
LINE WHITE EDGE i cece 
, Loh 
OOK x Sar = 
= O 


WID 

WHI 
WRONG WAY ARROWS ARE NOT USED WHEN RAMP HAS 
LANE USE CONTROL ARROWS. 


LINE 


DOTTED WHITE LINE OPTIONAL 


OFF RAMP WRONG WAY ARROW 
WHITE EDGE 
LINE 


ERAL NOTES: 


TTED LINES SHALL BE 3 FEET 
FOOT GAPS. 


IN LENGTH SEPARATED BY 


FER TO THE STANDARD PLAN 626.00 WHE 
VEMENT MARKINGS OVER RUMBLE STRIPS. 


INSTALLING 


DE LINES ARE TWICE THE WIDTH OF NORMAL LINES. 


THEORETICAL GORE — 
INTERMITTENT LANE LINE 


PARALLEL LANE 


YELLOW 
EDGE LINE 


EXIT RAMP MARKING 


YELLOW 
EDGE LINE 


& LINES SHALL BE AN INTERMITTENT OR SOLID WHITE. 


INTERMITTENT LANE LINE 


TAPERED LANE RMITTENT 


RATED BY 


LINES SHALL BE 
30 FOOT GAPS. 


10 FEET IN LENGTH 


LENGTH OF ACCERLERATION LANE PLUS TAPER. 


LINES SHAL CNTINUGUS SOLID W 
DOTTED WHITE LINE OPTIONAL S. RIGHT DGELINES SHALL 

\ AN OR LEF DGELINES O 
HE LEFT S AMPS SHAL 
LINES SHA ONT INUQUS 
R INTERSE S+ 


R YELL 
WHIT 
GHWAY 
LLOW. 
AYS A 


(2) DOTTED WHITE LINE OPTIONAL 


LOCATED WITHIN TAPER AREA. 


THEORETICAL 


WHITE EDGE 


LI OS x : SY PASSING” LINES L BEC D YELL 
cee: 


Lo BE? IN “LINE 
LINES TWO-WAY 
IS PROHI DIRECTION 
CHES APAR RMITTENT 
OMITTED. 


GY LINES 
L”. "NO PASSI 
AY WHEN PASSIN 
BE PLACED 4 | 


RLINE SHALL BE 


PASSI 
J “a 


LINES SHALL BE A SOLID WHITE TRANSV 
S WIDE. LOCATED AT LEAST 4 FEET FRO 
OF THE INTERSECTING ROADWAY. 


E LINE 24 
HE NEAREST 


INTERMITTENT 
LANE LINE 


YELLOW 
EDGE LINE 


YELLOW 
LANE LINE 


GORE LINE — 


DOTTED WHITE 
LINE 


PARALLEL LANE 
IN FEET. 


INTERMITTENT LANE LINE 


WALK LINES SHALL BE SOLID WHITE TRANSVERSE LINES 
HES WIDE AT LEAST 6 FEET APART. CROSSWALK LINES 

TAPERED LANE E INTERSECTION SIDE OF THE CROSSWALK SHALL 

AT THE CURB. 


ENTRANCE RAMP MARKING 
LENGTH OF TAPER 
50’ (TYP.) SPACE BETWEEN BARS. 
OF 3 BARS ARE REQUIRED. IF NECESSARY, 
DISTANCE BETWEEN THE BARS SHALL BE 
DECREASED TO INSTALL 3 BARS. 


(1) A MINIMUM 


THE 


LINES SHALL BE A SOLID WHITE LINE WITH A WIDTH 
DOTTED WHITE LINE OPTIONAL TWICE THAT OF THE EDGEL INE. 
INTERMITTENT 


LANE LINE — a4" 


YELLOW ARROWS AND WORD SYMBOLS SHALL BE SOLID WHITE. 
MISSOURI HIGHWAYS AND TRANSPORTATION 

COMMISSION 

105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


DOUBLE YELLOW 


DOTTED WHITE LINE OPTIONAL 


DOUBLE YELLOW 
WIDE DOTTED 
WHITE LINE 


24” YELLOW 


INTERMITTENT 
LANE LINE 


WIDE SOLID 
WHITE LINE 


| STOP 
LINE 


TRAMS D. 
KOESTNER 
NUMBER 
PE-30042 


on 


PAVEMENT MARKING 


oO a> 
eos key 
ms < 


LID WHITE 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


MEDIAN ISLAND MARKING 


& LINE 


100‘ + 


VARIES 


LANE DROP MARKING 


—SOLID WHITE 
LANE LINE 


ry 
J SONAL we 
f 


THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


10/01/2021 
7/13/2021 


SHEET NO. 


620.00M 1 OF 6 


50’ MIN. 


SHOULDER 


Wits pps Wks 


a oe 
DETAIL B CENTERLINES 


SHOULDER ” YELLOW JME EDGEL INE 24” YELLOW 


(1) 50’ (TYP. ) SPACE BETWEEN BARS.A MINIMUM OF 3 BARS ARE REQUIRED. 
] IF NECESSARY, THE DISTANCE BETWEEN THE BARS SHALL BE DECREASED 
@ 


TO INSTALL 3 BARS. 


*\ SHOULDER \ WHITE EDGELINE 


“ YELLOW 


INTERMITTENT LANE LINE AN 


YELLOW Wa 


24” YELLOW SHOULDER DETAIL B CENTERL INES go EDGEL INE 


S x W WHEN POSTED SPEED 45 MPH OR 
GREATER OR WS* /60 WHEN POSTED 
SPEED IS 40 MPH OR LESS. 

EXTEND DISTANCE (L) AS REQUIRED BY 
SIGHT DISTANCE CONDITIONS. 


QO 
™m 


RAL NOTES: 


EDGE OF 
TRAVELED 


WAY LENGTH OF TAPER IN FEET. 


RMITTENT LINES S$ L Be 10 FEET IN LENGTH 


EDGE OF DETAIL A RATED BY 30 FOOT PS. 


TRAVELED _1 ™ 


WAY T SIDE EDGELINES ALL BE SOLID WHI 
LINES SHALL BE C INUQUS ACROSS DR 


INOR INTERSECT I ROADS. 


TEs. 
POSTED OR 85 PERCENTILE SPEED IN MPH. IVEWAYS 


SHOULDER OFFSET DISTA FEET. ERLINE RUMBLE STRIPS ON PASSING ROADWAYS SHALL 


OW PAVEMENT STRI G THROUGH TRANSITIONS. SEE 
RACT PLANS FOR S PING DETAILS. 


WARNING SIGN G MEASURED FROM 
BEGINNING OF APER TQ WARNING 
SIGN “LANE E RGE RIGHT” 


LE STRIPS SHALL NOT BE PLACED ON BRIDGES. 


poooooo000fo0000yo000} 


may 


Pas Nees 
> > 


RUMBLE STRIPS SHALL BE MILLED. 


TERLINE RUMBLE STRIPS SHALL BE CONTINUOUS THROUGH 
NECTIONS QF SIDEROADS WITH NO LEFT TURN LANES. 


SCONTINUE CENTERLINE RUMBLE STRIPS THROUGH THE 
ITS OF ALL LEFT TURN LANES. INCLUDING ANY LANE 
PER SECTIONS. 


ae CHE? > ee) O1N]Md SMa Ne 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


i} 
& OF Miss, , 
AS ene ZS 
TRAVIS D. a 
KOESTNER 


NUMBER 
DB,  Pe-30042 &: 
“A oe aS 


SECTION A-A ~~ Ben eal Soy, © ALTERNATE PASSING LANE 
DETAIL A CENTERLINES iy Sheer Hie ee 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


LATERAL DEVIATION SHALL NOT DETAIL B SHEET NO. 


EXCEED ONE INCH IN 100 FEET. DATE EFFECTIVE: 10/01/2021 
DATE PREPARED: 7/13/2021 620.00M 2 OF 6 


PAVEMENT MARKING 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ee Soe | EDGEL INE WHITE EDGELINE 


| 


DIRECTION OF BMS DIRECTION OF TRAVEL 
EDGE OF ~ 


TRAVELED > 
WAY 


LANE LINE YELLOW CENTERLINE 


DIRECTION OF TRAVEL DIRECTION OF TRAVEL 
> a al 


i: Cems #4 EDGEL INE WHITE EDGELINE 


DIVIDED PAVEMENT TWO-LANE TWO-WAY 


TYPICAL STRIPING OFFSETS 
WITHOUT RUMBLE STRIPES 


WHITE caida 


LEGEND 
co WHITE LINE 


wes YE | | OW LINE 


eee FFSET FROM EDGE OF TRAVELED 
WAY (TYP) 

FFSET FROM JOINT (TYP. ) 

FFSET FROM CENTERLINE (TYP. ) 


EDGE OF _| 
TRAVELED 


WAY € OR JOINT ma 
DOUBLE LINE TWO-LANE PAVEMENT 


ee LINE DETAIL 


YELLOW CENTERLINE 


DIRECTION OF TRAVEL 
aaa 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


eT JEFFERSON CITY. MO 65102 
WHITE EDGELINE 1-888-ASK-MODOT (1-888-275-6636 ) 


RN oF Miss. 


TWO-LANE TWO-WAY Sr wee 
KOESTNER 


TYPICAL STRIPING OFFSETS NuwBER PAVEMENT MARKING 
FOR RUMBLE STRIPES 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


DATE EFFECTIVE: 10/01/2021 
7/13/2021 620.00M 3 OF 6 


DATE PREPARED: 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


FOR SHOULDERS 


AS SHOWN ON PLANS 


EDGE OF 
TRAVELED WAY 


*” = LATERAL DEVIATION SHALL NOT EXCEED ONE 


INCH 


SSE SE 


2 WAY 2 LANE 


(SEE TYPICAL STRIPING 
FOR RUMBLESTRIPS ) 


IN 100 FEET. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


xe 
& 


| 
OF Mica 
o-oo 5Q wD 
TRAMS D. a 
KOESTNER 
NUMBER 
PE-30042 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


PAVEMENT MARKING 
STRIPING THROUGH 
RUMBLE STRIPS 


DATE 
DATE 


EFFECTIVE: 
PREPARED: 


10/01/2021 SHEET NO. 


7/13/2021 620.00M 4 OF 6 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


“G31VG ONV_ d3qVaS ATIVOINOYLIS73 N558 SVH LT LS5HS STHL NO INSSSYd STAWAS V4 


MO 65102 


COMMISSION 
SHEET NO. 


105 WEST CAPITOL 


JEFFERSON CITY, 
ASK-MODOT (1-888-275-6636) 


620.00M 


1-888 


PAVEMENT MARKING 


MARK INGS 


MISSOURI HIGHWAYS AND TRANSPORTATION 


FISH-HOOK ARROW 
ROUNDABOUT APPROACH 


10/01/2021 
7/13/2021 


aS 


DOT 
g 


PREPARED 


NUMBER 
PE-30042 
on 

SIONAL 
i} 
THIS SHEET HAS BEEN 
ELECTRONICALLY. 


LEFT LANE AND 
SIGNED, SEALED AND DATED 


ONLY USE 
SINGLE LANE 
APPLICATIONS 


SS 


DATE EFFECTIVE 


DATE 


2 
OQ, 


KXAReI VPA OUCH PAIN GS: 
XY POOP OOD 


waa “1 A Awana 
ons! b acie i606! 


Dx Koeh 
RHR KEY 


fi 
See estes ate ateatousne enicnireautesteeacatecieeaennn 
KOE RMR KKH I KHIR ILIKE OK 


aa 


RXXXX 


FIRST ARROW 75 FEET 


WORD MARKING 
ELONGATED WORD & SYMBOL 


ARROW MARKINGS 
TWO LANE USE CONTROL ARROWS FOR FIRST 200 FE 
WITH ONE ADDITIONAL ARROW EVERY 400 FEET OF 


MANDATORY MOVEMENT LANE. 


FROM STOP LINE. 


SOS NACA OCe OO OLGA OAC ACOA 
SOROS 


SSK : , oR 
a 


x 


gee 


| 


ce 


S 


< 
REKPXMR KK 


<KX 


S 
iy 


XK 


eee 


BICYCLE SYMBOL 


STOP LINE 


INTERMITTENT 


[7 LANE LINE 


BEGIN LINES 
LANE WIDTH 


AT FULL 
OPTIONAL 


INTERMITTENT 


LANE LINE 


RXKSY 
Fosedoeed 


Legere i= LANE LINE 


YELLOW 
EDGE 
LINE 


WORD MARKING 
ELONGATED WORD & SYMBOL 


WHITE EDGE 


SIGNALIZED GRADE 
INTERSECTION MARKING 


STOP LINES SHALL BE PLACED 90° TO 
THE ROADWAY. 

IF RAILROAD GATE IS PRESENT THE 
STOP LINE SHALL BE 8° FROM GATE. 


2’ WHITE BANDS AT RIGHT 
ANGLES TQ PAVEMENT 


S 252 = OP LINE 


24” MAX. 
WHITE 
STOP BAR 


W10-1a 
SOLID SIGN (2) 
YELLOW 
NO PASSING 
LINE 


APPROX. 
VARIABLE (1) 


PAVEMENT DETAIL 


24” MAX. 
DISTANCE FROM THE RAILROAD CR WHITE 
ING TO THE NEAREST TRACK WILL STOP BAR 6” CROSS WALK LINE 
G TO THE APPROACH SPEED A H z SHALL EXTEND 70 THE 
ISTANCE OF THE VEHICULAR TRAF FACE OF THE CURB 
HING, BUT SHALL BE NO LESS 


. VARIABLE BASED ON 
-LA OADWAY LL BE MAR THE ACTUAL LANE 

CE LINE FO WO-LANE A WIDTH 
N HE APPR H TO A CR : 
Hl ROADWAY HE TRANSV VARIES BASE 
ALL TEND AC S ALL APP H DISTANCE TO 
AN DIVIDUA R X R” SY CURB, BUT 
USED IN EACH APPROACH LANE. 1 NOT EXCEED 


IF SHOULDE 
OF W10-1a SIGN BY OTHERS. [i sae | EXIST THE 


. SHALL BE E 
WHITE MIDBLOCK TO THE CUR 

SYMBOL DETAIL LETTER DETAIL CROSSWALK ADDING ADD 
(ZEBRA ) BLOCKS IF 


RAILROAD GRADE CROSSING 


| | 
¢ ¢ 
LANE LANE 


EDGE OF INTERSECTION OR CROSSWALK PEDESTRIAN CROSSWALKS 


D = 3” TO 12” MISSOURI HIGHWAYS AND TRANSPORTATION 
5 COMMISSION 
TRIANGLES SHALL BE UNIFORMLY foe West OMeITCe 
SPACED AND COVER THE COMPLETE JEFFERSON CITY. MO 65102 
WIDTH OF THE TRAVEL LANE. 1-888-ASK-MODOT (1-888-275-6636) 
SPACING SHALL BE ADJUSTED SO 1 
THERE ARE NO PARTIAL TRIANGLES ae OF Msg 
WITHIN THE YIELD MARKING. & inatepiect % 


TRAVIS D. 
KOESTNER 


Peat PAVEMENT MARKING 


DIRECTION OF TRAVEL 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


WHITE YIELD LINE TRIANGLES | SHEET WO. 
Sire pacsunen = weenie || - S2On0OMe ||| ec geng 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


APPROX IMATE 
AREA OF TEMPORARY PAVEMENT MARK ING EDGE OF 200' 36! 


TEMPORARY RAISED SHOULDER TEMPORARY RAISED 
PAVEMENT MARKER (YELLOW) PAVEMENT MARKER 


4" WIDE SHORT TERM | 
TAPE OR PAINT ———»(t—j 


2K OPTIONAL TEMPORARY PAVEMENT 
MARKING DETAIL FOR 
INTERMEDIATE LIFTS 


ASTM TYPE V 
EXISTING YELLOW TEMPORARY RAISED TEMPORARY RAISED RETROREFLECTIVE 
CENTER STRIPE PAVEMENT MARKER PAVEMENT MARKER (WHITE) SHEETING 


TWO-WAY MARKING WITH DOUBLE YELLOW Retatetetatatetetatatetetatatetet 
a 
PROHIBITTED PASSING MARKING SECTION 


EDGE LINES AND LANE LINES 
ON MULTILANE DIVIDED SECTIONS 


ELEVATION 


AREA OF TEMPORARY PAVEMENT MARKING APPROX [MATE TYPICAL TEMPORARY RAISED 


TEMPORARY RAISED euGe. O TEMPORARY RAISED PAVEMENT MARKER DETAIL 


PAVEMENT MARKER (YELLOW) SHOULDER PAVEMENT MARKER (YELLOW) 


ERAL NOTES: 


RY PAVE G IS REQUIRED WHEN 200 
TIVE LI OR MORE OF RMANENT 
ENT MARK I E » OR AS 
D BY TH 


RAIS S)+ OR THE 
"X 4 Ts WHEN 
HALL D 
CTIV ENT 

RE | : REFLECTIVE 
HALL AL COST 
ISS EF ICIENT 

L UTIVE 

D 


TEMPORARY RAISED 
TEMPORARY RAISED PAVEMENT MARKER (WHITE) 


ered terest oes EDGE LINES AND CENTERLINE 
ON TWO-WAY SECTIONS 
WITH PAVED SHOULDERS GREATER THAN 4 FEET WIDE 


TWO-WAY WITH LEFT-TURN 
LANE MARKING SECTION 


WOW OOM TI. I 
m=s=rMmi 


TS, 4°X 4 TAPE OR 
BE USED I! E RPMS. 


am 


TEMPORARY RAISED RA 
APPROXIMATE EDGE PAVEMENT MARKER (YELLOW) 


OF SHOULDER SU EDIATE LIF E REMOVED 
DIRECTION OF TRAFFIC DIRECTION OF TRAFFIC OR T F THE NEXT F 


L TEM GS SHALL BE RE BY THE 
TRAC STALLATION OF T MARKINGS, 


POSITION OF CEPT T MARKINGS E TO BE INSTALLED 
EDGE OF OTHE 


EDGE OF 
TRA Y 
TRAVELWAY a 


PORA L NOT BE USED FOR TEMPORARY 
RK ING F L SURFACE PT WHEN SPECIFIED 
THE 


SHORT TERM 
MARK ING 
TAPE OR 


Ae eens PAINT MISSOURI HIGHWAYS AND TRANSPORTATION 
MARKER TEMPORARY RAISED OT COMMISSION 


PAVEMENT MARKER (WHITE) 105 WEST CAPITOL 
JEFFERSON CITYs MO 65102 


APPROX IMATE APPROX IMATE 1-888-ASK-MODOT (1-888-275-6636 ) 


EDGE OF EDGE OF EDGE LINES AND CENTERLINE 
SHOULDER SHOULDER ON TWO-WAY SECTIONS WITH we F ie 


eon 


PAVED SHOULDERS 4 FEET WIDE OR LESS, oes? TEMPORARY PAVEMENT 


DETAIL A OPTIONAL DETAIL A AGGREGATE OR EARTH SHOULDERS oo NUMBER MARK ING 


Oo oa 
ea hey 
% THREE TEMPORARY RAISED PAVEMENT FOR INTERMEDIATE LIFT OR NO SHOULDERS Peo, =a TEMPORARY PAVEMENT 

MARKERS SHALL BE USED IF Sona © MARK ING 
SHOULDER IS 6’OR WIDER. re ence vas EEN 
OTHERWISE, USE TWO SO NEELECTRONICALLY. 
TEMPORARY RAISED PAVEMENT 
MARKERS. DATE EFFECTIVE: O7/01/2017 

DATE PREPARED: 5/1/2017 620. 1 OG 


SHEET NO. 


LJOF 3 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


4" 


4” WIDE WHITE 


a 


WIDE WHITE RAMP 


EDGE LINE 


3" 


WIDE YELLOW 


ENTRANCE 


WIDE WHITE 


4” WIDE WHITE RAMP 


EDGE LINE 


EXIT RAMP 


3" 


WIDE YELLOW 


4”"WIDE 


WHITE 


4" WIDE WHITE 
EDGE LINE 


LANE TRANSITION 


GENERAL NOTES: 


TEMPORARY PAVEMENT MARKING IN INTERSECTIONSs RAMPS 
GORES AND OTHER TRANSITION AREAS USE AN INTERMITTENT 
MARKING OF 2 FEET LONG AT A CYCLE OF 20 FEET. 


LIMITS OF TEPORARY GORE MARKING ARE THE SAME AS THE 
EXISTING GORE LINES. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


| 
OF My 
ee pee) 


ERIC E. - 


= SOHROETER = TEMPORARY PAVEMENT 


3 wan MARK ING 
“Seu LANE TRANSITION AND 
THIS ieee HAS BEEN RAMP AREAS 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


a 


SHEET NO. 
DATE EFFECTIVE: O7/01/2017 


DATE PREPARED: 5/1/2017 | 620.10G 2? OF 5 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


WHITE 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


4" WIDE DOUBLE YELLOW 


PLAN VIEW 


OTES: 


ROWS AND STOP BARS ARE REQUIRED WHEN 
DIFICATIONS DURING CONSTRUCTION CREATE 
RATIONS DIFFERENT THAN EXISTING, OR THE 
EMENT MARKING INCLUDES THEM. 


D 
G 


) 


RAISED 


ISLAND L HITE TEMPORA ARKING AROUND ISLANDS 
D WHEN THE I D CURB IS NOT PAINTED. 


(APPROX. 


VEMENT MARK I N INTERSECTIONS, RAMP 
HER TRANSITI REAS USE A NTERMITTENT 
ONG AT A CYCLE OF 20’. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK—-MODOT (1-888-275-6636 ) 


4" WIDE jie 


WIDTH GF LANE i 


TEMPORARY STOP 


RAISED CHANNEL IZING OF Mise, 
BAR DETAIL (WHITE) % 


RAISED DIVISIONAL eons 


ISLAND S ae G 
ISLAND : ce TEMPORARY PAVEMENT 


NUMBER 
sal MARK ING 
INTERSECTIONS 


TEMPORARY ARROW 
DETAIL (WHITE) 


2 & 
on wen LY 
“So we 
‘ONAL © 
\ 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


SOF 3 


DATE EFFECTIVE: O7/01/2017 
DATE PREPARED: 5/1/2017 


620.10G 


LIMITS OF TEMPORARY PAVEMENT MARKING 


2 MILE INTERVAL 


1 MILE INTERVAL 1 MILE INTERVAL 


is 
@3) 


WO8-17R 


WO8-17R 
WO8-17p 


23) 


|e 
@3) 


HOE eR WO8-17R 


| 1 MILE INTERVAL 1 MILE INTERVAL | 


2 MILE INTERVAL 


SIGN SPACING FOR MAINLINE S 


(DETAIL SHOWN IS BASED ON A PROJECT MEETING ALL CONDITIONS: NO CENTER STRIPE. UNEVEN LANES. SHOULDER DROP-OFF AND BUMP. ) 
WHEN BOTH UNEVEN LANES AND SHOULDER DROP-OFF SIGNS ARE USED. BOTH SIGHS SHALL STAY IN PLACE UNTIL BOTH CONDITIGNS NO LONGER EXIST. 
IF ONLY ONE CONDITION EXISTS (UNEVEN LANES OR SHOULDER DROP-OFF). THE SIGN SPACING SHALL BE AT 1 MILE INTERVALS. 


EMPORARY PAVEMENT MA Gs SEE 


ORARY PAVE T MA G INSTALL 
STRIPING S BEE RE 
RE TQ REMA IN PLACE UNT 
LINE PAV T MAR GS AR 
) G OVERED O OVED EN PA 
G HAS B INSTA D. 


wO8-17R 


CED AT AP ATELY TWO-MI 
0 . WHEN THE IN 
LS WITHIN EIGHTH MILE 0 
G5)» THE L R MAY BE ELIMI 


L BE POST TED AND IN ACC 
D PLAN 616.1 D 903.03. 


SHOULDER DROP-OFF SIG ARE IN PLACE FOR GREATER 
THREE DAYS, THE SHOULDER DROP-OFF PLAQUE SHOULD 
SED IN ADDITION WITH THE SHOULDER DROP-OFF SIGN. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK—-MODOT (1-888-275-6636 ) 


i} 
% 


nes 
ee = *| TEMPORARY PAVEMENT 


NUMBER 


ons EON ES MARK ING 
wo > 
Tonal © TWO-LANE TWO-WAY HIGHWAY 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 
DATE EFFECTIVE: 07/01/2017 
DATE PREPARED:  _ 5/1/2017 _ 620.10G 4 OF 5 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


LIMITS OF TEMPORARY PAVEMENT MARKING 


MILE INTERVAL 1 MILE INTERVAL 1 MILE INTERVAL 1 MILE INTERVAL 


T "| 
@ @ 


wo8-17L wo8-17L 


Mog outs wO8-17R wos8-17R 


SIGN SPACING FOR DIVIDED OR MULTI-LANE HIGHWAY 


(DETAIL SHOWN 1S BASED ON A PROJECT MEETING CONDITIONS OF UNEVEN LANES AND SHOULDER DROP-OFF. ) 
WHEN BOTH UNEVEN LANES AND SHOULDER DROP-OFF SIGNS ARE USED. BOTH SIGNS SHALL STAY IN PLACE UNTIL BOTH CONDITIONS NO LONGER EXISTS. 
WHEN ONLY ONE CONDITION EXISTS (UNEVEN LANES OR SHOULDER DROP-OFF), SIGN SPACING SHALL BE AT 1 MILE INTERVALS 


wo8—-17L 
WO8-17p 


23) 


TEMPORARY PAVEM 


ALL BE POST MOUNTE 
D PLANS 616.10 AND 


R DROP-OFF SIGNS A 
AYS,s THE SHOULDER 


wos~11 WO8-17R WORST WO8-17R E DDITION WITH THE $S 


WO8-17R 
wO8-17p 


23) 


ENT MARKING, 


903.03. 


SEE 


D AND IN ACCORDANCE 


RE IN PLACE FOR GREATER 
DROP-OFF PLAQUE SHOULD 
HOULDER DROP-OFF SIGN. 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK—-MODOT (1-888-275-6636 ) 


eon 


SIGN SPACING AT STATE ROUTE INTERSECTIONS SIGN SPACING AT RAMPS Sree 


(&) BUMP SIGN SHOULD BE IN ACCORDANCE WITH STANDARD PLAN 619.10. (4) BUMP SIGN SHOULD BE IN ACCORDANCE WITH STANDARD PLAN 619.10. ps aan 
> NUMBER 
2, PE-DBAtt & 
Kn esos Ss 


< 
“5704 & 
i} 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


TEMPORARY PAVEMENT 


MARK ING 
DIVIDED AND MULTI-LANE 
HIGHWAYS 


DATE EFFECTIVE: 
DATE PREPARED: 


07/01/2017 
sv207 | O20-10G 


SHEET NO. 


2 OF 3 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


LANE WIDTH 


LANE WIDTH 


LANE WIDTH 


EDGE OF PAVEMENT 


EDGE OF PAVEMENT 


DIRECTION OF 
TRAVEL 


LANE WIDTH 


EDGE OF PAVEMENT 


%* THIS HOLE SHOULD ONLY BE USED ON PATCHES EXISTING 
PRIOR TO CONSTRUCTION.THE HOLE SHOULD BE LOCATED 
CLOSE TO THE CENTER OF THE PATCH. BY USING THIS 
HOLE» THE TWO HOLES LOCATED AT THE SHOULDER COULD 
BE ELIMINATED. 


EDGE OF PAVEMENT 


PASSING LANE 


LONGITUDINAL JOINT 


“TRAVEL” LANE FOR MULTIPLE 
LANES OR BOTH LANES OF TWO 
LANE DIRECTIONAL ROADWAY. 


EDGE OF PAVEMENT 


DIRECTION OF 
TRAVEL 


EDGE OF PAVEMENT 


DIRECTION OF 


TRAVEL , 


DIRECTION OF 


TRAVEL , 


ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


HOLE PATTERN FOR 
PAVEMENT SLAB 
STABIL1ZATION 


10/01/1998 SHEET NO. 
8/21/2009 1 OF 1 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


(ca 
ori<t 
O!0 

a a 
base, 
t), > 
ela 
1) = 
wl 
Zz,;O 
6:= 

= 


oO 
Ww 


RES 


—"7 COMMERCIAL O 


RUMBLE 
STRIPS 


EXPRESSWAY DIVIDED 


RUMBLE 


pa STRIPS 
| a 


RUMBLE STRIPS 


IDENTIALs 


Ou 


TER ROAD 
a 


SHOULDER 


INTERSECT IONS 


EDGE OF 
TRAVELED WAY 


EDGE OF 
TRAVELED WAY 


ACCELERATION LANE SHOWN 
ACCELERATION OR DECELERATION LANE 


RUMBLE STRIP LAYOUTS 


14° PAVEMENT 
STRUCTURES» 
ALL SHOULDER TYPES 


13’ PAVEMENT 
STRUCTURES» 
ALL SHOULDER TYPES 


PAVEMENT 
STRUCTURES < 12’ 
WITH A2 SHOULDER 


PAVEMENT 
STRUCTURES < 12’ 
WITH A3 SHOULDER 


PAVEMENT 

STRUCTURES <£ 12’ 
WITH EARTH OR 
AGGREGATE SHOULDERS 


% = LATERAL DEVIATION SHALL NOT 


rd 


RUMBLE STRIP 
PLAN VIEW 


EXCEED ONE INCH IN 100 FEET. 


RUMBLE STRIP CROSS SECTION VIEW 


EDGE OF 
PAVEMENT 


SHOULDER 


EDGE OF 
PAVEMENT 


SHOULDER 


EDGE OF SHOULDER 


PAVEMENT 


EDGE OF 
PAVEMENT 


SHOULDER 


Tt 


EDGE OF 
PAVEMENT 


ES: 


D PLAN 620.00 FOR PAVEMENT MARKING. 
PS SHALL BE OMITTED IF SHOULDERS ARE LESS 


E STRIPS SHALL BE MILLED. 
PS SHALL NOT BE MILLED ONTO TRANSVERSE 


PS SHALL NOT BE PLACED ON BRIDGES. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 
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sok 


yi, 


\ 


| RUMBLE STRIPS 
~ SHOULDER 


“5 : “x 
SHEET NO. 


ie 
~ 
S 
= 


é: 
HAS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


04/01/2009 
2/20/2009 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


EDGE OF 
TRAVELED WAY 


SECTION C=C 


DETAIL B 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


%* = LATERAL DEVIATION SHALL NOT 
EXCEED ONE INCH IN 100 FEET. 


EDGE OF 
TRAVELED WAY 


IN 


88-)88-88- 88> 


DETAIL B 


ES: 
D PLAN 620.00 FOR PAVEMENT MARKING. 


PS SHALL NOT BE PLACED ON BRIDGES. 


SHOULDER 
STRIPS SHALL BE MILLED. 


ae 


RUMBLE STRIPS SHALL BE CONTINUOUS 
NECTIONS OF SIDEROADS WITH NO LEFT 


CENTERLINE RUMBLE STRIPS THROUGH THE 
LL LEFT TURN LANES», INCLUDING ANY LANE 
ONS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


RUMBLE STRIPS 


4 


N 
oO oO 


TWO-WAY ROAD 


‘ 


RNS Z7 


ee 


\ 


“Soyy, h “Ee 


é: 
HAS 


ie 
~ 
S 
= 


I 
Ww 


SS CENTERL INE 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 04/01/2009 626.00H SHEET NG? 
DATE PREPARED: _2/20/2009 2 OF 2 


ELEV. 1 
@ & CULVERT 


CONSTRUCTION JOINT KEY NOT SHOWN FOR EROADWAY. OR“ MEDIAN 


CLARITY.+ SEE SHEET 3 OF 3 FOR DETAILS. 


SHOULDER TO SHOULDER 


IF UNSUITABLE MATERIAL IS ENCOUNTERED, 
EXCAVATION OF UNSUITABLE MATERIAL AND 
FURNISHING AND PLACING OF GRANULAR 
BACKFILL SHALL BE IN ACCORDANCE WITH 


(SEE ROADWAY PLANS) 


A 


SEC 206. 


KEYED CONST. 
JOINT 


[F ANY PART OF THE BARREL IS 
EXPOSED+ THE ROADWAY FILL SHALL 
BE WARPED TO PROVIDE 12 INCHES 
MINIMUM COVER. 


GRANULAR BACKF ILL 


GENERAL ELEVATION A-A 


CHANNEL BOTTOM SHALL BE GRADED WITHIN RIGHT OF WAY FOR TRANSITION OF CH 
CHANNEL BANKS SHALL BE TAPERED TO MATCH CULVERT OPENINGS. 


TO CULVERT OPENINGS. 


ANNEL BED 


BARREL LENGTH 


GRANULAR BACKFILL_LIMITS 


GRANULAR BACKFILL LIMITS 


ie} 


€ ROADWAY | 
OR € MEDIAN—» 


A+B 


sole 


A+C 


= TOTAL LENGTH NORMAL TO & ROADWAY OR € MEDIAN 


PLAN OF LAYOUT DIMENSIONS 


(a) AHEAD STATION WHERE STREAM FLOWS LEFT TO RIGHT. 


(b) AHEAD STATION WHERE STREAM FLOWS RIGHT TO LEFT. 


EQUATIONS FOR COMPUTING & 


ANGLE OF BARREL SLOPE WIT 
ANGLE OF FILL SLOPE WITH 
HORIZONTAL DISTANCE FROM 


UPSTREAM HEADWALL NORMAL 


HORIZONTAL DISTANCE FROM 
DOWNSTREAM HEADWALL NORMA 


CROSS SLOPE OF EACH PART 
NEGATIVE IF FALLING AWAY 


THE TERM “A(CS)” IS THE DIFFER 
NORMAL TO @ ROADWAY OR & MEDIA 


TO ACCOUNT FOR A VARYING PROF I 
CORNERS OF THE INSIDE FACE OF 


SEE ROADWAY PLANS FOR SLOPES, 


H HORIZONT 
HOR] ZONTAL 
UPSTREAM E 


TO €@ ROADW 


DOWNSTREAM 
L TO € ROA 


OF ROADWAY 
FROM € ROA 


ENCE IN EL 
N. THIS T 


LE GRADE T 
THE HEADWA 


€ ROADWAY 


B. B AND C 


AL NORMAL TO @ ROADWAY OR € MEDIAN = ene ELEV. 1 — ELEV. 2 ) 
W 


NORMAL TO @ ROADWAY OR € MEDIAN = ARCTAN (HER) 

HOR, 
DGE OF SHOULDER TO FILL + ACCS) — A(TAN&) 
AY OR & MEDIAN TANB + TAN& 


EDGE OF SHOULDER TO = € RDWyY. 
DWAY OR & MEDIAN 


INCLUDING CROWN.» LANES AND SHOULDERS. 
DWAY OR & MEDIAN. 


EVATION BETWEEN © ROADWAY OR & MEDIAN AND THE TOP OF THE FILL SLOPE 
ERM SHALL BE ADJUSTED FOR UNSYMMETRICAL AND NONSTANDARD ROADWAYS. 


HE € ROADWAY FILL SHALL BE BASED ON STATIONS THAT CORRESPOND TO THE 
LLS THAT PRODUCE MAXIMUM VALUES FOR B AND C. 


FILL AND ELEVATIONS 1 AND 2. ELEVATIONS 1 AND 2 CORRESPOND TO UPPER 


= ¢ RDWY. 


FILL + ACCS) + ACTAN&) 
TANB — TAN& 


CS IS POSITIVE IF RISING AND 


AND LOWER FLOW LINE ELEVATIONS AND MAY BE BELOW THE NATURAL STREAM BOTTOM DUE TO ENVIRONMENTAL REQUIREMENTS. 


LAYOUT DIMENSIONS 


R 


EQUATIONS 


EQUATIONS 


EQUATIONS 


EQUATIONS 


23" 


2TX 


HT + TS - 12” 


=el</ oO; 1m ao; oye 


2A +B +C + 2E 


4 
= 


MAX{3’-4” OR (BS + 12”)} 


GENERAL NOTES: 


DESIGN SPECIFICATIONS: 
2010 AASHTO LRFD BRIDGE DESIGN SPECFICATIONS AND 2010 INTERIM 
REVISIONS 


DESIGN LOADING: 
VEHICULAR = HL—-93 MINUS ae LOAD.» EARTH = 120 LB/CF 
EQUIVALENT “FLUID PRESSURE = 30 LB/CF (MIN. ). 60 LB/CF (MAX. ) 


DESIGN UNIT STRESSES: 
CLASS B-1 CONCRETE (BOX CULVERT) f’c = 4, oe PSI 
REINFORCING STEEL (GRADE 60) fy = 60.000 


MISCELLANEOUS: 
FOR REINFORCEMENT DETAILS. SEE SHEET 2 OF 3. FOR SECTION 
DETAILS. SEE SHEET 3 OF 3. FOR MEMBER THICKNESS. SEE 703.17. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
DIMENSIONS ARE IN INCHES UNLESS OTHERWISE NOTED. 


WHEN ALTERNATE PRECAST CONCRETE BOX CULVERT SECTIONS ARE USED, 
THE MINIMUM DISTANCE FROM INSIDE FACE OF HEADWALLS TO PRECAST 
SECTIONS MEASURED ALONG THE SHORTEST WALL SHALL BE 3 FEET. 
REINFORCEMENT AND DIMENSIONS FOR WINGS AND HEADWALLS SHALL BE 
IN ACCORDANCE WITH MISSOURI] STANDARD PLANS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


CONCRETE 
SINGLE BOX CULVERT 


SKEW: SQUARED 
WINGS: STRAIGHT 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


LAYOUT 


SHEET NO. 


1 OF 3 


DATE EFFECTIVE: 
DATE PREPARED: 


07/01/2015 
9/13/2015 


703.10J 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


BOTTOM 
SLAB 


4-#5-E1 BARS 
(SIMILAR AT ENDS 
OF ALL WALLS) 


J3 BARS AT TOP 


A1 BARS AT BOTTOM 


& R2 BARS 


#5-R1 


-F_BARS 
(h) 
AT TOP (i) 
-F B 
AT TOP (i) 


cTs. 
cTS 


#4—-F BARS AT| ABT. 
#4—-F BARS AT| ABT. 
#4—-F BARS AT| ABT. 


“ 


#4—-F BARS AT| ABT. 


AT TOP 
AT TOP 


2- 
2- 


144 
14 


2-#7-J1 BARS 


#5-R3 BARS 


€ CULVERT 
= 


-F BARS 
AT BOTTOM 


#4—-F BARS AT ABT. 
2- 


#4-F|BARS AT ABT 
2-#4-F BARS 
“| AT BOTTOM 
#4-F|BARS AT ABT 
2-#4-F BARS 
“| AT BOTTOM 


L222 


TRANSVERSE JOINT 
B2 BARS AT BOTTOM 


AT TOP 


BARS AT ABT. 
2-#4-F BARS 
AT BOTTOM 


CTS. 


J4 BARS AT BOTTOM 


A2 BARS AT TOP 


HALF PLANS 
HALF PLANS ARE SYMMETRICAL ABOUT € CULVERT. 


J3 BARS AT FILL FACE 


A1_ BARS 


#4-F BAR AT 
{\ FILL FACE 


#4-F BARS AT 14” 
CTS. AT STREAM FACE 


#4-F BARS AT 14” 
CTS. AT STREAM FACE 


TT A ST SY 


TRANS. JOINT 


B2 BARS AT STREAM FACE 


<< 


KEYED CONST. 
JOINT 


J4 BARS AT FILL FACE 


A2 BARS 


ELEVATION 
J1 BARS MAY BE BENT IN FIELD OR SHOP. 


LAYING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON ROADWAY OR BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL LENGTH IS OVER 80 FEET. USE 
ADDITIONAL JOINTS TO LIMIT CUT SECTION LENGTH AND END SECTION 
BARREL LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 50 FEET. 


MINIMUM END SECTION LENGTH SHALL BE 3 FEET MEASURED ALONG THE 
SHORTEST WALL FROM THE INSIDE FACE OF HEADWALL TO THE TRANSVERSE 
JOINT. 


TQ AVOI OCATING TRANSVERSE JOINTS UNDER A TRAVELED WAY WITH 
DESIGN LS 2 FEET OR LESS THE FOLLOWING SHALL APPLY: 


BARREL LENGTH UP TO 90 FEET WITHOUT A TRANSVERSE JOINT 

CUT TION LENGTHS UP TO 60 FEET 
WHEN BARREL AND CUT SECTION LENGTH RESTRICTIONS REQUIRE 
TRANSVERSE JOINTS TO BE LOCATED UNDER A TRAVELED WAY WITH DESIGN 
FILLS 2 FEET OR LESS» THE JOINTS SHALL BE LOCATED TO MINIMIZE 
THE LENGTH OF JOINT UNDER THE TRAVELED WAY. 
TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 


FOR CUT SECTION DETAILS. SEE 703.16. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL- WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.17. FOR J5 BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN HALF PLANS AND 
ELEVATION. SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 

MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS B2 BARS 

(b) VARIESs 12” MAXIMUM 
(c) U4 BAR SPACING 

(d) NOT SPECIFIED ON 
(e) NOT SPECIFIED ON 
NOT SPECIFIED ON 
NOT SPECIFIED ON 
FOR DESIGN FILLS 
FOR DESIGN FILLS 


MISSOURI HIGHWAYS AND TRANSPORTATION 
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CONCRETE 
SINGLE BOX CULVERT 


SKEW: SQUARED 
WINGS: STRAIGHT 


Parag tae RE ] NF ORCEMENT 


ELECTRONICALLY. 


SHEET NO. 


DATE EFFECTIVE: 07/01/2015. 703.10J 2 OF 3 


DATE PREPARED: 95/13/2015 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


m—@ CULVERT 


#4—-F BARS 


BOTTOM SLAB 


KEYED CONSTRUCTION JOINT 


(a) APPROXIMATELY ONE-THIRD OF WALL 
THICKNESS 


2-#4—-F BARS 


#4-F BARS AT ABOUT 14” CENTERS 


UPSTREAM AND DOWNSTREAM WINGS REINFORCEMENT 


GRANULAR BACKF ILL 


GRANULAR BACKFILL LIMI 


S #4—-F BARS AT ABOUT 14 CENTERS 


AND MEMBER SIMERISIONS #4-F BARS AT ABOUT 14” CENTERS 


| 2-#4-F BARS 
| J3_ BARS 
re 3 1 Eas 


#4—-F BARS AT ABOUT 14” CENTERS 


2” PREFORMED FIBER 
EXPANSION JOINT MATERIAL 


FILTER 
CLOTH 


2-#4-F BARS 
2-#4-F BARS 


EXPOSED 
SURFACE 
(Typ. ) 


TRANSVERSE JOINT THRU BARREL 


PREFORMED FIBER EXPANSION JOINT MATERIAL IN 
ACCORDANCE WITH 057 SHALL BE SECURELY 
STITCHED TO ONE OF THE CONCRETE WITH 10 


GAGE COPPER WIRE 2 GAGE SOFT DRAW 7 ” 
GALVANIZED STEEL . #4—-F BARS AT ABOUT 14” CENTERS #4—-F BARS AT ABOUT 14” CENTERS 


DOUBLE BARREL REINFORCEMENT BARREL REINFORCEMENT 


RANSVERSE JOINTS FOR DESIGN FILLS OVER 240” FOR DESIGN FILLS 240” OR LESS 


FILTER CLOTH 3 F N WIDTH AND 

THICKNESS SHALL BE CENTERED ON T 

IN TOP SLAB AND SIDEWALLS WITH EDGES SEALED WITH 
MASTIC OR TWO SIDED TAPE. FILTER CLOTH SHALL BE 
A SEPARATION GEOTEXTILE IN ACCORDANCE WITH SEC 
F 5 
ET 
HE 


1011. COST OF FURNISHING AND INSTALLING FILTER 
CLOTH WILL BE CONSIDERED COMPLETELY COVERED BY 
THE CONTRACT UNIT PRICE FOR OTHER ITEMS. 


ONE ae Lie aaeeaee MISSOURI HIGHWAYS AND TRANSPORTATION 
SIZESs SPACING AND DIMENSIONS OF DOT COMMISSION 
#5-R2 BARS ALL REINFORCEMENT EXCEPT J5 105 WEST CAPITOL 
AT 12” CTS. #5—-R3 BARS BARS. SEE 703.17. FOR J5 BARS, JEFFERSON CITY, MO 65102 
AT 12” CTS. SEE 703.37. 1-888-ASK-MODOT (1-888-275-6636) 


i 
ELEMIS ERE: | omy CONCRETE 
NORMAL TO LONG DIRECTION OF 3 ay 2 SINGLE BOX CULVERT 
ADWALL. = 


NUMBER . 
DRAWING NOT TO SCALE. FOLLOW B, Peoria SKEW: SQUARED 
2. 


DIMENSIONS. yea WINGS: STRAIGHT 
ONAL 


Vg 1 #5—-R1 BARS 7 
BAR AT 12” CTS. #8-D1 BAR MINIMUM CLEARANCE TO REINFORCING 


STEEL SHALL BE 14”. THIS SHEET HAS BEEN SECTIONS 
UPSTREAM HEADWALL DOWNSTREAM HEADWALL SONRIECTRONCALLY. 
REINFORCEMENT REINFORCEMENT =a 


DATE EFFECTIVE: 01/01/2021 
DATE PREPARED: 10/14/2020 103.10d 3 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR 
CLARITY.s SEE SHEET 3 OF 3 FOR DETAILS. 


IF UNSUITABLE MATERIAL IS ENCOUNTERED, 
EXCAVATION OF UNSUITABLE MATERIAL AND 
FURNISHING AND PLACING OF GRANULAR 
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JOINT 
(TYP. 


€ ROADWAY OR & MEDIAN—> 
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(SEE ROADWAY PLANS) 
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HOR. 
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[IF ANY PART OF THE BARREL 
EXPOSED+ THE ROADWAY FILL SHALL 


BE WARPED TO PROVIDE 12 
MINIMUM COVER. 


ELEV. 2 
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ELEV. 1 
@ € CULVERT 


CHANNEL BOTTOM SHALL BE GRADED WITHIN RIGHT OF WAY FOR TRANSITION OF CH 


TO CULVERT OPENINGS. 


GRANULAR BACKF ILL 


wn 
faa) 


GENERAL ELEVATION A-A 


ANNEL BED 


CHANNEL BANKS SHALL BE TAPERED TO MATCH CULVERT OPENINGS. 


BARREL LENGTH 


GRANULAR BACKFILL LIMITS 


GRANULAR BACKFILL LIMITS 
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NEGATIVE IF 


THE TERM “A(CS)” 


B AND C 


= ene ELEV. 1 q ELEV. 2 ) 


EQUATIONS FOR COMPUTING & &8, 


REL SLOPE WITH HORIZONTAL NORMAL TO & ROADWAY OR € MEDIAN 


L SLOPE WITH HORIZONTAL NORMAL TO € ROADWAY OR € MEDIAN = ARCTAN (HER) 

HOR, 
ISTANCE FROM UPSTREAM EDGE OF SHOULDER TO FILL + ACCS) — A(TAN&) 
DWALL NORMAL TO € ROADWAY OR & MEDIAN TANB + TAN& 


ISTANCE FROM DOWNSTREAM EDGE OF SHOULDER TO = € RDWY. FILL + A(CS) + AC(TAN&) 
EADWALL NORMAL TO € ROADWAY OR & MEDIAN TANB — TAN& 


OF EACH PART OF ROADWAY INCLUDING CROWN. LANES AND SHOULDERS. 
FALLING AWAY FROM € ROADWAY OR € MEDIAN. 


= ¢ RDWY. 


CS IS POSITIVE IF RISING AND 


IS THE DIFFERENCE IN ELEVATION BETWEEN © ROADWAY OR & MEDIAN AND THE TOP OF THE FILL SLOPE 


NORMAL TO € ROADWAY OR € MEDIAN. 


THIS TERM SHALL BE ADJUSTED FOR UNSYMMETRICAL AND NONSTANDARD ROADWAYS. 


TO ACCOUNT FOR A VARYING PROFILE GRADE THE € ROADWAY FILL SHALL BE BASED ON STATIONS THAT CORRESPOND TO THE 


CORNERS OF THE INSIDE FACE OF THE HEADWA 
SEE ROADWAY PLANS FOR SLOPES. @ ROADWAY FILL AND ELEVATIONS 1 AND 2. 


LLS THAT PRODUCE MAXIMUM VALUES FOR B AND C 


ELEVATIONS 1 AND 2 CORRESPOND TO UPPER 


AND LOWER FLOW LINE ELEVATIONS AND MAY BE BELOW THE NATURAL STREAM BOTTOM DUE TO ENVIRONMENTAL REQUIREMENTS. 


spoke 


= TOTAL LENGTH NORMAL TO & ROADWAY OR & MEDIAN 


(a) AHEAD STATION WHERE STREAM FLOWS LEFT TO RIGHT. 


PLAN OF LAYOUT DIMENSIONS 


(b) AHEAD STATION WHERE STREAM FLOWS RIGHT TO LEFT. 


DETAIL A 


LAYOUT DIMENSIONS 


EQUATIONS 2V(SEC 20°) 
EQUATIONS TX(COS 20°) 
EQUATIONS P(COS 20° ) 
EQUATIONS (R + M)(TAN 20°} 
HT + TS - 12” 

24 +B PO FD AE 
TXCSIN 20°) 


R 


S$/2 + U 
NCCQS 20°) MAX {3 
3” + TX(TAN 10°) 


"-4" OR (BS + 12”)} 


Zl =z QO} TI Moyo; wo\|a 


GENERAL NOTES: 


DESIGN SPECIFICATIONS: 
2010 AASHTO LRFD BRIDGE DESIGN SPECFICATIONS AND 2010 INTERIM 
REVISIONS 


DESIGN LOADING: 
VEHICULAR = HL—-93 MINUS ae LOAD.» EARTH = 120 LB/CF 
EQUIVALENT “FLUID PRESSURE = 30 LB/CF (MIN. ). 60 LB/CF (MAX. ) 


DESIGN UNIT STRESSES: 
CLASS B-1 CONCRETE (BOX CULVERT) f’c = 4, eer PSI 
REINFORCING STEEL (GRADE 60) fy = 60.000 


MISCELLANEOUS: 
FOR REINFORCEMENT DETAILS. SEE SHEET 2 OF 3. FOR SECTION 
DETAILS. SEE SHEET 3 OF 3. FOR MEMBER THICKNESS. SEE 703.17. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
DIMENSIONS ARE IN INCHES UNLESS OTHERWISE NOTED. 


WHEN ALTERNATE PRECAST CONCRETE BOX CULVERT SECTIONS ARE USED. 
THE MINIMUM DISTANCE FROM INSIDE FACE OF HEADWALLS TO PRECAST 
SECTIONS MEASURED ALONG THE SHORTEST WALL SHALL BE 3 FEET. 
REINFORCEMENT AND DIMENSIONS FOR WINGS AND HEADWALLS SHALL BE 
IN ACCORDANCE WITH MISSOURI STANDARD PLANS. 
MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


CONCRETE 
SINGLE BOX CULVERT 


SKEW: SQUARED 
WINGS: FLARED 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


LAYOUT 


SHEET NO. 
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DATE EFFECTIVE: 
DATE PREPARED: 


07/01/2015 
9/13/2015 


703.11d 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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FILLS 2 FEET OR LESS, THE JOINTS 
THE LENGTH OF JOINT UNDER THE TR 


TRAVELED WAY IS THE ROADWAY WIDT 
FOR CUT SECTION DETAILS. SEE 703 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL- WINGS 


FOR BAR SIZES. SPACING AND D 


EXCEPT J5 BARS. SEE 703.17. FOR 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY 
SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW D 
MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
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IMENSIONS OF ALL REINFORCEMENT 
J5 BARS. SEE 703.37. 
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BARS 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


FOR DESIGN FILLS OVER 2+0” 
FOR DESIGN FILLS 2-0” OR LESS 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
DATE EFFECTIVE: 


DATE PREPARED: 


CONCRETE 
SINGLE BOX CULVERT 


SKEW: SQUARED 
WINGS: FLARED 


RE ] NFORCEMENT 


SHEET NO. 
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THE CONTRACT UNIT PRICE FOR OTHER ITEMS. 


ONE ae Lie aaeeaee MISSOURI HIGHWAYS AND TRANSPORTATION 
SIZESs SPACING AND DIMENSIONS OF DOT COMMISSION 
#5-R2 BARS ALL REINFORCEMENT EXCEPT J5 105 WEST CAPITOL 
AT 42"-CTS: #5—-R3 BARS BARS. SEE 703.17. FOR J5 BARS, JEFFERSON CITY, MO 65102 
AT 12” CTS. SEE 703.37. 1-888-ASK-MODOT (1-888-275-6636) 
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REINFORCEMENT REINF ORCEMENT SHEET NO. 
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THE TERM “A(CS)“ IS THE DIFFERENCE IN ELEVATION BETWEEN €& ROADWAY OR & MEDIAN AND THE TOP OF THE FILL SLOPE 
THIS TERM SHALL BE ADJUSTED FOR UNSYMMETRICAL AND NONSTANDARD ROADWAYS. 
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TO ACCOUNT FOR A VARYING PROF I 
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DETAIL Aq 
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PLAN OF LAYOUT DIMENSIONS 


(b) AHEAD STATION WHERE STREAM FLOWS RIGHT TO LEFT. 
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DETAIL A 


BotoVY 


GENERAL NOTES: 


DESIGN SPECIFICATIONS: 
2010 AASHTO LRFD BRIDG 
REVISIONS 


DESIGN LOADING: 
VEHICULAR = HL-93 MINU 
EQUIVALENT “FLUID PRESS 


DESIGN UNIT STRESSES: 
CLASS B-1 CONCRETE (BO 
REINFORCING STEEL (GRA 


MISCELLANEOUS: 
FOR REINFORCEMENT DETA 
DETAILS. SEE SHEET 3 O 


DRAWING NOT TO SCALE. 
DIMENSIONS ARE IN INCH 


WHEN ALTERNATE PRECAST 
THE MINIMUM DISTANCE F 
SECTIONS MEASURED ALON 
REINFORCEMENT AND DIME 
IN ACCORDANCE WITH MIS 


{3'-4" OR (BS + 12")} 


E DESIGN SPECFICATIONS AND 2010 INTERIM 


Ss oe LOAD. EARTH = 120 LB/CF 
URE = 30 LB/CF (MIN. ). 60 LB/CF (MAX. ) 


X CULVERT) fic = 4s oer PSI 
DE 60) fy = 60.000 


ILS, SEE SHEET 2 OF 3. FOR SECTION 
F 3. FOR MEMBER THICKNESS» SEE 703.17. 


FOLLOW DIMENSIONS. 
ES UNLESS OTHERWISE NOTED. 


CONCRETE BOX CULVERT SECTIONS ARE USED, 
ROM INSIDE FACE OF HEADWALLS TO PRECAST 
G THE SHORTEST WALL SHALL BE 3 FEET. 
NSIONS FOR WINGS AND HEADWALLS SHALL BE 
SOURI STANDARD PLANS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
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SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
DATE EFFECTIVE: 


DATE PREPARED: 
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1-888-ASK-MODOT (1-888-275-6636) 


CONCRETE 


SINGLE BOX CULVERT 


07/01/2015 
9/13/2015 


SKEW: LEFT ADVANCE 
WINGS: STRAIGHT 


LAYOUT 


SHEET NO. 


703.12J 1 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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VARIED A BARS 
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AT TOP VAR. 


CTS: 


14 


VARIED! #4-F BARS AT BARS AT TOP (h) 
VAR. 2-#4-F 
J _|Bars AT BOT. 


ABT. 


a SS 


VARIED! #4-F BARS AT BARS AT TOP (h) 


AT TOP VAR. 


CTS. 
VAR. 2-#4-F 
/ _|BaARS AT BOT. 
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ABT. 


TRANSVERSE JOINT 


B2 BARS AT BOTTOM 


BARS AT ABT. 
AT TOP 

2-#4-F BARS 

AT BOTTOM 


CTS. 


#4—F 
14” 
| Pia 


G BARS (a) 


J4 BARS AT BOTTOM 


A2 BARS AT TOP 


BARS AT BOTTOM i 
VARIED A BARS 


AT TOP (d) 


2-#7-J1 BARS 


#4—-F BARS 


G BARS AT S.F. 


(a) 


(b) 


HALF PLANS 


HALF PLANS ARE SYMMETRICAL ABOUT € CULVERT. 


J3 BARS AT FILL FACE 


AT TOP (d) 


A1_ BARS 


#4—-F BARS 


#4-F BARS 


#4—-F BARS 


AT 
14" CTS. AT S.F. 


A TS 


#4—-F BARS 


#4-F BARS AT 14” 
AT STREAM FACE 


KEYED CONST. 
JOINT 


CTS. 


TRANSVERSE JOINT 


B2 BARS AT STREAM FACE 


V 


#4-F BAR AT 
FILL FACE 


#4—-F BARS #4—-F BARS 


G BARS AT S.F. (a) 


Lvs BARS AT FILL FACE al 


J4 BARS AT FILL FACE 


J5 BARS AT FILL FACE | 


A2 BARS 


Ce) VARIED A BARS (d) 
ic 


ELEVATION 
J1 BARS MAY BE BENT IN FIELD OR SHOP. 


LAYING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON ROADWAY OR BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL LENGTH IS OVER 80 FEET. USE 
ADDITIONAL JOINTS TO LIMIT CUT SECTION LENGTH AND END SECTION 
BARREL LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 50 FEET. 


MINIMUM END SECTION LENGTH SHALL BE 3 FEET MEASURED ALONG THE 
SHORTEST WALL FROM THE INSIDE FACE OF HEADWALL TO THE TRANSVERSE 
JOINT. 


TQ AVOI OCATING TRANSVERSE JOINTS UNDER A TRAVELED WAY WITH 
DESIGN LS 2 FEET OR LESS THE FOLLOWING SHALL APPLY: 


BARREL LENGTH UP TO 90 FEET WITHOUT A TRANSVERSE JOINT 

CUT TION LENGTHS UP TO 60 FEET 
WHEN BARREL AND CUT SECTION LENGTH RESTRICTIONS REQUIRE 
TRANSVERSE JOINTS TO BE LOCATED UNDER A TRAVELED WAY WITH DESIGN 


FILLS 2 FEET OR LESS» THE JOINTS SHALL BE LOCATED TO MINIMIZE 
THE LENGTH OF JOINT UNDER THE TRAVELED WAY. 


TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 
FOR CUT SECTION DETAILS. SEE 703.16. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL- WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.17. FOR J5 BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN HALF PLANS AND 
ELEVATION. SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS B2 BARS 
(b) VARIES+ 12” MAXIMUM 
(c) J4 BAR SPACING 
(d) SAME SIZE AND SPACING AS A2 BARS 
(e) A2 BAR SPACING 

SAME SIZE AND SPACING AS A1 BARS 

A1 BAR SPACING 

FOR DESIGN FILLS OVER 2-0” 

FOR DESIGN FILLS 2-0” OR LESS 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


CONCRETE 
SINGLE BOX CULVERT 


SKEW: LEFT ADVANCE 
WINGS: STRAIGHT 
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SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
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LAYING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON ROADWAY OR BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL LENGTH IS OVER 80 FEET. USE 
ADDITIONAL JOINTS TO LIMIT CUT SECTION LENGTH AND END SECTION 
BARREL LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 50 FEET. 


MINIMUM END SECTION LENGTH SHALL BE 3 FEET MEASURED ALONG THE 
SHORTEST WALL FROM THE INSIDE FACE OF HEADWALL TO THE TRANSVERSE 
JOINT. 


TQ AVOI OCATING TRANSVERSE JOINTS UNDER A TRAVELED WAY WITH 
DESIGN LS 2 FEET OR LESS THE FOLLOWING SHALL APPLY: 


BARREL LENGTH UP TO 90 FEET WITHOUT A TRANSVERSE JOINT 

CUT TION LENGTHS UP TO 60 FEET 
WHEN BARREL AND CUT SECTION LENGTH RESTRICTIONS REQUIRE 
TRANSVERSE JOINTS TO BE LOCATED UNDER A TRAVELED WAY WITH DESIGN 


FILLS 2 FEET OR LESS» THE JOINTS SHALL BE LOCATED TO MINIMIZE 
THE LENGTH OF JOINT UNDER THE TRAVELED WAY. 


TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 
FOR CUT SECTION DETAILS. SEE 703.16. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL- WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.17. FOR J5 BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN HALF PLANS AND 
ELEVATION. SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
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A1 BAR SPACING 

FOR DESIGN FILLS OVER 20” 

FOR DESIGN FILLS 2-0” OR LESS 
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i 
ELEMIS ERE: | omy CONCRETE 
NORMAL TO LONG DIRECTION OF 3 ay 2 SINGLE BOX CULVERT 
ADWALL. = 


\_7 
fork Bats DRAWING NOT TO SCALE. FOLLOW Pez SKEW: RIGHT ADVANCE 


i 3B & 
AT 12° CENTERS DIMENSIONS. Gee NS WINGS: STRAIGHT 
Soy ay, Oo 


BARS MINIMUM CLEARANCE TO REINFORCING 
STEEL SHALL BE 1g 3 THIS SHEET HAS BEEN SECTIONS 


UPSTREAM. HEADWALL DOWNSTREAM HEADWALL wen Sale EAD 
REINFORCEMENT REINFORCEMENT SHEET NO 


DATE EFFECTIVE: 01/01/2021 
DATE PREPARED: 10/14/2020 103. 1 4J 3 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR © BDADWAY “OR “MEDIAN > 


CLARITY. SEE SHEET 3 OF 3 FOR DETAILS. eMauipeR. ao Su 


OULDER 


IF UNSUITABLE MATERIAL IS ENCOUNTERED, 
EXCAVATION OF UNSUITABLE MATERIAL AND 
FURNISHING AND PLACING OF GRANULAR 
BACKFILL SHALL BE IN ACCORDANCE WITH 


(SEE ROADWAY PLANS) 


A 


SEC 206. 


WARPED ene 


iOINT 

J 

cea ee 
wa, 


MQ oOo 


SLE RRA HOR 
1 VER. 


KEYED CONST. 
JOINT 


MNO 


[F ANY PART OF THE BARREL 
EXPOSED+ THE ROADWAY FILL SHALL 


BE WARPED TO PROVIDE 12 
MINIMUM COVER. 


ELEV. 1 
@ €@ CULVERT 


GRANULAR BACKF ILL i Bee 


GENERAL ELEVA 


TION A-A 


CHANNEL BOTTOM SHALL BE GRADED WITHIN RIGHT OF WAY FOR TRANSITION OF CH 
TO CULVERT OPENINGS. 


ANNEL BED 


CHANNEL BANKS SHALL BE TAPERED TO MATCH CULVERT OPENINGS. 


een 


€ ROADWAY 
OR @ MEDIAN—>* 


>| 


A+B 


beg pee 


: Nate STATION 


A+C 


W = TOTAL LENGTH NORMAL TO € ROADWAY OR @ MEDIAN 


PLAN OF LAYOUT DIMENSIONS 


(a) AHEAD STATION WHERE STREAM FLOWS LEFT TO RIGHT. 


(b) AHEAD STATION WHERE STREAM FLOWS RIGHT TO LEFT. 


EQUATIONS FOR COMPUTING & 


ANGLE OF BARREL SLOPE WITH HORIZONT 
ANGLE OF FILL SLOPE WITH HORIZONTAL 
HORIZONTAL DISTANCE FROM UPSTREAM E 


UPSTREAM HEADWALL NORMAL TO € ROADW 


HORIZONTAL DISTANCE FROM DOWNSTREAM 
DOWNSTREAM HEADWALL NORMAL TO € ROA 


CROSS SLOPE OF EACH PART OF ROADWAY 
NEGATIVE IF FALLING AWAY FROM € ROA 


THE TERM “A(CS)” IS THE DIFFERENCE IN EL 
NORMAL TO @ ROADWAY OR & MEDIAN. THIS T 


TO ACCOUNT FOR A VARYING PROFILE GRADE T 
CORNERS OF THE INSIDE FACE OF THE HEADWA 


SEE ROADWAY PLANS FOR SLOPES. € ROADWAY 
AND LOWER FLOW LINE ELEVATIONS AND MAY B 


LAYOUT DIMENSIONS 
faRTABCE| DIMENSION ____[vaRTaBLE| DIMENSION [VARIABLE] ___DTMERSTON | 


EQUATIONS 


B. B AND C 


AL NORMAL TO € ROADWAY OR & MEDIAN = ARCTAN (EL LEY. 7 -_ELEV. 2) 
+E +L 


NORMAL TO @ ROADWAY OR € MEDIAN 
OR 


DGE OF SHOULDER TO = ¢ RDWY. FILL + A(CS) — A(TAN&) 
AY OR € MEDIAN TANB + TAN& 


EDGE OF SHOULDER TO = ¢ RDWY. FILL + A(CS) + A(TAN&) 
DWAY OR & MEDIAN TANB — TAN& 


INCLUDING CROWN. LANES AND SHOULDERS. 
DWAY OR € MEDIAN. 


= ARCTAN (VERS VER : 


CS IS POSITIVE IF RISING AND 
EVATION BETWEEN € ROADWAY OR & MEDIAN AND THE TOP OF THE FILL SLOPE 
ERM SHALL BE ADJUSTED FOR UNSYMMETRICAL AND NONSTANDARD ROADWAYS. 


HE € ROADWAY FILL SHALL BE BASED ON STATIONS THAT CORRESPOND TO THE 
LLS THAT PRODUCE MAXIMUM VALUES FOR B AND C. 


FILL AND ELEVATIONS 1 AND 2. ELEVATIONS 1 AND 2 CORRESPOND TO UPPER 
E BELOW THE NATURAL STREAM BOTTOM DUE TO ENVIRONMENTAL REQUIREMENTS. 


3” + TXCTAN 107) 


Zz 


CA + CICSEC Z) 


EQUATIONS 


I + YY R+M+N + 20" 


EQUATIONS 


2v[SEC(Z + 20°)] E(SEC Z) 


EQUATIONS 


TX(COS 20° ) 20”(SEC Z) 


20°: II + MM + RR 


P(COS 20° ) 20”(cas Z) 


S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


20°: II] + MM + RR + TT 


G(SEC Z) $/2 + U 


O + 20” 


(R + M)CTAN 20°) (AA + BB + DD)(COS Z) 


Ss 2TX 


HT + TS - 12” 3”[cOS Z + COS(Z - 20°)] 


2V 


CA eB eC oD Eb 86 TX(COS Z) 


(A + C + E)(TAN Z) 


3” + TX(TAN Z) P[cos (Z - 20°)] 


3”(COS Z) 


TX(SIN 20° ) FCSIN Z) 


(AA + BB + DD)(SIN Z) 


N]~<~ |<) =/<}/C}]4/ajo;}0;o 


SKEW ANGLE TX[SIN(20°- Z)] 


S(SEC Z)/2 


FCTAN Z}/2 TXC(SIN Z) 


AA + BB + CC + DD + EE 
N(COS 20°) 


W 
DETAIL C 


For Z < 20° 


DETAIL A 


(A + BI(SEC Z) 


GENERAL NOTES: 


DESIGN SPECIFICATIONS: 


MAX{3‘-4” OR (BS + 12”)} 


2010 AASHTO LRFD BRIDGE DESIGN SPECFICATIONS AND 2010 INTERIM 


REVISIONS 


DESIGN LOADING: 
VEHICULAR = HL—-93 MINUS oe LOAD.» EARTH = 120 LB/CF 
EQUIVALENT “FLUID PRESSURE = 30 LB/CF (MIN. ). 60 LB/CF (MAX. ) 


DESIGN UNIT STRESSES: 
CLASS B-1 CONCRETE (BOX CULVERT) f'c = 4, eee PSI 
REINFORCING STEEL (GRADE 60) fy = 60.000 
MISCELLANEOUS: 
FOR REINFORCEMENT DETAILS. SEE SHEET 2 OF 3. FOR SECTION 
DETAILS. SEE SHEET 3 OF 3. FOR MEMBER THICKNESS. SEE 703.17. 
DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 


DIMENSIONS ARE IN INCHES UNLESS OTHERWISE NOTED. 


WHEN ALTERNATE PRECAST CONCRETE BOX CULVERT SECTIONS ARE USED, 
THE MINIMUM DISTANCE FROM INSIDE FACE OF HEADWALLS TO PRECAST 


SECTIONS MEASURED ALONG THE SHORTEST WALL SHALL BE 3 FEET. 


REINFORCEMENT AND DIMENSIONS FOR WINGS AND HEADWALLS SHALL BE 


IN ACCORDANCE WITH MISSOURI] STANDARD PLANS. 
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DEVELOPED ELEVATION 
J1 AND J6 BARS MAY BE BENT IN FIELD OR SHOP. 


LAYING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON ROADWAY OR BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL LENGTH IS OVER 80 FEET. USE 
ADDITIONAL JOINTS TO LIMIT CUT SECTION LENGTH AND END SECTION 
BARREL LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 50 FEET. 


MINIMUM END SECTION LENGTH SHALL BE 3 FEET MEASURED ALONG THE 
SHORTEST WALL FROM THE INSIDE FACE OF HEADWALL TO THE TRANSVERSE 
JOINT. 


TQ AVOI OCATING TRANSVERSE JOINTS UNDER A TRAVELED WAY WITH 
DESIGN LS 2 FEET OR LESS THE FOLLOWING SHALL APPLY: 


BARREL LENGTH UP TO 90 FEET WITHOUT A TRANSVERSE JOINT 

CUT TION LENGTHS UP TO 60 FEET 
WHEN BARREL AND CUT SECTION LENGTH RESTRICTIONS REQUIRE 
TRANSVERSE JOINTS TO BE LOCATED UNDER A TRAVELED WAY WITH DESIGN 


FILLS 2 FEET OR LESS» THE JOINTS SHALL BE LOCATED TO MINIMIZE 
THE LENGTH OF JOINT UNDER THE TRAVELED WAY. 


TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 
FOR CUT SECTION DETAILS. SEE 703.16. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL- WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.17. FOR J5 BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN HALF PLANS AND 
ELEVATION. SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS B2 BARS 
(b) VARIESs 12” MAXIMUM 
(c) U4 BAR SPACING 
(d) SAME SIZE AND SPACING AS A2 BARS 
(e) A2 BAR SPACING 

SAME SIZE AND SPACING AS A1 BARS 

A1 BAR SPACING 

FOR DESIGN FILLS OVER 20” 

FOR DESIGN FILLS 2-0” OR LESS 
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2010 AASHTO LRFD BRIDGE DESIGN SPECFICATIONS AND 2010 INTERIM REVISIONS FOR MEMBER THICKNESS AND FOR BAR SIZES» SPACING AND 


DIMENSIONS, SEE 703.17. 
DESIGN LOADING: 
VEHICULAR = HL-93 MINUS LANE LOAD, EARTH = 120 LB/CF 
EQUIVALENT FLUID PRESSURE = 30 LB/CF (MIN. ), 60 LB/CF (MAX. ) PART PLANS AND ELEVATION. 
DESIGN UNIT STRESSES: 
CLASS B-1 CONCRETE (BOX CULVERT) #’c = 4,000 PSI 
REINFORCING STEEL (GRADE 60) fy = 60,000 PSI 
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FOR DESIGN FILLS 240” OR LESS 
SYMMETRICAL ABOUT AND NORMAL TO @ CULVERT. 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 
DATE EFFECTIVE: 01/01/2021 


DATE PREPARED: 10/14/2020 1 OF 1 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


GENERAL NOTES: 


IF DESIGN FILL_IS BETWEEN TABULATED DESIGN FILLS. USE THE NEXT 
GREATER TABULATED DESIGN FILL» EXCEPT FOR DESIGN FILLS BETWEEN 2 
FEET AND 4 FEET. FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 
THE GREATER MEMBER THICKNESS. AREA OF REINFORCEMENT AND BAR 
DIMENSIONS FROM THE 2 FEET AND 4 FEET TABULATED DESIGN FILLS. 
AREA OF REINFORCEMENT EQUALS BAR AREA PER FOOT SPACING. 


SPECIAL DESIGNS ARE REQUIRED WHEN THE DESIGN FILL IS LESS THAN 1 
FOOT OR GREATER THAN 50 FEET. 


DIMENSIONS ARE IN INCHES UNLESS OTHERWISE SPECIFIED. 


DESIGN FILLS ARE MEASURED FROM THE TOP OF TOP SLAB TO THE TOP OF 
EARTH FILL OR ROADWAY. 


CULVERTS MEET STRENGTH AND SERVICEABILITY REQUIREMENTS FOR THE 
DESIGN VEHICULAR LIVE LOAD HL-93 MINUS THE LANE LOAD. 
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ALTERNATE J3 BAR 


AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
WHERE L1 IS EQUAL TO 18", 22” AND 28” FOR #4, #5 
AND #6 BARS. RESPECTIVELY. ADDITIONAL P1 BARS ARE 
REQUIRED WITH ALTERNATE J3 BARS WITH A LENGTH 
EQUAL TO A1 BARS. AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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ALTERNATE J3 BAR 


AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
WHERE L1 IS EQUAL TO 18", 22” AND 28” FOR #4, #5 
AND #6 BARS, RESPECTIVELY. ADDITIONAL P1 BARS ARE 
REQUIRED WITH ALTERNATE J3 BARS WITH A LENGTH 
EQUAL TO A1 BARS. AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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ALTERNATE J3 BAR 


AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
WHERE L1 IS EQUAL TO 18", 22” AND 28” FOR #4, #5 
AND #6 BARS. RESPECTIVELY. ADDITIONAL P1 BARS ARE 
REQUIRED WITH ALTERNATE J3 BARS WITH A LENGTH 
EQUAL TO A1 BARS. AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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ALTERNATE J3 BAR 


AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
WHERE L1 IS EQUAL TO 18", 22” AND 28” FOR #4, #5 
AND #6 BARS. RESPECTIVELY. ADDITIONAL P1 BARS ARE 
REQUIRED WITH ALTERNATE J3 BARS WITH A LENGTH 
EQUAL TO A1 BARS. AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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ALTERNATE J3 BAR 


AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
WHERE L1 IS EQUAL TO 18", 22” AND 28” FOR #4, #5 
AND #6 BARS. RESPECTIVELY. ADDITIONAL P1 BARS ARE 
REQUIRED WITH ALTERNATE J3 BARS WITH A LENGTH 
EQUAL TO A1 BARS. AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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ALTERNATE J3 BAR 


AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
WHERE L1 IS EQUAL TO 18", 22” AND 28” FOR #4, #5 
AND #6 BARS. RESPECTIVELY. ADDITIONAL P1 BARS ARE 
REQUIRED WITH ALTERNATE J3 BARS WITH A LENGTH 
EQUAL TO A1 BARS. AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
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ALTERNATE J3 BAR 


AT CONTRACTOR’S OPTION, ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0”. DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
WHERE L1 IS EQUAL TO 18”. 22” AND 28” FOR #4, #5 
AND #6 BARS. RESPECTIVELY. ADDITIONAL P1 BARS ARE 
REQUIRED WITH ALTERNATE J3 BARS WITH A LENGTH 
EQUAL TO A1 BARS.» AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
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ALTERNATE J3 BAR 


AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
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AND #6 BARS. RESPECTIVELY. ADDITIONAL P1 BARS ARE 
REQUIRED WITH ALTERNATE J3 BARS WITH A LENGTH 
EQUAL TO A1 BARS. AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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ALL BOX CULVERTS REGARDLESS OF TYPE - SINGLE, DOUBLE; OR TRIPLE. 
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J1 BARS MAY BE BENT IN FIELD OR SHOP. 


3-#4-F BARS 
AT BOTTOM 


#4-F BARS AT |ABOUT 14” CENTERS AT|TOP 


BARS AT 
BOTTOM 


4-#5-E1 BARS 
(SIMILAR AT ENDS 
OF ALL WALLS) 
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UNLESS SHOWN ON BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL LENGTH IS OVER 80 FEET. USE 
ADDITIONAL JOINTS TO LIMIT CUT SECTION LENGTH AND END SECTION 
BARREL LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 50 FEET. 


MINIMUM END SECTION LENGTH SHALL BE 3 FEET MEASURED ALONG THE 
SHORTEST WALL FROM THE INSIDE FACE OF HEADWALL TO THE TRANSVERSE 
JOINT. 


TQ AVOID LOCATING TRANSVERSE JOINTS UNDER A TRAVELED WAY WITH 
DESIGN FILLS 2 FEET OR LESS THE FOLLOWING SHALL APPLY: 


BARREL LENGTH UP TO 90 FEET WITHOUT A TRANSVERSE JOINT 

CUT SECTION LENGTHS UP TO 60 FEET 
WHEN BARREL AND CUT SECTION LENGTH RESTRICTIONS REQUIRE 
TRANSVERSE JOINTS TO BE LOCATED UNDER A TRAVELED WAY WITH DESIGN 


FILLS 2 FEET OR LESS» THE JOINTS SHALL BE LOCATED TO MINIMIZE 
THE LENGTH OF JOINT UNDER THE TRAVELED WAY. 


TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 
FOR CUT SECTION DETAILS. SEE 703.46. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL. WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.47. FOR J5 BARS, SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
ELEVATION: SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 

MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS ADJACENT B BARS 

(b) VARIES, 12” MAXIMUM 

(c) J4 BAR SPACING 
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FOR SECTIONS THRU BARREL» WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.47. FOR J5 BARS. SEE 703.37. 


TRANSVERSE! CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
J3 BARS AT TOP SECTION. SEE SHEET 3 OF 3 FOR DETAILS. 


A1 BARS AT BOTTOM DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
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THICKNESS 


18” 


2-#4—-F BARS 


#4-F BARS AT ABOUT 14” CENTERS 


UPSTREAM AND DOWNSTREAM WINGS REINFORCEMENT 


GRANULAR BACKF ILL 


GRANULAR BACKFI LIMITS #4-F BARS AT ABOUT 14” CENTERS #4-F BARS AT ABOUT 14” CENTERS 
AND MEMBER DIMENSIONS 5-#4-F BARS #4-F BARS AT ABOUT 14” CENTERS 


‘|2-#4-F BARS BARS 


H1 BARS 
H2 BARS 


2” PREFORMED FIBER 
EXPANSION JOINT MATERIAL 


FILTER 
CLOTH ; ee 


BARS 
B1 


2-#4-F BARS 
2-#4-F BARS 


#4—-F BARS 
#4-F BARS 


EXPOSED 
SURF ACE 


3” 
3” 


(Typ. ) 


TRANSVERSE JOINT THRU BARREL =e 


PREFORMED FIBER EXPANSION JOINT MATERIAL IN J4 BARS r ; J4 BARS H3 
ACCORDANCE WITH 057 SHALL BE SECURELY ve Te ie #4 
STITCHED TO ONE OF THE CONCRETE WITH 10 pale aa pe ee ae sa SL Saas 
GAGE COPPER WIRE 2 GAGE SOFT DRAW 
GALVANIZED STEEL 


#4-F BARS AT ABOUT 14” CENTERS #4—-F BARS AT ABOUT 14” CENTERS 


DOUBLE BARREL REINFORCEMENT BARREL REINFORCEMENT 


RANSVERSE JOINTS FOR DESIGN FILLS OVER 240” FOR DESIGN FILLS 240” OR LESS 


FILTER CLOTH 3 F N WIDTH AND 

THICKNESS SHALL BE CENTERED ON T 

IN TOP SLAB AND SIDEWALLS WITH EDGES SEALED WITH 
MASTIC OR TWO SIDED TAPE. FILTER CLOTH SHALL BE 
A SEPARATION GEOTEXTILE IN ACCORDANCE WITH SEC 
F 5 
ET 
HE 


1011. COST OF FURNISHING AND INSTALLING FILTER 
CLOTH WILL BE CONSIDERED COMPLETELY COVERED BY 
THE CONTRACT UNIT PRICE FOR OTHER ITEMS. 


#5-R2_ BARS #5-R3_ BARS ONE ae Lie eae d fs MISSOURI HIGHWAYS AND TRANSPORTATION 
AT 12” CTS. AT 12” CTS. C > 
SIZESs SPACING AND DIMENSIONS OF D TT COMMISSION 
ALL REINFORCEMENT EXCEPT J5 105 WEST CAPITOL 
BARS. SEE 703.47. FOR J5 BARS, JEFFERSON CITY, MO 65102 
SEE 703.37. 1-888-ASK-MODOT (1-888-275-6636) 


BARREL AND WINGS SECTIONS ARE 
SYMMETRICAL ABOUT AND NORMAL TO ee Miso CONCRETE 
@ CULVERT. HEADWALL SECTIONS ARE a eee 
NORMAL TO LONG DIRECTION OF pes Ww. DOUBLE BOX CULVERT 
#5-R1 BARS N #5-R1 BARS HEADWALL. HECKMAN 
AT 12” CTS. 12” CENTERS NUMBER ; 

DRAWING NOT TO SCALE. FOLLOW PE-27141 SKEW: LEFT ADVANCE 


BS a 
BARS BARS DIMENSIONS. a wee LS WINGS: STRAIGHT 


& s 
UPSTREAM HEADWALL UPSTREAM HEADWALL DOWNSTREAM HEADWALL DOWNSTREAM HEADWALL MINIMUM CLEARANCE TO REINFORCING “ona & 
REINFORCEMENT REINFORCEMENT REINFORCEMENT REINFORCEMENT STEEL SHALL BE 13”. THS SHEET HAS BEEN SECTIONS 


SIGNED, SEALED AND DATED 


NEAR INTERIOR WALL NEAR MIDSPAN NEAR INTERIOR WALL NEAR MIDSPAN ELECTRONICALLY. 


SHEET NO. 


3 0F 3 


(b) #8 FOR CLEAR SPAN > 10’-0" IF D2 BARS ARE REQUIRED, THE MINIMUM LENGTH EACH SIDE DATE EFFECTIVE: 01/01/2021 
#9 FOR CLEAR SPAN > 13’-0" OF ¢ WALL SHALL BE THE GREATER OF 48 BAR DIAMETERS OR CLEAR 10/14/2020 703. 42H 


NOT REQUIRED FOR CLEAR SPANS < 10’-0” SPAN. THE CLEAR SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. DATE PREPARED: 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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B2 BARS AT BOTTOM ( G BARS (a) OF ALL WALLS) 
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AT TOP 
VARIED 
2-#4-F 
BARS AT 
BOTTOM 


H3 BARS[JAT BOTTOM 


14"1CTS 


& CULVERT 


3-#4—-F BARS 
AT BOTTOM 


G BAR PAIRS (a) 


AT BOTTOM 


AT BOTTOM 
ABOUT 14” CENTERS AT TOP 


3-#4-F BARS 
VARIED 3-#4-F 
BARS AT BOT. 
3-#4-F BARS 


B1 BAR PAIRSfAT BOTTOM 


AT TOP 
#4-F BARS AT ABOUT 14” CENTERS AT TOP 


#4-F BARS AT 


14” CTS. 


VAR. 
14” 


VARIED A BARS AT TOP (dd 


#4-F| BARS AT ABT. 


#4—-F BARS| AT |ABOUT 14" CENTERS | AT | TOP 
#4—-F BARS AT 


VAR 
VARIED 
2—#4—F 
BARS AT 
BOTTOM 
BARS AT 
BOTTOM 


TT EE TS SO 


TRANSVERSE JOINT 
B2 BARS AT BOTTOM 


J4 BARS AT BOTTOM BARS AT BOTTOM 


A2 BARS AT TOP VARIED A BARS 


G BARS AT $.F. (a) 


AT TOP (d) 


PLAN OF BOTTOM SLAB 


J3 BARS AT FILL FACE 


A1_ BARS (g) VAR. A BARS 


#4-F BAR AT ee 


#4-F BAR AT 
/\ FILL FACE 


FILL FACE 


#4—-F BARS AT 14” 
CTS. AT STREAM FACE 


KEYED CONST. JOINT 


TRANSVERSE JOINT 


#4-F BARS AT 14” 
CTS. AT STREAM FACE 


a TS 


KEYED CONST. JOINT 


B2 BARS AT STREAM FACE BARS AT S.F. 


L J5 BARS AT FILL FACE 


J4 BARS AT FILL FACE BARS AT FILL Face. | 


VARIED A BARS (SPACED 


A2 BARS hy VARIED A BARS (d) 


AS SHOWN IN SLAB PLAN) 


DEVELOPED ELEVATION OF EXTERIOR WALL 


J1 AND J6@ BARS MAY BE BENT IN FIELD OR SHOP. 


LAYING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL LENGTH IS OVER 80 FEET. USE 
ADDITIONAL JOINTS TO LIMIT CUT SECTION LENGTH AND END SECTION 
BARREL LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 50 FEET. 


MINIMUM END SECTION LENGTH SHALL BE 3 FEET MEASURED ALONG THE 
SHORTEST WALL FROM THE INSIDE FACE OF HEADWALL TO THE TRANSVERSE 
JOINT. 


TQ AVOID LOCATING TRANSVERSE JOINTS UNDER A TRAVELED WAY WITH 
DESIGN FILLS 2 FEET OR LESS THE FOLLOWING SHALL APPLY: 


BARREL LENGTH UP TO 90 FEET WITHOUT A TRANSVERSE JOINT 

CUT SECTION LENGTHS UP TO 60 FEET 
WHEN BARREL AND CUT SECTION LENGTH RESTRICTIONS REQUIRE 
TRANSVERSE JOINTS TO BE LOCATED UNDER A TRAVELED WAY WITH DESIGN 


FILLS 2 FEET OR LESS» THE JOINTS SHALL BE LOCATED TO MINIMIZE 
THE LENGTH OF JOINT UNDER THE TRAVELED WAY. 


TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 
FOR CUT SECTION DETAILS.» SEE 703.46. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL- WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.47. FOR J5 BARSs SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
ELEVATION, SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 


BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS ADJACENT B BARS 

(b) VARIES. 12” MAXIMUM 

(c) J4 BAR SPACING 

(d) SAME SIZE AND SPACING AS A2 BARS 

(e) A2 BAR SPACING 

(4) SAME SIZE AND SPACING AS A1 BARS 

(g) A1 BAR SPACING 
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DOUBLE BOX CULVERT 


SKEW: LEFT ADVANCE 
WINGS: FLARED 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


RE ] NF ORCEMENT 


SHEET NO. 
DATE EFFECTIVE: 10/01/2011 


DATE PREPARED: 9/13/2015 703.43H 1 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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G BARS AT EACH FACE 


& R2 BARS AT 12” CENTERS 
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J3 BARS AT TOP 
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TOP. (hn) 


AT 
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TOP (h) 


VARIED 
2—#4—F 
BARS AT 
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BARS AT 
TOP (h) 


TRANSVERSE J 
3 BARS AT TOP 


A1 BARS AT BOTTOM 


VARIED A BARS 


PLAN OF TOP SLAB 


B BARS IN WALLS ARE NOT oaan FOR CLARITY. 
FOR PLACEMENT,» SEE SHEET 1 3. 


BARS ALTERNATED WITH H2 BARS 


A1_ BARS 


AT BOTTOM (fF) 


KEYED CONST. JOINT KEYED CONST. JOINT 


#4-F BARS AT 14” 
CTS. AT EACH FACE 


#4-F BARS AT 14” 
CTS. AT EACH FACE 


TT SS 


KEYED CONST. JOINT 


TRANSVERSE JOINT 


B1 BARS AT EACH FACE 


ig) | cee A| BARS (fF) 
Saal Daa 


2-#7-J1 BARS 


BARS 


G BARS AT EACH FACE (a) 


VARIED A BARS 


(d) 


A2 BARS 


‘Thegatl: VAR. 


A BARS (d) 


H3 BARS 


SECTION NEAR INTERIOR WALL 


J1 BARS MAY BE BENT IN FIELD OR SHOP. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL. WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL _REJNFORCEMENT 
EXCEPT J5 BARS. SEE 703.47. FOR J5 BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
SECTION: SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 

MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS ADJACENT B BARS 

(b) VARIES, 12” MAXIMUM 

(c) NOT SPECIFIED ON THIS SHEET 

(d) SAME SIZE AND SPACING AS A2 BARS 

(e) A2 BAR SPACING 

(4) SAME SIZE AND SPACING AS A1 BARS 

(g) A1 BAR SPACING 

(fh) FOR DESIGN FILLS OVER 2’-0” 


(i) FOR DESIGN FILLS 2'-0” OR LESS 


(j) NOT REQUIRED FOR CLEAR SPANS $ 10’-0" 
#8 FOR CLEAR SPAN > 10‘-0” 
#9 FOR CLEAR SPAN > 13‘-0” 


IF REQUIRED: THE MINIMUM LENGTH EACH SIDE OF @ WALL SHALL 
BE THE GREATER OF 48 BAR DIAMETERS OR a CLEAR SPAN. 
THE CLEAR SPAN IS PARALLEL TO LONG DIRECTION QF HEADWALL. 


H2 BARS AS REQUIRED» QUANTITY OF BARS VARIES WITH SKEW. 
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2 OF 3 


DATE EFFECTIVE: 10/01/2011 
DATE PREPARED: 9/13/2015 


103.43H 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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VAR. #4-F BARS #4-F BARS AT ABOUT 14” CENTERS #4-F BARS AT ABOUT 14” CENTERS 


pe SO UPSTREAM FLARED WINGS REINFORCEMENT DOWNSTREAM WINGS REINFORCEMENT 


GRANULAR BACKF ILL 
#4—-F BARS AT ABOUT 14” CENTERS #4—-F BARS AT ABOUT 14” CENTERS 
GRANULAR _BACKF| 


AND MEMBER DIMENS 5-#4-F BARS #4-F BARS AT ABOUT 14” CENTERS 


‘|2-#4-F BARS BARS 


H1 BARS 
H2 BARS 


2” PREFORMED FIBER 
EXPANSION JOINT MATERIAL 


FILTER 
CLOTH 


BARS 
B1 
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© CULVERT 
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du 
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SURF ACE 
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(Typ. ) 


TRANSVERSE JOINT THRU BARREL =e 


PREFORMED FIBER EXPANSION JOINT MATERIAL IN J4 BARS H3 BARS r ; J4 BARS H3 
ACCORDANCE WITH 057 SHALL BE SECURELY ve Te ie #4 
STITCHED TO ONE OF THE CONCRETE WITH 10 pale aa pe ee ae mS Saas 
GAGE COPPER WIRE 2 GAGE SOFT DRAW 
GALVANIZED STEEL 


#4-F BARS AT ABOUT 14” CENTERS #4—-F BARS AT ABOUT 14” CENTERS 


DOUBLE BARREL REINFORCEMENT BARREL REINFORCEMENT 


RANSVERSE JOINTS FOR DESIGN FILLS OVER 240” FOR DESIGN FILLS 240” OR LESS 


FILTER CLOTH 3 F N WIDTH AND 

THICKNESS SHALL BE CENTERED ON T 

IN TOP SLAB AND SIDEWALLS WITH EDGES SEALED WITH 
MASTIC OR TWO SIDED TAPE. FILTER CLOTH SHALL BE 
A SEPARATION GEOTEXTILE IN ACCORDANCE WITH SEC 
F 5 
ET 
HE 


1011. COST OF FURNISHING AND INSTALLING FILTER 
CLOTH WILL BE CONSIDERED COMPLETELY COVERED BY 
THE CONTRACT UNIT PRICE FOR OTHER ITEMS. 


#5-R3_BARS ONE ae Lie eae d fs MISSOURI HIGHWAYS AND TRANSPORTATION 

AT 12” CTS. < ») 
#5-R2 BARS 7 SIZESs SPACING AND DIMENSIONS OF D TT COMMISSION 
AD t2" CTS. ALL REINFORCEMENT EXCEPT J5 105 WEST CAPITOL 
BARS. SEE 703.47. FOR J5 BARS, JEFFERSON CITY, MO 65102 
SEE 703.37. 1-888-ASK-MODOT (1-888-275-6636) 


i 
SEL AUAS SER: | omy CONCRETE 
NORMAL TO LONG DIRECTION OF 3 DEANS W. 2 DOUBLE BOX CULVERT 


HEADWALL. HECKMAN 
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#5-R1 BARS V— #8-01 #5-R1 BARS DRAWING NOT TO SCALE. FOLLOW 3B & SKEW: LEFT ADVANCE 

BAR AT 12” CIS. BAR AT. M25" CDSs. BARS BARS DIMENSIONS. A, ome WINGS: FLARED 


PE-27141 
& s 
UPSTREAM HEADWALL UPSTREAM HEADWALL DOWNSTREAM HEADWALL DOWNSTREAM HEADWALL MINIMUM CLEARANCE TO REINFORCING “ona & 
REINFORCEMENT REINFORCEMENT REINFORCEMENT REINFORCEMENT STEEL SHALL BE 13”. THS SHEET HAS BEEN SECTIONS 


SIGNED, SEALED AND DATED 


NEAR INTERIOR WALL NEAR MIDSPAN NEAR INTERIOR WALL NEAR MIDSPAN ELECTRONICALLY. 


SHEET NO. 


3 0F 3 


(b) #8 FOR CLEAR SPAN > 10’-0" IF D2 AND D4 BARS ARE REQUIRED» THE MINIMUM LENGTH EACH SIDE DATE EFFECTIVE: 01/01/2021 
#9 FOR CLEAR SPAN > 13’-0" OF € WALL SHALL BE THE GREATER OF 48 BAR DIAMETERS OR CLEAR DATE PREPARED: 10/14/2020 7103 e 43H 
NOT REQUIRED FOR CLEAR SPANS <£ 10-0” SPAN. THE CLEAR SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. A ae 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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TRANSVERSE JOINT 
4-#5-E1 BARS 
G BARS (a) ) B2 BARS AT BOTTOM ( G BARS (qa) (SIMILAR AT ENDS 


OF ALL WALLS) 
(c) J5 BARS AT BOTTOM i. 


VARIED A BARS pict ©} A2 BARS AT TOP VARIED A BARS 


ian 
LN) 


L J5 BARS AT BOTTOM J4 BARS AT BOTTOM 


AT TOP (d) AT TOP (d) 


PLAN OF BOTTOM SLAB 


J3 BARS AT FILL FACE 


A BARS (f)_ (g) A1_ BARS 


#4-F BAR AT enee 


/\ FILL FACE 


#4-F BARS AT 14” 
AT STREAM FACE CTS. AT STREAM FACE 


KEYED CONST. JOINT 


KEYED 
CONST. JT. 


#4-F BARS AT 
14” CTS. AT S.F. 


a TT TO SP SO 


KEYED CONST. JT. 


TRANSVERSE JOINT 


B2 BARS AT STREAM FACE 


J4 BARS AT FILL FACE 


VARIED A BARS (d) A2 BARS 
peti 


ELEVATION OF EXTERIOR WALL 


J1 BARS MAY BE BENT IN FIELD OR SHOP. 


LAYING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL LENGTH IS OVER 80 FEET. USE 
ADDITIONAL JOINTS TO LIMIT CUT SECTION LENGTH AND END SECTION 
BARREL LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 50 FEET. 


MINIMUM END SECTION LENGTH SHALL BE 3 FEET MEASURED ALONG THE 
SHORTEST WALL FROM THE INSIDE FACE OF HEADWALL TO THE TRANSVERSE 
JOINT. 


TQ AVOI] OCATING TRANSVERSE cae UNDER A TRAVELED WAY WITH 
DESIGN LS 2 FEET OR LESS THE FOLLOWING SHALL APPLY: 


BARREL LENGTH UP TO 90 FEET WITHOUT A TRANSVERSE JOINT 
CUT TION LENGTHS UP TO 60 FEET 


WHEN BARREL AND CUT SECTION LENGTH RESTRICTIONS REQUIRE 
TRANSVERSE JOINTS TO BE LOCATED UNDER A TRAVELED WAY WITH DESIGN 
FILLS 2 FEET OR LESS» THE JOINTS SHALL BE LOCATED TO MINIMIZE 
THE LENGTH OF JOINT UNDER THE TRAVELED WAY. 


TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 
FOR CUT SECTION DETAILS.» SEE 703.46. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL-+ WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.47. FOR J5 BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
ELEVATION, SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 

MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS ADJACENT B BARS 

(b) VARIES. 12“ MAXIMUM 

(c) J4 BAR SPACING 

(d) SAME SIZE AND SPACING AS A2 BARS 

(e) A2 BAR SPACING 

(4) SAME SIZE AND SPACING AS A1 BARS 

(g) A1 BAR SPACING 
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ELECTRONICALLY. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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GENERAL NOTES: 


FOR SECTIONS THRU BARREL. WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL _REJNFORCEMENT 
EXCEPT J5 BARS. SEE 703.47. FOR J5 BARS. SEE 703.37. 


os CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
TRANSVERSE JOINT x SECTION: SEE SHEET 3 OF 3 FOR DETAILS. 
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(b) VARIES» 12” MAXIMUM 
(c) NOT SPECIFIED ON THIS SHEET 
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#9 FOR CLEAR SPAN > 13'-0”% 


2-#7-J1 BARS IF REQUIRED: THE MINIMUM LENGTH EACH SIDE OF @ WALL SHALL 


KEYED CONST. JOINT BE THE GREATER OF 48 BAR DIAMETERS OR 4 CLEAR SPAN. 
THE CLEAR SPAN IS PARALLEL TO LONG DIRECTION QF HEADWALL. 


#4—-F BARS AT 14” a aes: H2 BARS AS REQUIRED. QUANTITY OF BARS VARIES WITH SKEW. 


KEYED CONST. JOINT 
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AT EACH FACE MISSOURI HIGHWAYS AND TRANSPORTATION 
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SECTION NEAR INTERIOR WALL SIGNED, SEALED AND. DATED RE ] NFORCEMENT 


J1 BARS MAY BE BENT IN FIELD OR SHOP. paths 
SHEET NO. 


DATE EFFECTIVE: 10/01/2011 
DATE PREPARED: 5/13/2015 703 e 44H 2 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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KEYED CONSTRUCTION JOINT : A2 BARS OR 


(a) APPROXIMATELY ONE-THIRD OF WALL VAR. A BARS 
THICKNESS 


18” 


2-#4—-F BARS 


#4-F BARS AT ABOUT 14” CENTERS 


UPSTREAM AND DOWNSTREAM WINGS REINFORCEMENT 


GRANULAR BACKF ILL 
#4—-F BARS AT ABOUT 14” CENTERS #4—-F BARS AT ABOUT 14” CENTERS 
GRANULAR _BACKF| 


AND MEMBER DIMENS 5-#4-F BARS #4-F BARS AT ABOUT 14” CENTERS 


‘|2-#4-F BARS BARS 


H1 BARS 
H2 BARS 


2” PREFORMED FIBER 
EXPANSION JOINT MATERIAL 


FILTER 
CLOTH 


BARS 
B1 


2-#4-F BARS 
2-#4-F BARS 


B1 


< 


#4—-F BARS 
#4-F BARS 


EXPOSED 
SURF ACE 


3” 
3” 


(Typ. ) 


TRANSVERSE JOINT THRU BARREL =e 


PREFORMED FIBER EXPANSION JOINT MATERIAL IN J4 BARS r ; J4 BARS H3 
ACCORDANCE WITH 057 SHALL BE SECURELY ve Te ie #4 
STITCHED TO ONE OF THE CONCRETE WITH 10 pale aa pe ee ae sa SL Saas 
GAGE COPPER WIRE 2 GAGE SOFT DRAW 
GALVANIZED STEEL 


#4-F BARS AT ABOUT 14” CENTERS #4—-F BARS AT ABOUT 14” CENTERS 


DOUBLE BARREL REINFORCEMENT BARREL REINFORCEMENT 


RANSVERSE JOINTS FOR DESIGN FILLS OVER 240” FOR DESIGN FILLS 240” OR LESS 


FILTER CLOTH 3 F N WIDTH AND 

THICKNESS SHALL BE CENTERED ON T 

IN TOP SLAB AND SIDEWALLS WITH EDGES SEALED WITH 
MASTIC OR TWO SIDED TAPE. FILTER CLOTH SHALL BE 
A SEPARATION GEOTEXTILE IN ACCORDANCE WITH SEC 
F 5 
ET 
HE 


1011. COST OF FURNISHING AND INSTALLING FILTER 
CLOTH WILL BE CONSIDERED COMPLETELY COVERED BY 
THE CONTRACT UNIT PRICE FOR OTHER ITEMS. 


#5-R3_BARS ONE ae Lie eae d fs MISSOURI HIGHWAYS AND TRANSPORTATION 
#5-R2 BARS AT 12” CTS. O 
AT 12” CTS. . SIZESs SPACING AND DIMENSIONS OF D TT COMMISSION 
ALL REINFORCEMENT EXCEPT J5 105 WEST CAPITOL 
BARS. SEE 703.47. FOR J5 BARS, JEFFERSON CITY, MO 65102 
SEE 703.37. 1-888-ASK-MODOT (1-888-275-6636) 


BARREL AND WINGS SECTIONS ARE 
SYMMETRICAL ABOUT AND NORMAL TO ee Miso CONCRETE 
© CULVERT. HEADWALL SECTIONS ARE a no 
NORMAL TO LONG DIRECTION OF 3 pans. > DOUBLE BOX CULVERT 
AT 2" CENTERS aan Eee = 
NUMBER ° 
DRAWING NOT TO SCALE. FOLLOW By Peer SKEW: RIGHT ADVANCE 
BARS DIMENSIONS. ENS WINGS: STRAIGHT 


& s 
UPSTREAM HEADWALL UPSTREAM HEADWALL DOWNSTREAM HEADWALL DOWNSTREAM HEADWALL MINIMUM CLEARANCE TO REINFORCING “ona & 
REINFORCEMENT REINFORCEMENT REINFORCEMENT REINFORCEMENT STEEL SHALL BE 13”. THS SHEET HAS BEEN SECTIONS 


SIGNED, SEALED AND DATED 


NEAR INTERIOR WALL NEAR MIDSPAN NEAR INTERIOR WALL NEAR MIDSPAN ELECTRONICALLY. 


SHEET NO. 


3 0F 3 


(b) #8 FOR CLEAR SPAN > 10’-0" IF D2 BARS ARE REQUIRED, THE MINIMUM LENGTH EACH SIDE DATE EFFECTIVE: 01/01/2021 
#9 FOR CLEAR SPAN > 13’-0" OF ¢ WALL SHALL BE THE GREATER OF 48 BAR DIAMETERS OR CLEAR 10/14/2020 703. 44H 


NOT REQUIRED FOR CLEAR SPANS < 10-0” SPAN. THE CLEAR SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. DATE PREPARED: 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


LAYING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL LENGTH IS OVER 80 FEET. USE 
ADDITIONAL JOINTS TO LIMIT CUT SECTION LENGTH AND END SECTION 
BARREL LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 50 FEET. 


MINIMUM END SECTION LENGTH SHALL BE 3 FEET MEASURED ALONG THE 


HORTEST WALL FROM TH FA F HEA TO THE TR 
Ja wae oe SaaoN _i2) denade: aa wea SuORHES WALL FRO E INSIDE FACE OF HEADWALL TO THE TRANSVERSE 


B2 BARS AT BOTTOM (b) G BARS (a) 12” TO AVOI OCATING TRANSVERSE JOINTS UNDER A TRAVELED WAY WITH 
i 7] DESIGN LS 2 FEET OR LESS THE FOLLOWING SHALL APPLY: 


a 
BARREL LENGTH UP TO 90 FEET WITHOUT A TRANSVERSE JOINT 


a — — 
win CUT TION LENGTHS UP TO 60 FEET 


AT TOP 


BARS AT| 
BOTTOM 
VARIED 
2-#4-F 
BARS AT 
BOTTOM 
BARS A 
BOTTOM 


WHEN BARREL AND CUT SECTION LENGTH RESTRICTIONS REQUIRE 
TRANSVERSE JOINTS TO BE LOCATED UNDER A TRAVELED WAY WITH DESIGN 
FILLS 2 FEET OR LESS. THE JOINTS SHALL BE LOCATED TO MINIMIZE 
THE LENGTH OF JOINT UNDER THE TRAVELED WAY. 


#4-F BARS AT 


14” CTS. 


H3 BARS[JAT BOTTOM 


TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 
FOR CUT SECTION DETAILS. SEE 703.46. 


VAR. 


14” 


3-#4-F BARS 
AT BOTTOM 
3-#4-F BARS 
AT BOTTOM 
3-#4-F BARS 
AT BOTTOM 
ABOUT 14” CENTERS AT TOP 


BARS AT BOT. 


VARIED 3-#4-F 


G BAR PAIRS (a) B1 BAR PAIRSfAT BOTTOM 


ra 
G BAR PAIRS |(a) / eh 
+ 
e 


#4-F| BARS AT ABT. 


VAR 
VARIED 
2-#4-F 
BARS AT 
BOTTOM 

| 


AT TOP 


SHOWN ) 


#4-F BARS AT ABOUT 14” CENTERS AT TOP 


#4-F BARS AT 


#4—-F BARS| AT |ABOUT 14" CENTERS | AT | TOP 
#4—-F BARS AT 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


TT EE ET ET SS 


14” CTS. 


VAR. 
14” 


TRANSVERSE JOINT 
A 4-#5-E1 BARS 
B2 BARS AT BOTTOM (b) G BARS (a) 12 (SIMILAR AT ENDS 
Ce) 


OF ALL WALLS) 
J4 BARS AT BOTTOM (co J5 BARS AT BOTTOM 


A2 BARS AT 


VARIED A BARS 
AT TOP (d) 


PLAN OF BOTTOM SLAB 


VARIED A BARS AT TOP (d) | GENERAL NOTES: 


FOR SECTIONS THRU BARREL» WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL_REINFORCEMENT 
EXCEPT JS BARS. SEE 703.47. FOR J5 BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY [N PLAN AND 
ELEVATION. SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 14”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
A1 BARS BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS ADJACENT B BARS 
(b) VARIES, 12” MAXIMUM 

#4-F BAR AT 2-#7-J1 BARS (c) J4 BAR SPACING 
f\ FILL FACE (d) SAME SIZE AND SPACING AS A2 BARS 

(e) A2 BAR SPACING 

#4-F BARS AT 


14” CTS. AT S.F. MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


J3 BARS AT FILL FACE 


#4-F BARS AT 14” 
CTS. AT STREAM FACE 


TS 


105 WEST CAPITOL 
KEYED CONST. JT. JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


KEYED CONST. JOINT 


#4-F BARS TRANS. JOINT ‘ y, CONCRETE 
* pasa 22 DOUBLE BOX CULVERT 
G BARS AT S.F. (a) B2 BARS AT STREAM FACE 


| : : SKEW: RIGHT ADVANCE 
L J5 BARS AT FILL FACE J4 BARS AT FILL FACE oe re WINGS: FLARED 


VARIED A BARS (SPACED A2 BARS 
Seti 


Rete rene DEVELOPED ELEVATION OF EXTERIOR WALL oo SELES RE INF ORCEMENT 


J1 AND J6 BARS MAY BE BENT IN FIELD OR SHOP. paths 


SHEET NO. 
DATE EFFECTIVE: 10/01/2011 
DATE PREPARED: 9/13/2015 703.45C 1 OF 3 


2-#7-J1 BARS 


G BARS AT EACH FACE 


& R2 BARS AT 12” CENTERS 


#H-R1 


3 BARS AT TOP 


| 
‘ 


5“ BEVEL 
(TYP. 3 


BARS AT 
TOP (hh) 


AT/TOP (i) 


AL TERNAT 
NBARS AT 


N 


=/x 


2-¥#7-J1 BARS 


5-#4-F BARS 
TOP. (hn) 


AT 


LY 
' an, 
LAL 


D2 BAR (j) 


#4-F BARS AT 


#4-F BARS AT|ABOUT 14” CTS. 


VAR. 


VARIED 
| 2-#4-F 
BARS AT 
TOP (h)} 


TRANSVERSE J 


3 BARS AT TOP 


A1 BARS AT BOTTOM VARIED A BARS 


AT BOTTOM (#) 
PLAN OF TOP SLAB 


B BARS IN WALLS ARE NOT SHOWN FOR CLARITY. 
FOR PLACEMENT» SEE SHEET 1 OF 3. 


340" 
BARS ALTERNATED WITH H2 BARS 


A1_ BARS 


cg) | i VARIED| A BARS (f) 
aT Ts) 


KEYED CONST. JOINT is 
= — —| 
“4 


P. 


BARS 


KEYED CONST. JOINT KEYED CONST. JOINT 


#4-F BARS AT 14” 
CTS. AT EACH FACE 


#4-F BARS AT 14” 
CTS. AT EACH FACE 


TT A SS 


KEYED CONST. JOINT 


TRANSVERSE JOINT 


B1 BARS AT EACH FACE G BARS AT EACH FACE (a) 


VARIED A BARS (d) 


deel VAR. 


A2 BARS 


A BARS (d) 


& CULVERT 


H3 BARS 


al 


SECTION NEAR INTERIOR WALL 


J1 BARS MAY BE BENT IN FIELD OR SHOP. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL. WINGS AND HEADWALLS.» SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL _REJNFORCEMENT 
EXCEPT J5 BARS. SEE 703.47. FOR J5 BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
SECTION: SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 

MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS ADJACENT B BARS 

(b) VARIES, 12” MAXIMUM 

(c) NOT SPECIFIED ON THIS SHEET 

(d) SAME SIZE AND SPACING AS A2 BARS 

(e) A2 BAR SPACING 

(4) SAME SIZE AND SPACING AS A1 BARS 

(g) A1 BAR SPACING 

(fh) FOR DESIGN FILLS OVER 2’-0” 


(i) FOR DESIGN FILLS 2'-0” OR LESS 


(j) NOT REQUIRED FOR CLEAR SPANS < 10’-0” 
#8 FOR CLEAR SPAN > 10‘-0” 
#9 FOR CLEAR SPAN > 13'-0”% 


IF REQUIRED» THE MINIMUM LENGTH EACH SIDE OF @ WALL SHALL 
BE THE GREATER OF 48 BAR DIAMETERS OR 4 CLEAR SPAN. 
THE CLEAR SPAN IS PARALLEL TQ LONG DIRECTION OF HEADWALL. 


H2 BARS AS REQUIRED.» QUANTITY OF BARS VARIES WITH SKEW. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


CONCRETE 
DOUBLE BOX CULVERT 


SKEW: RIGHT ADVANCE 
WINGS: FLARED 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


RE ] NFORCEMENT 


SHEET NO. 


2 OF 3 


DATE EFFECTIVE: 
DATE PREPARED: 


10/01/2011 
9/13/2015 


703. 45C 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


m—& CULVERT m-@ CULVERT 


2-#7-J1 


Q 
ie) 
LS 
a 
Yn 


#4—-F BARS 
#4—-F BARS 
#4—-F BAR 


BOTTOM SLAB 


KEYED CONSTRUCTION JOINT 


(a) APPROXIMATELY ONE-THIRD OF WALL 
THICKNESS 


“ 


A2 BARS OR 
VARIED A BARS i a 4 VAR. A BARS 


3” 


J5 BARS H3 BARS 
2-#4-F BAR 3-#4-F BARS 2-#4—-F BARS 


VAR. #4-F BARS #4-F BARS AT ABOUT 14” CENTERS #4-F BARS AT ABOUT 14” CENTERS 


eae UPSTREAM FLARED WINGS REINFORCEMENT DOWNSTREAM WINGS REINFORCEMENT 


GRANULAR BACKF ILL 
#4—-F BARS AT ABOUT 14” CENTERS #4—-F BARS AT ABOUT 14” CENTERS 
GRANULAR _BACKF| 


AND MEMBER DIMENS 5-#4-F BARS #4-F BARS AT ABOUT 14” CENTERS 


‘|2-#4-F BARS BARS 


H1 BARS 
H2 BARS 


2” PREFORMED FIBER 
EXPANSION JOINT MATERIAL 


FILTER 
CLOTH 


BARS 
B1 


2-#4-F BARS 
2-#4-F BARS 


B1 


< 


© CULVERT 


#4—-F BARS 
#4-F BARS 


du 
13 


EXPOSED 
SURF ACE 


3” 
3” 


(Typ. ) 


TRANSVERSE JOINT THRU BARREL =e 


PREFORMED FIBER EXPANSION JOINT MATERIAL IN J4 BARS H3 BARS r ; J4 BARS H3 
ACCORDANCE WITH 057 SHALL BE SECURELY ve Te Saggy #4 
STITCHED TO ONE OF THE CONCRETE WITH 10 pale aa pe ee ee eae Saas 
GAGE COPPER WIRE 2 GAGE SOFT DRAW 
GALVANIZED STEEL 


#4-F BARS AT ABOUT 14” CENTERS #4—-F BARS AT ABOUT 14” CENTERS 


DOUBLE BARREL REINFORCEMENT BARREL REINFORCEMENT 


RANSVERSE JOINTS FOR DESIGN FILLS OVER 240” FOR DESIGN FILLS 240” OR LESS 


FILTER CLOTH 3 F N WIDTH AND 

THICKNESS SHALL BE CENTERED ON T 

IN TOP SLAB AND SIDEWALLS WITH EDGES SEALED WITH 
MASTIC OR TWO SIDED TAPE. FILTER CLOTH SHALL BE 
A SEPARATION GEOTEXTILE IN ACCORDANCE WITH SEC 
F 5 
ET 
HE 


1011. COST OF FURNISHING AND INSTALLING FILTER 
CLOTH WILL BE CONSIDERED COMPLETELY COVERED BY 
THE CONTRACT UNIT PRICE FOR OTHER ITEMS. 


#5-R3_BARS ONE ae Lie eae d fs MISSOURI HIGHWAYS AND TRANSPORTATION 

AT 12” CTS. < ») 
#5-R2 BARS 7 SIZESs SPACING AND DIMENSIONS OF D TT COMMISSION 
AD t2" CTS. ALL REINFORCEMENT EXCEPT J5 105 WEST CAPITOL 
BARS. SEE 703.47. FOR J5 BARS, JEFFERSON CITY, MO 65102 
SEE 703.37. 1-888-ASK-MODOT (1-888-275-6636) 


i 
SEL AUAS SER: | omy CONCRETE 
NORMAL TO LONG DIRECTION OF 3 DEANS W. 2 DOUBLE BOX CULVERT 


HEADWALL. HECKMAN 
NUMBER ° 

#5-R1 BARS V— #8-01 #5-R1 BARS DRAWING NOT TO SCALE. FOLLOW 3B & SKEW: RIGHT ADVANCE 

BAR AT 12” CIS. BAR AT. M25" CDSs. BARS BARS DIMENSIONS. A, ome WINGS: FLARED 


PE-27141 
& s 
UPSTREAM HEADWALL UPSTREAM HEADWALL DOWNSTREAM HEADWALL DOWNSTREAM HEADWALL MINIMUM CLEARANCE TO REINFORCING “ona & 
REINFORCEMENT REINFORCEMENT REINFORCEMENT REINFORCEMENT STEEL SHALL BE 13”. THS SHEET HAS BEEN SECTIONS 


SIGNED, SEALED AND DATED 


NEAR INTERIOR WALL NEAR MIDSPAN NEAR INTERIOR WALL NEAR MIDSPAN ELECTRONICALLY. 


SHEET NO. 


3 0F 3 


(b) #8 FOR CLEAR SPAN > 10’-0" IF D2 AND D4 BARS ARE REQUIRED» THE MINIMUM LENGTH EACH SIDE DATE EFFECTIVE: 01/01/2021 
#9 FOR CLEAR SPAN > 13’-0" OF € WALL SHALL BE THE GREATER OF 48 BAR DIAMETERS OR CLEAR DATE PREPARED: 10/14/2020 103 e 45C 
NOT REQUIRED FOR CLEAR SPANS <£ 10-0” SPAN. THE CLEAR SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. A ae 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


J4 BARS AT BOTTOM 


B2 BARS AT BOTTOM J3 BARS AT 1 


#4-F BARS AT ABOUT 14” CENTERS 


5-#4—-F BARS 
2-#4-F BARS BARS 


BARS AT 
BOTTOM 


H3 BARS AT BOTTOM H1 BARS ALTERNATED 
WITH H2 BARS AT TOP 


AT|BOTTOM 


BARS 
B1 


2-#4—-F BARS 


CENTERS|AT|TOP 


BOTTOM SLAB 


KEYED CONSTRUCTION JOINT 


(a) APPROXIMATELY ONE-THIRD OF WALL 
THICKNESS 


14” CTS. 


14" 


¢ cuLvert— 


#4—-F BARS 


3-#4-F BARS 
AT BOTTOM 
5-#4-F BARS 


B1 BAR PAIRS AT BOTTOM 


#4—-F BARS AT |ABOUT 


J4 BARS H3 BARS 
2-#4-F BARS 3-#4-F BARS 


#4—F BARS|AT |ABOUT 
1#4—-F BARS AT|/ABOUT 14” CT 


BOTTOM 


#4-F BARS AT ABOUT 14” CENTERS 


BARREL REINFORCEMENT 


FOR DESIGN FILLS OVER 2+0” 
SYMMETRICAL ABOUT AND NORMAL TO 


TRANSVERSE 
JT. (TYP. ) 


B2 BARS AT BOTTOM A1 BARS AT BOTTOM 


CULVERT. 


J4 BARS AT BOTTOM J3 BARS AT TOP 


PART PLAN OF TOP 
SERRE OTTOu SLAB REINFORCEMENT even 


(b) FOR DESIGN FILLS OVER 240” 
SLAB REINFORCEMENT (c) FOR DESIGN FILLS 2+0” OR LESS 


A2 BARS AT TOP 


RS AT A 


GRANULAR BACKF ILL 


GRANULAR BACKFILL LIMITS 
AND MEMBER DIMENSIONS 


H1 BAR 
H2 BARS 


BARS 
B1 BARS 


7) 
ac 
< 
co 
uw 
| 
y 
# 
iN 


J3 BARS AT FILL FACE H1 BARS ALTERNATED WITH H2 BARS 


A1_ BARS Ai BARS 


#4—-F BARS 


8” PREFORMED FIBER #4—-F BAR 
EXPANSION JOINT MATERIAL . JT. AT F.F. 


FILTER \ 
CLOTH ; #4-F BARS AT 14” 


TRANSVERS #4—F BARS _AT CENTERS AT EACH FACE 
JT. as i CENTERS AT STREAM FACE J4 BARS H3 BARS 


2-#4—-F BARS 3-#4-F BARS 


KEYED CONST. JOINT 


13” 


KEYED CONST. JT. KEYED CONST. JT. 


#4-F BARS AT ABOUT 14” CENTERS 


BARREL REINFORCEMENT 


FOR DESIGN FILLS 240” OR LESS 


Ly EXPOSED 
2 SURF ACE 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


(Typ. ) 


TRANSVERSE JOINT 
THRU BARREL 


B2 BARS AT STREAM FACE 


BARS AT EACH FACE 


J4 BARS AT FILL FACE 


H3 BARS 


A2 BARS 


A2 BARS 


SYMMETRICAL ABOUT AND NORMAL TO @ CULVERT. 


REFORMED FIBER EXPANSION JOI 
ATERIAL IN ACCORDANCE WITH SE 
O57 SHALL BE SECURELY STITCHE 
E FACE OF THE CONCRETE WIT 
AGE COPPER WIRE OR 12 GAGE 

RAWN GALVANIZED STEEL WI 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


PART ELEVATION OF EXTERIOR 
WALL REINFORCEMENT 


PART SECTION NEAR INTERIOR 
WALL REINFORCEMENT DOT 


OUOOrT=ZT7 


ILTE LOTH 3 FEET IN WI ] 
CPeangiee se mnt i ori EIRENE CD 


ND ee WO oa E ANS W. % DOUBLE BOX CULVERT 


. a ' HECKMAN 
Tiles. LOTH SHALL BE A S = 


- NUMBER 
EQTEXTILE IN ACCORDANCE GENERAL NOTES BPE 
O11. ST OF FURNISHING DESIGN SPECIFICATIONS: MISCELLANEOUS: Zee on x 

G FILTER CLOTH W 2010 AASHTO LRFD BRIDGE DESIGN SPECFICATIONS AND 2010 INTERIM REVISIONS FOR MEMBER THICKNESS AND FOR BAR SIZES» SPACING AND S104 we 
ONSIDERED COMPLETELY COV DIMENSIONS, SEE 703.47. AL 
HE CONTRACT UNIT PRICE FOR OTHER DESIGN LOADING: 
ITEMS. VEHICULAR = HL-93 MINUS LANE LOAD, EARTH = 120 LB/CF 
EQUIVALENT FLUID PRESSURE = 30 LB/CF (MIN. )» 60 LB/CF (MAX. ) 


CUT SECTION 


Hor =OT7T7=3rP007T 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN SIGNED, SEALED AND. DATED 


PART PLANS, PART ELEVATION AND PART SECTION. ELECTRONICALLY, 


DESIGN UNIT STRESSES: SHEET NO 


CLASS B-1 CONCRETE (BOX CULVERT) #’c = 4,000 PSI 
REINFORCING STEEL (GRADE 60) fy = 60,000 PSI 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. DATE EFFECTIVE: 01/01/2021 


MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 14%.) DATE PREPARED: — 10/14/2020 1: OR A 


SPAN (S) = 3 FT HEIGHT (HT) = 2 FT OR 3 FT OR 4 FT 


MEMBER TOP SLAB BARS BOTTOM SLAB BARS WALL BARS 
N THICKNESS A1 BARS J3 BARS H2 BARS A2 BARS H3 BARS B1 BARS B2 BARS 


TS | BS | TX | TI [SIZE SPA. |SIZE . . SIZE) SPA. |S1ZE . =a SIZE} SPA.| C7? |SIZE) SPA.|S1ZE 
8.5 : . 12 


16. 
15. 
15. 
15. 
14. 
15. 
16. 
17. 
17. 
17. 
18. 
18. 
18. 
18. 
18. 
18. 
18. 
18. 
17. 
17. 
17. 
17. 
17. 
17. 
17. 


SPAN (S) = 5 
MEMBER TOP SLAB BARS BOTTOM SLAB BARS WALL BARS 


THICKNESS A1_ BARS J3 BARS A2_ BARS J4 BARS H3 BARS B1 BARS B2 BARS 


K3 
BS | TX | TI JSIZE| SPA. SIZE . er S$ 1ZE . . SIZE] SPA.|SIZE|SPA.| C4 nT=5’|HT=e" SIZE «| CT? JSIZE) SPA. |SIZE 
. . . 12 11.5] 39. 64 76 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


GENERAL NOTES: 


IF DESIGN FILL_IS BETWEEN TABULATED DESIGN FILLS. USE THE NEXT 
GREATER TABULATED DESIGN FILL» EXCEPT FOR DESIGN FILLS BETWEEN 2 
FEET AND 4 FEET. FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 
THE GREATER MEMBER THICKNESS. AREA OF REINFORCEMENT AND BAR 
DIMENSIONS FROM THE 2 FEET AND 4 FEET TABULATED DESIGN FILLS. 
AREA OF REINFORCEMENT EQUALS BAR AREA PER FOOT SPACING. 


SPECIAL DESIGNS ARE REQUIRED WHEN THE DESIGN FILL IS LESS THAN 1 
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GENERAL NOTES: 


IF DESIGN FILL_IS BETWEEN TABULATED DESIGN FILLS. USE THE NEXT 
GREATER TABULATED DESIGN FILL» EXCEPT FOR DESIGN FILLS BETWEEN 2 
FEET AND 4 FEET. FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 
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VARIED A BARS (d) 


KEYED CONST. JOINT KEYED CONST. JOINT 


#4—-F BARS AT 14” #4-F BARS AT 14” 
CTS. AT EACH FACE CTS. AT EACH FACE 


KEYED CONST. JOINT 


TRANSVERSE JOINT 


RS AT EACH FACE 
A2 BARS 


JOINT 


2-#7-J1 BARS 


G BARS AT EACH FACE (a) 


VARIED A|BARS (d) 


ia 


; 


H3 BARS 


SECTION NEAR INTERIOR WALL 
J1 BARS MAY BE BENT IN FIELD OR SHOP. 


GENERAL NOTE 


FOR SECTIONS THRU 
3. FOR BAR SIZES. 
EXCEPT J5 BARS» SE 


CONSTRUCTION JOINT 
SECTION, SEE SHEET 


DRAWING NOT TO SCA 
MINIMUM CLEARANCE 
LAP LONGITUDINAL B 
BEVELED HEADWALL S 
(a) SAME SIZE AND 
(pb) VARIES, 12” MA 
(c) NOT SPECIFIED 
(d) SAME SIZE AND 
A2 BAR SPACING 
SAME SIZE AND 
A1 BAR SPACING 
DESIGN FIL 
DESIGN FIL 
REQUIRED F 


OR CLEAR S 
OR CLEAR S$ 


EQUIRED. T 
HE GREATER 
R SPAN IS 


H2 BARS AS REQ 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
DATE EFFECTIVE: 


DATE PREPARED: 


9/13/2015 


S: 

BARREL: WINGS AND HEADWALLS. SEE SHEET 3 OF 
SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
E 703.87. FOR J5 BARS, SEE 703.37. 


KEY NOT SHOWN FOR CLARITY IN PLAN AND 
3 OF 3 FOR DETAILS. 


LE. FOLLOW DIMENSIONS. 

TO REINFORCING STEEL SHALL BE 13”. 
ARS A MINIMUM OF 23” AT SPLICES. 
HALL BE LOCATED AT UPSTREAM END. 
SPACING AS ADJACENT B BARS 

X IMUM 

ON THIS SHEET 

SPACING AS A2 BARS 


SPACING AS A1 BARS 


LS OVER 2‘-0” 
LS 2’-0” OR LESS 


OR CLEAR SPANS < 10’-0” 
PAN > 10'-0” 
PAN > 13'-0” 


HE MINIMUM LENGTH EACH SIDE OF @ WALL SHALL 
OF 48 BAR DIAMETERS OR 7 CLEAR SPAN. THE 
PARALLEL TO LONG DIRECTION OF HEADWALL. 


UIRED. QUANTITY OF BARS VARIES WITH SKEW. 
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12/01/2011 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


m—@ CULVERT 


2-F7-J1 


Q 
ive) 
> 
ee) 
Ca) 


#4—-F BARS 
#4—F BARS 
#4—-F BARS 


BOTTOM SLAB 


KEYED CONSTRUCTION JOINT : A2 BARS OR 


(a) APPROXIMATELY ONE-THIRD OF WALL | VAR. A BARS 
THICKNESS 


“" 


J5 BARS 
2-#4-F BARS 


#4—-F BARS AT ABOUT 14” CENTERS 


UPSTREAM AND DOWNSTREAM WINGS REINFORCEMENT 


S 
GRANULAR BACKF ILL 


GRANULAR BACKFILL LIMITS #4-F BARS AT ABOUT 14” CENTERS #4—F BARS AT ABOUT 14” CENTERS 
AND MEMBER DIMENSIONS 5-#4-F BARS #4-F BARS AT ABOUT 14” CENTERS 


2-#4—-F BARS BARS 


1] J3_ BARS 
SS 


Bane m—@ CULVERT 


2” PREFORMED FIBER 
EXPANSION JOINT MATERIAL 


BARS 
Fob eR BI 
CLOTH 


BARS 
B1 BARS 


2-#4-F BARS 
2-#4-F BARS 


#4—F BARS 
#4—-F BARS 
#4—-F BARS 
#4-F BARS 
#4—-F BARS 


Le EXPOSED 
a SURFACE 
(TYP. ) 


TRANSVERSE JOINT THRU BARREL 


PREFORMED FIBER EXPANSION JOINT MATERIAL IN J4 BARS 
ACCORDANCE WIT 057 SHALL BE SECURELY saber ERE) AS) 
TITCHED TO ONE F OF THE CONCRETE WITH 10 aaa apie la ows SE TeE SEs 


GAGE COPPER WI 2 GAGE SOFT DRAW ei ” sa u 
GALVANIZED STE io #4—-F BARS AT ABOUT 14 CENTERS #4—-F BARS AT ABOUT 14 CENTERS 


FILTER CLOTH 3 EET IN WIDTH A DOUBLE | ae BARREL REINFORCEMENT BARREL REINFORCEMENT 
N [is A E J 1 u 1 " 
Dee ORDT THEW ICES hol foneee Ses ate FOR DESIGN FILLS OVER 2/-0 FOR DESIGN FILLS 2/-0” OR LESS 
MASTIC OR TWO SIDED TAPE. FILTER CLOTH SHALL BE 

A SEPARATION TEXTILE IN ACCORDANCE WITH SEC 

1011. COST OF FURNISHING AND INSTALLING FILTER 

CLOTH WILL BE SIDERED COMPLETELY COVERED BY 

THE CONTRACT CE FOR OTHER ITEMS. 


18” 
18” 
18” 


—R ARS #5-R3 BARS n 
#5-R2 BARS Homer aed ONE ae Lie aaeeaee MISSOURI HIGHWAYS AND TRANSPORTATION 
| SIZES,; SPACING AND DIMENSIONS OF D TT COMMISSION 
ALL REINFORCEMENT EXCEPT J5 105 WEST CAPITOL 
BARS, SEE 703.87. FOR J5 BARS, JEFFERSON CITY, MO 65102 
SEE 703.37. 1-888-ASK-MODOT (1-888-275-6636 ) 


BARREL AND WINGS SECTIONS ARE 
a SYMMETRICAL ABOUT AND NORMAL TO ee Miso CONCRETE 
7 € CULVERT. HEADWALL SECTIONS ARE Oe oe 
¥8-D1 “RT BARS NORMAL TO LONG DIRECTION OF peng Ww. TRIPLE BOX CULVERT 
4—#g—4 [BAR AT 12” CENTERS HEADWALL. eis Z 
BARS BARS DRAWING NOT TO SCALE. FOLLOW 3B PE-27141 SKEW: LEFT ADVANCE 
2. 


oS 
wee ee WINGS: STRAIGHT 
UPSTREAM HEADWALL UPSTREAM HEADWALL DOWNSTREAM HEADWALL DOWNSTREAM HEADWALL teen “Sag yy, 


RE INF ORCEMENT RE INF ORCEMENT REINFORCEMENT REINFORCEMENT MOA A AGNES ESE INSCRC ING CR Gas Sone iGNG 


NEAR INTERIOR WALL NEAR MIDSPAN NEAR INTERIOR WALL NEAR MIDSPAN ELECTRONICALLY. 


SHEET NO. 


3 OF 3 


(b) NOT REQUIRED FOR CLEAR SPANS < 10'-0” IF D2 BARS ARE REQUIRED, THE MINIMUM LENGTH EACH SIDE DATE EFFECTIVE:  _01/01/2021 
#8 FOR CLEAR SPAN > 10'-0” OF € WALL SHALL BE THE GREATER OF 48 BAR DIAMETERS OR g CLEAR DATE PREPARED: 10/14/2020 103. 82H 
#9 FOR CLEAR SPAN > 13'-0” SPAN. THE CLEAR SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. 7 ee 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


VARIED #4-F BARS AT 
14” CENTERS AT TOP 


3-#4-F BARS 


AT BOTTOM 


J4 BARS AT BOTTOM 


J5 BARS AT BOTTOM 


B2 BARS AT BOTTOM 


G BARS (a) 


BARS AT| 
BOTTOM 


H3 BARSVAT BOTTOM 


#5-E1 BARS 
MILAR AT ENDS 
ALL WALLS) 


BARS AT 
BOTTOM 


-F BARS 
AT BOTTOM 


3- 


BARS AT BOT. 


TT TT TT SP SO 
VARIED 3-#4-F 


B1 BAR PAIRS|AT BOTTOM 


AT BOTTOM 


3-#4-F BARS 


AT BOTTOM 


#4-F BARS AT ABOUT 14” CENTERS AT TOP 


G BAR PAIRS (a) 


14”| CENTERS AT TOP 


3-#4-F BARS 
AT BOTTOM 


#4—-F BARS AT ABT. 


“H3 BARSNAT BOTTOM 


VARIED 3-#4-F 
BARS AT BOT. 


B1 BAR PAIRSNAT BOTTOM 


#4—-F BARS AT JABTI. 


VAR. 


G|BAR PAIRS (a) 


VARIED #4-F BARS AT 
14” CENTERS AT TOP 


IBARS AT 
BOTTOM 


TS SA 


TBARS AT 


TRANSVERSE JOINT 


B2 BARS AT BOTTOM 


BOTTOM 


G BARS (a) 


@ CULVERT 
a 


AT BOTTOM 
#4-F BARS AT ABOUT 14” CENTERS AT TOP 


J4 BARS AT BOTTOM 


J5 BARS AT BOTTOM 


A2 BARS AT TOP 


VARIED A BARS AT TOP (dy 


PLAN OF BOTTOM SLAB 


J3 BARS AT FILL FACE 


CONST. JOINT — 


2-#7-J6 BARS 


#4-F BARS 


G BARS AT S.F. 
J5 BARS AT FILL FACE 


A1 BARS 


VARIED A BARS 


H#—— CN 
#4—F BAR AT 
FILL FACE 


#4—-F BARS AT 14“ 
AT STREAM FACE 


KEYED CONST. JOINT 


#4-F BARS 


#4-F BARS 


eT A ST ST SY 


B2 BARS AT STREAM FACE 


TRANSVERSE JOINT 


#4-F BAR AT 
FILL FACE 


= = = —— TTT 


7 Cr 


#4-F BARS 


(b) 


VARIED A BARS AT TOP (qd) 
atten 


CONST. JOINT 


2-#5-E1 


i 
BARS 
CE 


#4-F BARS 


GOBARS AT Seka, £0) 


| 


12" 


J4 BARS AT FILL FACE 


die 


VARIED A BARS {SPACED 


A2 BARS 


(e) 


J5 BARS AT FILL FACE 


VARIED A BARS (d) 


AS SHOWN IN SLAB PLAN) 


DEVELOPED ELEVATION OF EXTERIOR WALL 
J1 AND J6 BARS MAY BE BENT IN FIELD OR SHOP. 


LAY 


USE A TRANSVERS 
USE ADDITIONAL 
SECTION BARREL 
50 FEET. 


MINIMUM END SEC 
SHORTEST WALL F 
TRANSVERSE JOIN 


TO AVOID LOCATI 
DESIGN FILLS 2 


BARREL LENGT 

CUT SECTION 
WHEN BARREL AND 
TRANSVERSE JOIN 
DESIGN FILLS 2 
MINIMIZE THE LE 
TRAVELED WAY IS 


FOR CUT SECTION 


rEND OF 
WALL (TYP. ) 
(NOT SHOWN ) 


ING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON BRIDGE PLANS 
E JOINT WHEN BARREL LENGTH IS OVER 80 FEET. 


JOINTS TO LIMIT CUT SECTION LENGTH AND END 
LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 


TION LENGTH SHALL BE 3 FEET MEASURED ALONG THE 
ROM THE INSIDE FACE OF HEADWALL TO THE 
‘i 


NG TRANSVERSE JOINTS UNDER A TRAVELED WAY WITH 
FEET OR LESS THE FOLLOWING SHALL APPLY: 


H UP TO 90 FEET WITHOUT A TRANSVERSE JOINT 
LENGTHS UP TO 60 FEET 


CUT SECTION LENGTH RESTRICTIONS REQUIRE 

TS TO BE LOCATED UNDER _A TRAVELED WAY WITH 
FEET OR LESS. THE JOINTS SHALL BE LOCATED TO 
NGTH OF JOINT UNDER THE TRAVELED WAY. 


THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 
DETAILS, SEE 703.86. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL: WINGS AND HEADWALLS+ SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 


EXCEPT J5 BARS. 
CONSTRUCTION JOI 


ELEVATION. SEE SHEET 3 OF 3 FOR DETAIL 


SEE 703.87. FOR J5 BARS. SEE 703.37. 
NT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
S. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 

MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS ADJACENT B BARS 


(b) VARIES, 12” 
J4 BAR SPACI 


MAXIMUM 
NG 


SAME SIZE AND SPACING AS A2 BARS 


A2 BAR SPACI 


NG 


SAME SIZE AND SPACING AS A1 BARS 


A1 BAR SPACI 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
DATE EFFECTIVE: 


DATE PREPARED: 


NG 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


2-#7-J1 BARS 


J3 BARS AT TOP 


(h) 


5" BEVEL 
TYP.) 


BARS AT 
TOP 


H1_BARS|JALTERNATED 
WITH H2NBARS AT TOP 


(i) 


BARS AT 
TOP (h) 


H1._BARS||ALTERNATED . 


2-#7-J1 BARS 


2-#7-J1 BARS 


& R2 BARS|AT 12” CENTERS 


y 


CONST. JOINT 


BARS 


4” CTS. 
AT EACH FACE 


WITH H2NBARS AT TOP 


A TY A A ST 


(h) 


#4-F BARS AT/IABOUT 14” CENTERS JAT|BOTTOM 


VARIED #4-F BARS] AT|'ABOUT 14” CENTERS JAT| TOP 


BARS AT 


#4-F BARS AT ABOUT [14"|ICENTERS AT BOTTOM 
TOP 


BARS AT 
TOP (h) 


a a a a a a a a Sw a aw we ow 


TRANSVERSE J 
J3 BARS AT TOP 


A1 BARS AT BOTTOM 


VARIED A BARS 


PLAN OF TOP SLAB 


B BARS IN WALLS ARE NOT SHOWN FOR CLARITY. 
FOR PLACEMENT. SEE SHEET 1 OF 3. 


H1 BARS ALTERNATED WITH H2 BARS 


AT BOTTOM (f) 


340" 


A1 BARS 


Pl 
IED A BARS|(#) 


KEYED CONST. JOINT KEYED CONST. 


#4—-F BARS AT 14” 
CTS. AT EACH FACE 


A TS SY 


KEYED CONST. JOINT 


TRANSVERSE JOINT 


B1 BARS AT EACH FACE 
A2 BARS 


JOINT 


#4-F BARS AT 14” 
CTS. AT EACH FACE 


2-#7-J1 BARS 


2-#7-J1 


4-#8-H BARS 


JOINT 


2-#7-J1 BARS 


G BARS AT EACH FACE (a) 


VARIED A|BARS (d) 


BARS 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL. WINGS AND HEADWALLS.+ SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.87. FOR JS BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
SECTION. SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS ADJACENT B BARS 
(b) VARIES, 12” MAXIMUM 
(c) NOT SPECIFIED ON THIS SHEET 
(d) SAME SIZE AND SPACING AS A2 BARS 
A2 BAR SPACING 
SAME SIZE AND SPACING AS A1 BARS 
A1 BAR SPACING 
DESIGN FILLS OVER 2‘-0" 
DESIGN FILLS 2’-O” OR LESS 
REQUIRED FOR CLEAR SPANS < 10’-0" 
OR CLEAR SPAN > 10'-0% 
OR CLEAR SPAN > 13'-0” 
EQUIRED. THE MINIMUM LENGTH EACH SIDE OF @ WALL SHALL 


HE GREATER OF 48 BAR DIAMETERS OR 4 CLEAR SPAN. THE 
R SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. 


H3 BARS 


SECTION NEAR INTERIOR WALL 
J1 BARS MAY BE BENT IN FIELD OR SHOP. 


H2 BARS AS REQUIRED. QUANTITY OF BARS VARIES WITH SKEW. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


BOTTOM SLAB 


KEYED CONSTRUCTION JOINT 


(a) APPROXIMATELY ONE-THIRD OF WALL 


VARIED A BARS 


m—@ CULVERT 


#4—-F BARS 


18" 


#4—-F BARS 


A2 BARS OR 
VAR. A BARS 


THICKNESS 


#4—-F BAR 


VAR. #4-F BARS 


#4—-F BARS AT ABOUT 14” CENTERS 


AT 14” CENTERS 


GRANULAR BACKFILL— 


GRANULAR BACKFILL LIMITS 


UPSTREAM FLARED WINGS REINFORCEMENT 


#4—-F BARS AT ABOUT 14” CENTERS 


AND MEMBER DIMENSIONS 


|2-#4-F BARS 


2” PREFORMED FIBER 
EXPANSION JOINT MATERIAL 


Fob eR 
CLOTH 


2-#4-F BARS 


= 


#4—F BARS 


Le EXPOSED 
a SURFACE 
(TYP. ) 


ra” 


5-#4-F BARS 


BARS 
B1 


BARS 


#4—-F BARS 
#4—-F BARS 


18” 


TRANSVERSE JOINT THRU BARREL 


PREFORMED FIBER EXPANSION JOINT MATERIAL IN J4 BARS 
ACCORDANCE WIT 057 SHALL BE SECURELY 3 -#4-F BARS 
TITCHED TO O OF THE CONCRETE WITH 10 


3-#4-F BA 


GAGE COPPER WI 2 GAGE SOFT DRAW 
GALVANIZED STE 


#4—-F BARS AT ABOUT 14” CENTERS 


EET IN WIDTH A 
BE CENTERED ON 
SIDEWALLS WITH 
DED TAPE. FILT 
TEXTILE IN ACC 
RNISHING AND INSTALLING FILTER 
SIDERED COMPLETELY COVERED BY 
IT PRICE FOR OTHER ITEMS. 


FILTER CLOTH 3 
THICKNESS SHAL 
IN TOP SLAB A 
MASTIC OR TWO 
A SEPARATION 
1011. COST OF F 
CLOTH WILL BE 
THE CONTRACT 


DOUBLE 
RANSVERSE JOINTS 
DGES SEALED WITH 

CLOTH SHALL BE 
DANCE WITH SEC 


#5-R2 BARS 
AT 12” CTS. 


VC #8 -91 #5-R1 
BAR AT 12” 
UPSTREAM HEADWALL 
REINFORCEMENT 
NEAR MIDSPAN 


#5-R1 BARS 
BAR AT 12” CTS. 


UPSTREAM HEADWALL 
REINFORCEMENT 


NEAR INTERIOR WALL 


(b) NOT REQUIRED FOR CLEAR SPANS < 10’-0” 


#8 FOR CLEAR SPAN > 10‘-0” 


#9 FOR CLEAR SPAN > 13'-0” SPAN. 


BARS 
CTS. 


IF D2 AND D4 BARS ARE REQUIRED, 
OF @ WALL SHALL BE THE GREATER OF 48 BAR DIAMETERS OR 7 CLEAR 


THE CLEAR SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. 


BARREL REINFORCEMENT 


FOR DESIGN FILLS OVER 2’-0” 


#5-R3 BARS 
AT 12” CTS. 


BARS 


BARS 


DOWNSTREAM HEADWALL DOWNSTREAM HEADWALL 


REINFORCEMENT 
NEAR INTERIOR WALL 


REINFORCEMENT 


NEAR MIDSPAN 


THE MINIMUM LENGTH EACH SIDE 


Q 
ive) 
> 
a 
Yn 


2-F7-J1 


#4—-F BARS 


" 


#4—-F BARS 


rm CULVERT 


JS BARS 
2-#4-F BARS 


#4—-F BARS AT ABOUT 14” 


CENTERS 


DOWNSTREAM WINGS REINFORCEMENT 


#4—-F BARS AT ABOUT 14” 


CENTERS 


#4—-F BARS AT ABOUT 14” 


CENTERS 


BARS 


2-#4-F BARS 


B1 BARS 


BARS 


#4-F BARS 


18” 


#4—-F BARS 


m—@ CULVERT 


3-#4-F BA 


#4—F BARS AT ABOUT 14” 


CENTERS 


GENERAL NOTES: 


FOR MEMBER THICKNESS AND FOR BAR 
SIZES, SPACING AND DIMENSIONS OF 
ALL REINFORCEMENT EXCEPT J5 
BARS. SEE 703.87. FOR J5 BARS, 
SEE 703.37. 


BARREL AND WINGS SECTIONS ARE 
SYMMETRICAL ABOUT AND NORMAL TO 
@ CULVERT. HEADWALL SECTIONS ARE 
NORMAL TO LONG DIRECTION OF 
HEADWALL. 


DRAWING NOT TO SCALE. 
DIMENSIONS. 


FOLLOW 


MINIMUM CLEARANCE TO REINFORCING 
STEEL SHALL BE 14”. 


BARREL REINFORCEMENT 


FOR DESIGN FILLS 2’-0” 


DOT 


OR LESS 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


LAYING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL LENGTH IS OVER 80 FEET. 
USE ADDITIONAL JOINTS TO LIMIT CUT SECTION LENGTH AND END 
J5 BARS AT BOTTOM ae) J4 BARS AT BOTTOM ‘o) J5 BARS AT BOTTOM SECTION BARREL LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 


50 FEET. 
12" G BARS (a) (b) B2 BARS AT BOTTOM Ps G BARS (a) 12“ 


>| MINIMUM END SECTION LENGTH SHALL BE 3 FEET MEASURED ALONG THE 


Ee SHORTEST WALL FROM THE INSIDE FACE OF HEADWALL TO THE 
G BAR PAIRS (a) B1 BAR PAIRS 


=F 


BARS AT 


TO AVOID LOCATING TRANSVERSE JOINTS UNDER A TRAVELED WAY WITH 
DESIGN FILLS 2 FEET OR LESS THE FOLLOWING SHALL APPLY: 


BARREL LENGTH UP TO 90 FEET WITHOUT A TRANSVERSE JOINT 
CUT SECTION LENGTHS UP TO 60 FEET 


VARIED 
2- 
BOTTOM 


2-#4-F 
BARS AT 
BOTTOM 


+ 
MN 
* 
WN 


. Lt 


AT BOTTOM (b G}BAR PAIRS (a) 12" 


| | 18 ———_———————————— TRANSVERSE JOINT. 


H3 BARSVAT BOTTOM 


ZAZ—2—2 


WHEN BARREL AND CUT SECTION LENGTH RESTRICTIONS REQUIRE 
TRANSVERSE JOINTS TO BE LOCATED UNDER A TRAVELED WAY WITH 
DESIGN FILLS 2 FEET OR LESS. THE JOINTS SHALL BE LOCATED TO 
MINIMIZE THE LENGTH OF JOINT UNDER THE TRAVELED WAY. 


AT TOP 


TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 
FOR CUT SECTION DETAILS. SEE 703.86. 


AT BOTTOM 
BARS AT BOT. 
BARS AT BOT. 

AT BOTTOM 


VARIED 3-#4-F 
VARIED 3-#4-F 


14” CTS. 
a eT AT ST A Sa 


f 


H3 BARSHAT BOTTOM | 


sa CULVERT 


3-#4-F BARS 
AT BOTTOM 
#4-F BARS AT /ABTI. 
BARS AT BOT. 
VARIED 3-#4-F 
BARS AT BOT. 
#4—-F BARS AT /ABTI. 
3-#4-F BARS 
AT BOTTOM 
IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


VARIED 3-#4-F 
#4-F BARS AT ABOUT 14” CENTERS AT TOP 


#4-F BARS AT ABOUT 14” CENTERS AT TOP 


VAR. 
VAR. 


G BAR PAIRS (a) B1 BAR PAIRSNAT BOTTOM G BAR PAIRS|(a) 


END OF 
WALL (TYP. ) 
(NOT SHOWN ) 


BOTTOM 
BARS AT 
BOTTOM 
BOTTOM 
BARS AT 
BOTTOM 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL: WINGS AND HEADWALLS+ SEE SHEET 3 OF 
3. FOR BAR SIZES.» SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
TRANSVERSE JOINT 1-4-#5-E1 BARS EXCEPT J5 BARS. SEE 703.87. FOR J5 BARS. SEE 703.37. 


(SIMILAR AT ENDS 
G BARS (a) ( B2 BARS AT BOTTOM } G BARS (a) OF ALL WALLS) CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
S. 


ELEVATION. SEE SHEET 3 OF 3 FOR DETAIL 

DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 

MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 

PLAN OF BOTTOM SLAB LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS ADJACENT B BARS 
J3 BARS AT FILL FACE (b) VARIES, 12” MAXIMUM 
(g) J4 BAR SPACING 


A A SAME SIZE AND SPACING AS A2 BARS 
CONST. JOINT bis an > JOINT A2 BAR SPACING 


TT ST ST SY 


lh AT 
]BARS AT 


| 


J5 BARS AT BOTTOM C J4 BARS AT BOTTOM J5 BARS AT BOTTOM 


VARIED A BARS AT TOP (d) A2 BARS AT TOP VARIED A BARS AT TOP (d) 
atte me al 


J 
-#7-— -—— : -— -#7- SAME SIZE AND SPACING AS A1 BARS 
FLOW 2-#7-J1 BARS #4—-F BAR AT KEYED 2-#7-J1 BARS 
" FILL FACE CONST. JT. /\ Fy A1 BAR SPACING 


MISSOURI HIGHWAYS AND TRANSPORTATION 


#4-F BARS AT 14" #4-F BARS AT CTs. DOT COMMISSION 
CTS. AT STREAM FACE 14” CTS. AT S.F. 105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 


1-888-ASK-MODOT (1-888-275- 
KEYED CONST. JOINT 88B-ASK-MODOT (1-888-275-6636) 


yf} CONCRETE 
—_— ay, TRIPLE BOX CULVERT 


TRANSVERSE JOINT 


pean 4, SKEW: RIGHT ADVANCE 
G BARS AT S.F. (a) B2 BARS AT STREAM FACE G BARS AT S.F. (a) ole WINGS: STRAIGHT 


L J5 BARS AT FILL FACE J4 BARS AT FILL FACE J5 BARS AT FILL FACE i 
VARIED A BARS (d) A2 BARS secltiS SHEET HAS BEEN RE |] NFORCEMENT 


ELEVATION OF EXTERIOR WALL ; SHEEP an: 


DATE EFFECTIVE: 12/01/2011 
J1 BARS MAY BE BENT IN FIELD OR SHOP. 
: : ; : DATE PREPARED: 9/13/2015 703.84H 1 OF 3 


2-#7-J1 BARS 


2-#7-J1 BARS 


VARIED A| BARS (d} 


J3 BARS AT TOP 


#8-D1 BAR 


=F 


BARS AT 
TOP 


VARIED 
2- 
(hn) 


H1_BARS|JALTERNATED 


WITH H2NBARS AT TOP 


BARS AT 
TOP (h) 


__Ht_ BARS|]ALTERNATED__ 


BEVEL (TYP. 


WITH H2NBARS AT TOP 


a a TY ST SY 


(h) 


#4-F BARS! AT||ABOUT 14” CENTERS JAT|BOTTOM 


VARIED #4-F BARS] AT|:ABOUT 14” CENTERS JAT| TOP 


BARS AT 
TOP 


(h) 


BARS AT 
TOP 


a a ww 


TRANSVERSE JOINT 
J3 BARS AT TOP 


VARIED A BARS 


deol A1 BARS AT BOTTOM 


VARIED A BARS 


AT BOTTOM (fF) 


340” 


PLAN OF TOP SLAB 


B_ BARS IN WALLS ARE NOT ent FOR CLARITY. 
FOR PLACEMENT. SEE SHEET 1 3. 


H1 BARS ALTERNATED WITH H2 BARS 


4 
VARIED A BARS 


A1_ BARS 


AT BOTTOM (Ff) 


ED A BARS (f) 


CONST. JOINT 


G BARS AT EACH FACE (a) 


KEYED CONST. JOINT KEYED CONST. JOINT 


#4—-F BARS AT 14” 
CTS. AT EACH FACE 


#4—-F BARS AT 14” 
CTS. AT EACH FACE 


A TS SY 


KEYED CONST. JOINT 


TRANSVERSE JOINT 


B1 BARS AT EACH 
A2 BARS 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL. WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.87. FOR JS BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
SECTION, SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TQ SCALE. FOLLOW DIMENSIONS. 
MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS ADJACENT B BARS 
(b) VARIES, 12” MAXIMUM 
(c) NOT SPECIFIED ON THIS SHEET 
(d) SAME SIZE AND SPACING AS A2 BARS 
A2 BAR SPACING 
SAME SIZE AND SPACING AS A1 BARS 
A1 BAR SPACING 
DESIGN FILLS OVER 2‘-0" 
DESIGN FILLS 2’-O” OR LESS 
REQUIRED FOR CLEAR SPANS < 10’-0" 


OR CLEAR SPAN > 10'-0% 
OR CLEAR SPAN > 13'-0” 


EQUIRED. THE MINIMUM LENGTH EACH SIDE OF @ WALL SHALL 
HE GREATER OF 48 BAR DIAMETERS OR 4 CLEAR SPAN. THE 
R SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


G BARS AT EACH FACE 
VARIED A BARS (d) 


H3 BARS 


SECTION NEAR INTERIOR WALL 
J1 BARS MAY BE BENT IN FIELD OR SHOP. 


H2 BARS AS REQUIRED. QUANTITY OF BARS VARIES WITH SKEW. 
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WINGS: STRAIGHT 


Pea rapr ares RE ] NFORCEMENT 


ELECTRONICALLY. 


SHEET NO. 


DATE EFFECTIVE: 12/01/2011 
DATE PREPARED: 5/13/2015 703.84H 2 OF 3 


BOTTOM SLAB 


KEYED CONSTRUCTION JOINT 


(a) APPROXIMATELY ONE-THIRD OF WALL 
THICKNESS 


GRANULAR BACKF ILL 


GRANULAR BACKFILL LIMITS 


#4—-F BARS 


=€ CULVERT 


2-F7-J1 


Q 
ive) 
> 
ee) 
Ca) 


#4—F BARS 
#4—-F BARS 


“" 


A2 BARS OR 
VAR. A BARS 


J5 BARS 
2-#4-F BARS 


#4—-F BARS AT ABOUT 14” CENTERS 


#4—-F BARS AT ABOUT 14” CENTERS 


UPSTREAM AND DOWNSTREAM WINGS REINFORCEMENT 


#4—-F BARS AT ABOUT 14” CENTERS 


AND MEMBER DIMENSIONS 


2-#4-F BARS 


1] J3_ BARS 
SS 


2” PREFORMED FIBER 
EXPANSION JOINT MATERIAL 


Fob eR 
CLOTH 


2-#4-F BARS 


= 


#4—F BARS 


Le EXPOSED 
a SURFACE 
(TYP. ) 


ra] 


5-#4—-F BARS 


BARS 
B1 


#4—-F BARS 


18” 


BARS 


#4—-F BARS 


#4—-F BARS AT ABOUT 14” CENTERS 


Bane =—@ CULVERT 


BARS 
B1 BARS 


2-#4-F BARS 


#4-F BARS 
#4—-F BARS 


18” 


TRANSVERSE JOINT THRU BARREL 


PREFORMED FIBER 
ACCORDANCE WIT 


TI 


GAGE COPPER WI 
GALVANIZED STE 


FILTER CLOTH 3 
THICKNESS SHAL 
IN TOP SLAB A 
MASTIC OR TWO 
A SEPARATION 
1011. 


CLO 
THE 


J4 BARS 
2-#4—-F BARS 


EXPANSION JOINT MATERIAL 
O57 SHALL BE SECUREL 
OF THE CONCRETE WITH 10 


IN 
% 
FCHED TO O 


3-#4-F BA 


2 GAGE SOFT DRAW 


#4—-F BARS AT ABOUT 14” CENTERS 


3-#4-F BA 


#4—-F BARS AT ABOUT 14” CENTERS 


EET IN WIDTH A 
BE CENTERED ON 
SIDEWALLS WITH 
DED TAPE. FILT 
TEXTILE IN ACC 
RNISHING AND INSTALLING FILTER 
SIDERED COMPLETELY COVERED BY 
CE FOR OTHER ITEMS. 


DOUBLE 
RANSVERSE JOINTS 
DGES SEALED WITH 

CLOTH SHALL BE 
DANCE WITH SEC 


COST OF F 
TH WILL BE 
CONTRACT 


(b) 


UPSTREAM HEADWALL 
RE INFORCEMENT 
NEAR INTERIOR WALL 


UPSTREAM HEADWALL 
REINFORCEMENT 


NEAR MIDSPAN 
(b) NOT REQUIRED FOR CLEAR SPANS <s 
#8 FOR CLEAR SPAN > 10‘-0” 
#9 FOR CLEAR SPAN > 13'-0" 


10'-0" 
SPAN. 


IF D2 BARS ARE REQUIRED, 
THE CLEAR SPAN 


BARREL REINFORCEMENT 


FOR DESIGN FILLS OVER 2’-0” 


#5-R3 BARS 
AT 12” CTS. 


BARREL REINFORCEMENT 


FOR DESIGN FILLS 2’-0” OR LESS 


GENERAL NOTES: 


FOR MEMBER THICKNESS AND FOR BAR 
SIZES, SPACING AND DIMENSIONS OF 
ALL REINFORCEMENT EXCEPT J5 
BARS. SEE 703.87. FOR J5 BARS, 
SEE 703.37. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


DOT 


BARREL AND WINGS SECTIONS ARE 
SYMMETRICAL ABOUT AND NORMAL TO 


CONCRETE 


DOWNSTREAM HEADWALL DOWNSTREAM HEADWALL 
REINFORCEMENT 


REINFORCEMENT 
NEAR INTERIOR WALL 


THE MINIMUM LENGTH EACH SIDE 
OF @ WALL SHALL BE THE GREATER OF 48 BAR DIAMETERS OR 7 CLEAR 
IS PARALLEL TO LONG DIRECTION OF HEADWALL. 


i 
OF Misa. 
SQ, 


3 
@ CULVERT. HEADWALL SECTIONS ARE s&s 
NORMAL TO LONG DIRECTION OF 
HEADWALL. 


oon. “a 
DENNIS W. 
HECKMAN 
NUMBER 
DB PRI 
AS ow LY 


< < 
SSONAL we 
i} 


TRIPLE BOX CULVERT 


SKEW: RIGHT ADVANCE 
WINGS: STRAIGHT 


DRAWING NOT TO SCALE. 
DIMENSIONS. 


FOLLOW 


MINIMUM CLEARANCE TO REINFORCING 


STEEL SHALL BE 14”. THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 


ELECTRONICALLY. 


SECTIONS 


NEAR MIDSPAN 


SHEET NO. 


3 OF 3 


DATE EFFECTIVE: 
DATE PREPARED: 


01/01/2021 
10/14/2020 


703.84H 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


VARIED #4-F BARS AT 
14” CENTERS AT TOP 


-F BARS 


AT BOTTOM 


3- 


J4 BARS AT BOTTOM 


J5 BARS AT BOTTOM 


B2 BARS AT BOTTOM 


G BARS (a) 


lu | 
ae 
<li 
>N 


BARS AT] 
BOTTOM 


H3 BARSVAT BOTTOM 


-F BARS 
AT BOTTOM 
BARS AT BOT. 


3- 


TT TT TS SY 
VARIED 3-#4-F 


B1 BAR PAIRS|AT BOTTOM 


AT BOTTOM 


3-#4-F BARS 


AT BOTTOM 


#4-F BARS AT ABOUT 14” CENTERS AT TOP 


G BAR PAIRS (a) 


14”| CENTERS AT TOP 


“H3 BARSNAT BOTTOM 


3-#4-F BARS 
AT BOTTOM 
BARS AT BOT. 
#4—-F BARS AT JABTI. 


#4—-F BARS AT ABT. 
VARIED 3-#4-F 


B1 BAR PAIRSNAT BOTTOM 


AT BOTTOM 


VARIED #4-F BARS AT 
14” CENTERS AT TOP 


TT ES SA 


TRANSVERSE JOINT 
B2 BARS AT BOTTOM } G BARS (a) 


END OF 
WALL (TYP. ) 
(NOT SHOWN ) 


BARS AT 
BOTTOM 


aes CULVER 


#4-F BARS AT ABOUT 14” CENTERS AT TOP 


J4 BARS AT BOTTOM 


A2 BARS AT TOP 


1-4-#5-E1 BARS 
(SIMILAR AT ENDS 
OF ALL WALLS) 


VARIED A BARS AT TOP (dy 


CONST. JOINT 


2-#7-J6 BARS 


LF 
BEND LINE 


#4-F BARS 


G BARS AT S.F. (a) 


PLAN OF BOTTOM SLAB 


J3 BARS AT FILL FACE 


A1 BARS 


#4-F BARS TRANS. JOINT 


L J5 BARS AT FILL FACE 


#4-F BARS 


JOINT 


#4-F BAR AT KEYED 
j\ FILL FACE CONST. JT. /\ 


#4—F BARS AT 14“ #4-F BARS AT 
CTS. AT STREAM FACE 14" CTS. AT S.F. 


KEYED CONST. JOINT 


B2 BARS AT STREAM G BARS AT S.F. 


2-#7-J1 


as =e ll 
V 


J4 BARS AT FILL FACE 


VARIED A BARS (SPACED 


A2 BARS 


AS SHOWN IN SLAB PLAN) 


DEVELOPED ELEVATION OF EXTERIOR WALL 


J1 BARS MAY BE BENT IN FIELD OR SHOP. 


J5 BARS AT BOTTOM | 
(e) | VARIED A BARS AT TOP (d) 
seh >! 


LAYING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL L 
USE ADDITIONAL JOINTS TO LIMIT CUT S$ 
SECTION BARREL LENGTH MEASURED ALONG 
50 FEET. 


MINIMUM END SECTION LENGTH SHALL BE 
SHORTEST WALL FROM THE INSIDE FACE O 
TRANSVERSE JOINT. 


TO AVOID LOCATING TRANSVERSE JOINTS 
DESIGN FILLS 2 FEET OR LESS THE FOLL 


BARREL LENGTH UP TO 90 FEET WITHO 
CUT SECTION LENGTHS UP TO 60 FEET 


WHEN BARREL AND CUT SECTION LENGTH R 
TRANSVERSE JOINTS TO BE LOCATED UNDE 
DESIGN FILLS 2 FEET OR LESS. THE JOI 
MINIMIZE THE LENGTH OF JOINT UNDER T 


ENGTH IS QVER 80 FEET. 
ECTION LENGTH AND END 
CENTERLINE OF CULVERT TO 


3 FEET MEASURED ALONG THE 
F HEADWALL TO THE 


UNDER A TRAVELED WAY WITH 
OWING SHALL APPLY: 


UT A TRANSVERSE JOINT 


ESTRICTIONS REQUIRE 

R_ A TRAVELED WAY WITH 
NTS SHALL BE LOCATED TO 
HE TRAVELED WAY. 


TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 


FOR CUT SECTION DETAILS, SEE 703.86. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL+ WINGS AND H 
3. FOR BAR SIZES. SPACING AND DIMENSI 
EXCEPT J5 BARS. SEE 703.87. FOR J5 BA 


CONSTRUCTION JOINT KEY NOT SHOWN FOR 
ELEVATIONe SEE SHEET 3 OF 3 FOR DETAI 


EADWALLS» SEE SHEET 3 OF 
ONS OF ALL REINFORCEMENT 
RS» SEE 703.37. 


CLARITY IN PLAN AND 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 


MINIMUM CLEARANCE TO REINFORCING STEE 
LAP LONGITUDINAL BARS A MINIMUM OF 23 
BEVELED HEADWALL SHALL BE LOCATED AT 
(a) SAME SIZE AND SPACING AS ADJACENT 
(b) VARIES, 12” MAXIMUM 

(c) J4 BAR SPACING 

(d) SAME SIZE AND SPACING AS A2 BARS 
(e) A2 BAR SPACING 


L SHALL BE 13”. 
“ AT SPLICES. 
UPSTREAM END. 

B BARS 
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SKEW: RIGHT ADVANCE 
WINGS: FLARED 


Panes rapr tars RE ] NFORCEMENT 


ELECTRONICALLY. 


DATE EFFECTIVE: 12/01/2011 
DATE PREPARED: 9/13/2015 


SHEET NO. 


703.85C 1 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


2-#7-J1 


BARS 


#8-D1 


J3 BARS AT TOP 


BAR 


BARS AT 
TOP (h) 


H1_ BARS|JALTERNATED 


WITH H2NBARS AT TOP 


(i) 


BARS AT 
TOP (h) 


_H1_BARSN ALTERNATED 


02 BAR (j) 


{7 
Losi gf Sse td 
7 a eT 


2-#7-J1 


BARS 


& R2 BARS|AT 12” CENTERS 


#5-R1 


WITH H2NBARS AT TOP 


a a 


(h) 


#4-F BARS! AT|ABOUT 14“ CENTERS JAT|BOTTOM 


VARIED #4-F BARS| AT|IABOUT 14” CENTERS |JAT | TOP 


BARS AT 


#4-F BARS AT ABOUT [14”/'CENTERS AT BOTTOM 
TOP 


BARS AT 
TOP (h) 


a a a a a a aw a a ww a ow 


RANSVERSE JOINT 
J3 BARS AT TOP 


A1 BARS AT BOTTOM 


i 
Wy 


iL iee gf ffs 
i a 


VARIED A BARS 


PLAN OF TOP SLAB 


B BARS IN WALLS ARE NOT SHOWN FOR CLARITY. 
FOR PLACEMENT. SEE SHEET 1 OF 3. 


H1 BARS ALTERNATED WITH H2 BARS 


A1 BARS 


AT BOTTOM (f) 


ED A BARS (f) 


KEYED CONST. JOINT KEYED CONST. JOINT 


#4-F BARS AT 14” 
CTS. AT EACH FACE 


#4—-F BARS AT 14” 
CTS. AT EACH FACE 


eT A ST A SY 


KEYED CONST. JOINT 


TRANS. JOINT 


B1 BARS AT EACH FACE 
A2 BARS 


JOINT 


2-#7-J1 BARS 


G BARS AT EACH FACE (a) 


ak 


VARIED A BARS (d) 


H3 BARS 


SECTION NEAR INTERIOR WALL 
J1 BARS MAY BE BENT IN FIELD OR SHOP. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL. WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.87. FOR JS BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
SECTION. SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 

MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 

LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 

BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 

(a) SAME SIZE AND SPACING AS ADJACENT B BARS 

(b) VARIES, 12” MAXIMUM 

(c) NOT SPECIFIED ON THIS SHEET 

(d) SAME SIZE AND SPACING AS A2 BARS 

(e) A2 BAR SPACING 

(4) SAME SIZE AND SPACING AS A1 BARS 

(g) A1 BAR SPACING 

DESIGN FILLS OVER 2‘-0" 

DESIGN FILLS 2’-O” OR LESS 

REQUIRED FOR CLEAR SPANS < 10’-0" 

OR CLEAR SPAN > 10'-0”% 

OR CLEAR SPAN > 13'-0” 

EQUIRED. THE MINIMUM LENGTH EACH SIDE OF @ WALL SHALL 
HE GREATER OF 48 BAR DIAMETERS OR 4 CLEAR SPAN. THE 
R SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. 


H2 BARS AS REQUIRED. QUANTITY OF BARS VARIES WITH SKEW. 
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DATE EFFECTIVE: 
DATE PREPARED: 


12/01/2011 
9/13/2015 


703. 85C 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


BOTTOM SLAB 


KEYED CONSTRUCTION JOINT 


(a) APPROXIMATELY ONE-THIRD OF WALL 


VARIED A BARS 


m—@ CULVERT 


#4—-F BARS 


18" 


#4—-F BARS 


A2 BARS OR 
VAR. A BARS 


THICKNESS 


#4—-F BAR 


VAR. #4-F BARS 


#4—-F BARS AT ABOUT 14” CENTERS 


AT 14” CENTERS 


GRANULAR BACKFILL— 


GRANULAR BACKFILL LIMITS 


UPSTREAM FLARED WINGS REINFORCEMENT 


#4—-F BARS AT ABOUT 14” CENTERS 


AND MEMBER DIMENSIONS 


|2-#4-F BARS 


2” PREFORMED FIBER 
EXPANSION JOINT MATERIAL 


Fob eR 
CLOTH 


2-#4-F BARS 


= 


#4—F BARS 


Le EXPOSED 
a SURFACE 
(TYP. ) 


ra” 


5-#4-F BARS 


BARS 
B1 


BARS 


#4—-F BARS 
#4—-F BARS 


18” 


TRANSVERSE JOINT THRU BARREL 


PREFORMED FIBER EXPANSION JOINT MATERIAL IN J4 BARS 
ACCORDANCE WIT 057 SHALL BE SECURELY 3 -#4-F BARS 
TITCHED TO O OF THE CONCRETE WITH 10 


3-#4-F BA 


GAGE COPPER WI 2 GAGE SOFT DRAW 
GALVANIZED STE 


#4—-F BARS AT ABOUT 14” CENTERS 


EET IN WIDTH A 
BE CENTERED ON 
SIDEWALLS WITH 
DED TAPE. FILT 
TEXTILE IN ACC 
RNISHING AND INSTALLING FILTER 
SIDERED COMPLETELY COVERED BY 
IT PRICE FOR OTHER ITEMS. 


FILTER CLOTH 3 
THICKNESS SHAL 
IN TOP SLAB A 
MASTIC OR TWO 
A SEPARATION 
1011. COST OF F 
CLOTH WILL BE 
THE CONTRACT 


DOUBLE 
RANSVERSE JOINTS 
DGES SEALED WITH 

CLOTH SHALL BE 
DANCE WITH SEC 


#5-R2 BARS 
AT 12” CTS. 


VC #8 -91 #5-R1 
BAR AT 12” 
UPSTREAM HEADWALL 
REINFORCEMENT 
NEAR MIDSPAN 


#5-R1 BARS 
BAR AT 12” CTS. 


UPSTREAM HEADWALL 
REINFORCEMENT 


NEAR INTERIOR WALL 


(b) NOT REQUIRED FOR CLEAR SPANS < 10’-0” 


#8 FOR CLEAR SPAN > 10‘-0” 


#9 FOR CLEAR SPAN > 13'-0” SPAN. 


BARS 
CTS. 


IF D2 AND D4 BARS ARE REQUIRED, 
OF @ WALL SHALL BE THE GREATER OF 48 BAR DIAMETERS OR 7 CLEAR 


THE CLEAR SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. 


BARREL REINFORCEMENT 


FOR DESIGN FILLS OVER 2’-0” 


#5-R3 BARS 
AT 12” CTS. 


BARS 


BARS 


DOWNSTREAM HEADWALL DOWNSTREAM HEADWALL 


REINFORCEMENT 
NEAR INTERIOR WALL 


REINFORCEMENT 


NEAR MIDSPAN 


THE MINIMUM LENGTH EACH SIDE 


Q 
ive) 
> 
a 
Yn 


2-F7-J1 


#4—-F BARS 


" 


#4—-F BARS 


rm CULVERT 


JS BARS 
2-#4-F BARS 


#4—-F BARS AT ABOUT 14” 


CENTERS 


DOWNSTREAM WINGS REINFORCEMENT 


#4—-F BARS AT ABOUT 14” 


CENTERS 


#4—-F BARS AT ABOUT 14” 


CENTERS 


BARS 


2-#4-F BARS 


B1 BARS 


BARS 


#4-F BARS 


18” 


#4—-F BARS 


m—@ CULVERT 


3-#4-F BA 


#4—F BARS AT ABOUT 14” 


CENTERS 


GENERAL NOTES: 


FOR MEMBER THICKNESS AND FOR BAR 
SIZES, SPACING AND DIMENSIONS OF 
ALL REINFORCEMENT EXCEPT J5 
BARS. SEE 703.87. FOR J5 BARS, 
SEE 703.37. 


BARREL AND WINGS SECTIONS ARE 
SYMMETRICAL ABOUT AND NORMAL TO 
@ CULVERT. HEADWALL SECTIONS ARE 
NORMAL TO LONG DIRECTION OF 
HEADWALL. 


DRAWING NOT TO SCALE. 
DIMENSIONS. 


FOLLOW 


MINIMUM CLEARANCE TO REINFORCING 
STEEL SHALL BE 14”. 


BARREL REINFORCEMENT 


FOR DESIGN FILLS 2’-0” 


DOT 


OR LESS 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
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10/14/2020 


SHEET NO. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


J4 BARS AT BOTTOM 


B2 BARS AT BOTTOM J3 BARS AT T 


#4—-F BARS AT ABOUT 14” CENTERS 


5-#4-F BARS 
2-#4-F BARS BARS 


BARS AT 
BOTTOM 


H2 BARS 


H1 BARS ALTERNATED 
WITH H2 BARS AT TOP 


Ce?) 


H3 BARS AT BOTTOM BARS 


B1 BARS 


2-#4-F BARS 


BOTTOM SLAB 


KEYED CONSTRUCTION JOINT 


(a) APPROXIMATELY ONE-THIRD OF WALL 
THICKNESS 


iv) 
jam 
<= 
aa} 
Ww 


CENTERS AT TOP 


¥ 


#4—-F BARS 


3-#4-F BARS 
AT BOTTOM 


5-#4—-F BARS 


B1 BAR PAIRS AT BOTTOM 


18” 


" 


14 


eed ok ty ha ete i ee, OE BARS AU TERN AT Eid 
H3 BARS AT BOTTOM WITH H2 BARS AT TOP 


¢ culvert! 


J4 BARS 
2-#4-F BARS 


#4-F BARS AT ABOUT 14” CENTERS 


BARREL REINFORCEMENT 
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GENERAL NOTES: 
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GENERAL NOTES: 


IF DESIGN FILL_IS BETWEEN TABULATED DESIGN FILLS. USE THE NEXT 
GREATER TABULATED DESIGN FILL» EXCEPT FOR DESIGN FILLS BETWEEN 2 
FEET AND 4 FEET. FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 
THE GR R_ THICKNESS. AREA OF REINFORCEMENT AND BAR 
DIMENS HE 2 FEET AND 4 FEET TABULATED DESIGN FILLS. 
AREA OF FORCEMENT EQUALS BAR AREA PER FOOT SPACING. 


SPECIAL DESIGNS ARE REQUIRED WHEN THE DESIGN FILL IS LESS THAN 1 
FOOT OR GREATER THAN 50 FEET. 


DIMENSIONS ARE IN INCHES UNLESS OTHERWISE SPECIFIED. 


DESIGN FILLS ARE MEASURED FROM THE TOP OF TOP SLAB TO THE TOP OF 
EARTH FILL OR ROADWAY. 
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IF DESIGN FILL_IS BETWEEN TABULATED DESIGN FILLS. USE THE NEXT 
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DESIGN FILL. EXCEPT FOR DESIGN FILLS BETWEEN 2 
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SPACING BEARING ON FORMS. WHERE BAR SUPPORTS ARE USED ON EARTH OR 


PART CROSS SECTION PART SECTION C-C A - = = = = = = Sr AGGREGATE SUBGRADES. SUITABLE PLATES. CONTINUOUS BARS OR PRECAST 
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H ONTRACT UNIT PRICE FOR OTHER ITEMS. 


BARS OF DIFFERENT SIZES ARE USED IN THE SAME MEMBERSs THE 
TION OF BAR SUPPORTS SHALL BE BASED ON THE LARGER SIZE. 
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TANDARD PRACTICE. EXCEPT AS SHOWN. 
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TYPICAL TRENCH DETAIL 
PIPE INSTALLATION AND BEDDING 


NOTE 
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WHICHEVER IS GREATER. 
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BE LIMITED TO A MAXIMUM OF TWO- 
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BEDDING AND CORNER ZONE TREATMENT 
FOR PIPE ARCH STRUCTURES 
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MULTIPLE STRUCTURE SPACING 


FLOW LINE AFTER EXPECTED SETTLEMENT 
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NOTE: 
THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
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ON YIELDING SOIL, PIPE CULVERTS SHALL BE PLACED ON A 
CAMBERED FLOW LINE. THE AMOUNT OF CAMBER WILL VARY WITH 


SOIL CONDITIONS AND WILL BE SPECIFIED ON THE DESIGN PLANS. DATESEFRECUIVES. 0a701 72018 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


CORRUGATED METALIC-COATED STEEL CIRCULAR PIPE LOCK SEAM 


MAXIMUM ALLOWABLE OVERFILL HEIGHTS (1) 
PECIFIED THICKNEWW OF COATED SHEET (IN. ) 


0.079 


S 


A B C D 


A B C D 


A 


%* FOR TRENCH INSTALLATION ONLY 


IN. 


FT. 


Elks 


FTss 


Files Belis 


FT. F Tis 


Ess 


» 


ny 


WIN ATA! WIM] MM] MOT M] NTN] NM 


CORRUGATED METALIC-COATED STEEL CIRCULAR PIPE RIVETED SEAM 


MAXIMUM ALLOWABLE OVERFILL HEIGHTS (1) 


SPECIFIED 
DIAMETER 
OF PIPE 


MINIMUM 
COVER 


CORRUGATED 


SPIRAL 
RIB 


SS 


PECIFIED THICKNEWW OF COATED SHEET 


CIN. ) 


2-2/3" X 1/2” CORRUGATIONS. 
3” X 1” CORRUGATIONS. 


0.064 0.079 0.109 0.138 0.168 
SINGLE RIVET| DOUBLE RIVET] SINGLE RIVET| DOUBLE RIVET/SINGLE RIVET/DOUBLE RIVET|SINGLE RIVET|DOUBLE RIVET|SINGLE RIVET|DOUBLE RIVET 
B 


A B 


A 


B 


A B 


A B 


A B 


A 


A 


B 


5” X 1” CORRAGATIONS 
3/4" X 3/4" X 7-1/2" SPIRAL RIB 


IN. 


E:T FT. 
1 7 


A B A B 
FT. ae Fels Faqs 


Fis FT 


Els 


FT. 


Tks Fess 


alae 


FIs ET 


Elis 


Eo Tes 


FT. 


FT. 


Fes 


FT 
MAXIMUM OVERFILL MEASURED FROM THE TOP OF 


PIPE TQ SURFACE. 


1 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITYs MO 65102 


1-888-ASK-MODOT (1-888-275-6636) 


j CORRUGATED METAL PIPE 
we INSTALLATION METHODS 


S 
oO 
x 


THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
¥ 


DATE EFFECTIVE: 04/01/2011 


LON ONO. Os Os DO DO DO Om Dom bom a hom abe) 


725.006 


DATE PREPARED: 3/9/2011 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


CORRUGATED H32 ALUMINUM CIRCULAR PIPE LOCK SEAM 


SPECIFIED 
DIAMETER 
OF PIPE 


MINIMUM 
COVER 


ORRUGATED 


MAXIMUM ALLOWABLE OVERFILL HEIGHTS (1) 


S 


0.075 


0.105 


PECIFIED THICKNEWW OF COATED SHEET CIN. 


IN. 


D 
F-Tss 
Sb 


191 


A B C 
Files FIs FT. 


FT. 


CORRUGATED H32 ALUMINUM CIRCULAR PIPE RIVETED SEAM 
IVET[SINGLE RIVET| DOUBLE RIVET 


SPECIFIED 
DIAMETER 
OF PIPE 


MINIMUM 
COVER 


BBR) BR) BREN] QA!) GM] GQ] WMI MPTPM] MIM] MH] PM] NM] >] A=] >] = 


0.06 


MAXIMUM ALLOWABLE OVERFILL HEIGHTS (1) 


SS 


PECIFIED THICKNEWW OF COATED SHEET 


CIN. ) 


ie) 


135 


INGLE RIVET 


A 


B 


A 


DOUBLE _R 


B 


A B 


A 


B 


A B 


0.075 0.105 
IVET] SINGLE RIVET| DOUBLE RIVET/SINGLE RIVET/DOUBLE RIVET] SI 


A B 


A 


NGLE RIVET 


B 


DOUBLE _R 


A 


B 


A 


B 


A 


B 


IN. 


SP IRALLS 
CORRUGATED) ptp 
FT. FT. 


Fs 


Plas 
120 


Fils 
141 


FT. FETs 
7? 


Files 
154 


FT. 
175 


eas pak 
133 


Ps eer 
269 | 239 


Els 
138 


Fels 


FT. 
282 


FT: 
359 


Eis 
144 


Pale 


FT. 
291 


FuTis 
466 


BBR), BP BI BRI QW] QD] QI) WI GM) MIEM] MLM] NM] NM] NM 


%* FOR TRENCH 


INSTALLATION ONLY 


2-2/3" X 1/2” CORRUGATIONS. 

3” X 1” CORRUGATIONS. 

5” X 1” CORRAGATIONS 

3/4" X 3/4" X 7-1/2" SPIRAL RIB 


MAXIMUM OVERFILL MEASURED FROM THE TOP OF 
PIPE TQ SURFACE. 


oes 


S 
os 
x 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
Y. 


DATE EFFECTIVE: 
DATE PREPARED: 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITYs MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


CORRUGATED METAL PIPE 
INSTALLATION METHODS 


725.006 


04/01/2011 
3/9/2011 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


CORRUGATED H34 ALUMINUM CIRCULAR PIPE LOCK SEAM 


MAXIMUM ALLOWABLE OVERFILL HEIGHTS (1) 


SPECIFIED 
DIAMETER 
OF PIPE 


MINIMUM 
COVER 


ORRUGATED 


PTRAL 
RIB A 


B C D 


0.075 


S 


PECIFIED THICKNESS OF COATED SHEET (IN. ) 


A B C D 


A B C D A B C D 


IN. 


ks Flee 


= 


FT 


Fils FT. 


Beles 


FFTs 


FeTis 


Fels FT. 


Fils 


FFTs 


FT 


Pies 


A B C D 
Felis False F Tus E Tes FT. 


CORRUGATED H34 ALUMINUM CIRCULAR PIPE RIVETED SEAM 


MAXIMUM ALLOWABLE OVERFILL HEIGHTS (1) 
PECIFIED THICKNESS OF COATED SHEET 


SPIRALL SINGLE RIVET|DOUBLE RIVET|SINGLE RIVET] DOUBLE RIVET 


SPECIFIED 
DIAMETER 
OF PIPE 


MINIMUM 
COVER 


CORRUGATED 


APR HRP BR] BRL WNW) WI) W) QAP Pm] MIM] PM] PM] RM] =] A=] A] A= 


SS 


0.105 


CIN. ) 


0 


135 


RIB 


A B 


A 


B 


SINGLE RIVET 


A 


B 


B 


A 


DOUBLE RIVET]SINGLE RIVET 


B 


DOUBLE _R 


B 


A 


B 


0.164 
IVET|SINGLE RIVET| DOUBLE RIVET 


IN. 


ET FT. 
1 1 


A B A B 
sake ae Ess Pals 


FT. FETs 


FIs 


Fis 


Flte 


Peles FT. 


FT. 


FT s 


Felis 


FT. 


ET. 


FT. 


FT. 


sae 


FT. 


1 


BPR RP RL BR] WI) NPN) WN) WN) MPM] PM], M] NM] MI] NM] =>] =>] A] = 


%* FOR TRENCH 


INSTALLATION ONLY 


2-2/3" X 1/2” CORRUGATIONS. 

3” X 1” CORRUGATIONS. 

5” X 1” CORRAGATIONS 

3/4" X 3/4" X 7-1/2" SPIRAL RIB 


MAXIMUM OVERFILL MEASURED FROM THE TOP OF 
PIPE TQ SURFACE. 


DATE EFFECTIVE: 
DATE PREPARED: 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY» MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


CORRUGATED METAL PIPE 
INSTALLATION METHODS 


725.006 


04/01/2011 
4/1/2013 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


MINIMUM COVER FOR CONSTRUCTION LOADS PTIPE-ARCH REQUIREMENTS 
(ROUND AND PIPE-ARCH ) 2-2/3" X 1/2” CORRUGATIONS 


MINIMUM COVER (FT.) FOR 
DIAMETER INDICATED AXLE LOADS (2) Che Neecesdeer 


PIPE-ARCH REQUIREMENTS 


MINIMUM 


GALVANIZED SHEET 
x COVER (2) 


5” 
CORRUGAT IO 


4 
x= 
re 
ZA 
"Zz 
mM 
n 
WY 


OR 
PIPE SPAN |18K LBS.-|50K LBS.-]75K LBS.-[110K LBS. 
50K LBS. | 75k LBS. {110K LBS.}150K LBS. 


THICKNESS 
CIN. ) 


jo) 


THICKNESS 
CIN.) 


HAS BEEN ELECTRONICALLY SEALED AND DATED.- 


jo) 


-079 


0.109 


.079 


0.109 


.079 


-109 


.079 


- 109 


079 


«109 


THE CONTRACTOR SHALL PROVIDE MINIMUM COVER 


PLUS ANY ADDITIONAL COVER REQUIRED TO AVOID 1079 


«109 


DAMAGE TO THE PIPE. IN UNPAVED SITUATIONS, -079 


«109 


THE SURFACE MUST BE MAINTAINED TO A LEVEL .079 


«109 


AND NON-RUTTED CONDITION. 109 


-109 


+109 


«109 


OCl/OJSOJOJ/OJ/OJOs/OJ;O/O/}O 


»109 


-109 


-109 


«109 


OJOJSOSOJSOS/OlSOJsSOs/OJsOs;O];oO 


-138 


UM COVER MEASURED FROM TOP OF PIPE 
TTOM OF FLEXIBLE PAVEMENT OR TOP OF 
PAVEMENT. 


ERANCE OF PLUS OR MINUS ONE INCH OR 2 
T OF EQUIVALENT CIRCULAR DIAMETER, 
EVER GREATER. WILL BE PERMISSIBLE 

AN AND RISE. 


Ur Tf 


ANCES PARENTHESES. NO TOLERANCE 
POSITE DIRECTION. 


@ 


4, 
SO. 
Oe 


Spe 

Vp JON AL ve 
HW 

THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


S 


o~ 


DATE EFFECTIVE: 
DATE PREPARED: 


. 
Cc 

O(N NININ| SSSA RIAIAL SG LH 
Mm 


“Be 


OINMIMIMPM]MI/ NPD] NM] NM] PD] DM] 


OJOJSO/OJOs/OJ;/Os/O}/OQ;O/}oO 


«138 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


CORRUGATED METAL PIPE 
INSTALLATION METHODS 


04/01/2011 SHEET NO. 
(8/24/2015 725. OOC 5 OF 5 


IF A SEAL IS PRESENT ON THIS SHEET I 


5” DIA. ROD (SHOP COAT 


WITH ASPHALT BASE 
ALUMINUM PAINT) 


BAND SHALL BE SHAPED TO FIT 


PIPE (ROUND OR ARCH) 


FABRICATE CURTAIN WALL WITH CORRUGATIONS VERTICAL 


METAL CURTAIN WALL 


12” MIN. 
BAND WIDTH 


Sy 


; 


NON-RODDED END 


15” OR 18” 


SECTION A-A 


TABLE FOR METAL 
CURTAIN WALL 


FOR ROUND OR ELLIPTICAL PIPE 


GALV.SHT. W 
THICK IN.| IN. 


064 72 


064 


- 064 


- 064 


O79 


-079 


BAND SHALL BE SAME THICKNESS 


-079 


AS CURTAIN WALL MATERIAL 


-O79 


- 109 


- 109 


-109 


+138 


DIOJO SOOO lOO l/Ol/Os/O/O]|O 


-138 144 


FOR PIPE ARCH 


- 064 


- 064 


-079 


-O79 


RNS Z7 


03) 09) | CO) 09/09} Cy CO] Co) Co) 
>} >] >] CO] OD) SI] Oy OF} AS] CU] RO 


OO JOJO JO JOJO JOJO solo |O 


111% FOR 18” PIPE 
9-1/2" FOR 15” PIPE 


t 
a 


0.138 INCH THICK GALVANIZED 
PLATE WELDED TO BOTTOM 


SECTION B-B 


WELD STUB TO RISER 


5 CORRUGATION STUBS 
A~—— 


ME TAL 


GENERAL NOTES: 


4 


soe 


\ 


Cp OS 
55/0 A Ewes 


é: 
HAS 


ie 
~ 
S 
= 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
DATE EFFECTIVE: 


DATE PREPARED: 


07/01/2004 
8/21/2009 


INLETS 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


METAL CURTAIN WALL 
AND METAL INLETS 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


—_——— TT ~'_080NOvhOnmv“:“:cOT Nn 


INSTALLATION PARTIALLY 
BELOW EXISTING GROUND 


INSTALLATION ON OR ABOVE 
EXISTING GROUND 


Do (MIN. ) 


Do/6 (12” MIN.) 
ae 


3” MI 
IN ROCK 


MIN. 


ra 


BEDDING 


EMBANKMENT 


Do/6 (12" MIN.) 
| 


SPRINGL INE 


HAUNCH ROR 


MIDDLE BEDDING LOOSELY 
PLACED UNCOMPACTED. 


INSTALLATIONS 


CONSTRUCTION SEQUENCE 
1. PLACE BEDDING MATERIAL TO GRADE. 


DO NOT 
2. INSTALL 
3. COMPACT 
THIRD 


COMPACT. 


PIPE TO GRADE. 
BEDDING OUTSIDE THE MIDDLE 


OF THE PIPE. 


PLACE AND COMPACT THE HAUNCH AREA 


UP TO 


THE SPRINGLINE. 


COMPLETE BACKFILL ACCORDING TO 


SPECIF I 


CATIONS. 


INSTALLATION IN 
SUITABLE MATERIAL 


INSTALLATION IN 
UNSUITABLE MATERIAL 


— 


Do/6 (12” MIN.) 


EXCAVATION LINE AS REQUIRED 
Do (MIN. ) 


MAXIMUM DIAMETER AND 


MAXIMUM FILL HEIGHT 


TYPE 


INSTALLATION 


CLASS OF PIPE 


IN. 


CLASS 1 [CLASS 11] CLASS 111|CLASS IV 


CLASS V 


IN ROCK 


3" 


MAXIMUM DIAMETER (INCHES) 


108 | 108 | 108 | 


OUTER 


UNCH 
SPRINGL INE 


N 
NX 
fe) 


MAXIMUM FILL HEIGHT IN (FEET 


TYPE 1 


15 21 33 


6” MIN. 


BEDDING 


IEYRES 2 


12 17 26 


TYPE. 3 


13 20 


TYPE 4 


IF FILL HEIGHT EXCEEDS 51 FEET AND PIPE DIAMETER 


IS 36 


INSTALLATION PROCEDURE SHALL BE REQUIRED. 


13 


INCHES OR LESS A SPECIAL PIPE DESIGN AND 


IF 


FILL HEIGHT EXCEEDS 51 FEET AND PIPE DIAMETER 
1S GREATER THAN 36 INCHES A SPECIAL DESIGN PIPE 
1S NOT ALLOWED. 


BEDDING AND COMPACTION REQUIREMENTS 


ROADBED 


FLOW LINE 


AS LAID 


rT 


NOT HIGHER THAN 
INLET FLOW,\LINE 


TYPE 


QVERF ILL 


INSTALLATION 


BEDDING 
THICKNESS 


TRENCH 


D; 
Do 
H 


you wal 


NORMAL 
OUTSIDE DIAMETER OF PIPE. 
FILL COVER HEIGHT OVER PIPE 


MIDDLE BEDDING LOOSELY 
PLACED UNCOMPACTED. 


INSTALLATION 


- LEGEND - 
INSIDE DIAMETER OF PIPE. 


(FEET) 


MIN. MINIMUM 


SSKKESKS = UNDISTURBED SOIL 


COMPACTION REQUIREMENTS 


(MIN. STANDARD PROCTOR %) 


HAUNCH AND OUTER BEDDING 


LOWER SIDE BEDDING 


CATEGORY | CATEGORY 
1 2 3 
SOIL (A) | SOIL (B) 


CATEGORY 


SOIL (C) 


CATEGORY 
1 
SOIL (A) 


CATEGORY | CATEGORY 
2 3 
SOIL (B) | SOIL (C) 


CAMBER 


Do 
LE 
RO 
US 
NO 


724 MINIMUM. 
SS THAN 3”. 

CK FOUNDATION 
E Do/12 MIMIM 
T LESS 


THAN 6°. 


FLOW LINE AFTER EXPECTED SETTLEMENT 


NOTE: 
ON YIELDING SOIL, PIPE CULVERTS SHALL BE PLACED 
ON A CAMBERED FLOW LINE. THE AMOUNT OF CAMBER 


Do 
LE 
RO 
US 


NO 


724 MINIMUM, 
SS THAN 3”. 
CK FOUNDATION 
E Do/12 MIMIM 
T. LESS 


THAN 6°. 


WILL VARY WITH SOIL CONDITION AND SHALL BE 
SPECIFIED ON THE DESIGN PLANS. 


TYPICAL CAMBERED FLOW LINE 


LE 
RO 
US 


Do/24 MI 


0 


IMUM, 
SS THAN 3”. 

CK FOU 
E Dov 
T LESS T 


OE 


US 


Do 
ROCK FOU 


OT LESS T 


/24 MI 
SS THA 


E Da 


NO NO 
COMPACT ION/COMPACT ION 
REQUIRED | REQUIRED 


NO 
COMPACT ION 
REQUIRED 


NO 
COMPACTION 
REQUIRED 


(A) 
(B) 
(C) 


GRAVE 
SANDY-S 
SILTY C 


OTES: 


R IS GREATER, 


AND CLASS II 


LE PIPE CULVERTS SHALL BE 
CLEARANCE BETWEEN PIPES OF + Do OR 12", 


USED FOR SEWERS 


INSTALLED WITH A 
BUT NOT TO EXCEED 36”. 


REINFORCED CONCRETE PIPE SHALL 
IN TRENCHES OUTSIDE ROADBED 


ET LIMITS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


AO SS 
S$ay 4 OOS 

ZONAL eos 

HW 
THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


RIGID CULVERT 
INSTALLATION METHODS 
REINFORCED CONCRETE 
PIPE CULVERTS 


04/01/2015 
2/20/2015 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ORIGINAL 


GROUND LINE 


EMBANKMENT SHALL BE 


SEE TABLE II (SEC. 726) 


PLACED TO THIS LINE 


FOR WIDTH OF TRENCH ; BEFORE CUTTING TRENCH 


Z 


HAA 
YIYIYIS 


EXTRA STRENGTH 


HEIGHT OF FILL OVER V.C. PIPE CULVERTS 


Ue 
US" ORIGINAL GROUND LINE 


Ww 
GC 
Co 


CLASS 3 EXCAVATIO 
MEASURED FROM ORI 
GROUND LINE TO BO 
PIPE FOR GROUP I 


CLASS 3 EXCATAIO 
MEASURED FROM ORI 


GROUND LINE TO BO 
TRENCH WHEN VITRI 
CLAY PIPE IS SPEC 


Y, 
Y, 


¥ 


LIMITS 
GINAL 
TTOM OF 
FIED 
IFIED. 


LOG SN 
YIYIYY 


YX 

MAK 
Y) 
A 


NN 


WR 
SY NAKS 


Ge 
y 


YY, 
—~Y 
\ 


S 
YA 
Ye 

Z 


S 
YS 
A 
‘SN 


yy 


NV 


NS 


y 


jC 


gy 


Y, 


WY; 


NY 


DS 


VS 
Qe 


yy 
y 
\ 


KS 
SS WN 
IN 
WN 


IY 


SEE TABLE II (SEC. 726) 
FOR WIDTH OF TRENCH 


STANDARD STRENGTH 


STANDARD STRENGTH 


EXTRA STRENGTH 


NOMINAL TRENCH WIDTH 
PIPE AT ONE FOOT 
DIAMETER ABOVE TOP OF 
CINCH) PAPE GE EET) 


MINIMUM 
FILL 
HEIGHT 
CREED) 


MAX IMUM TRENCH 


WIDTH 


FILL AT ONE FOOT 
HEIGHT ABOVE TOP OF 


(FEET) PIPE ( 


FEET) 


MINIMUM 
FILL BLEL 
HEIGHT HEIGHT 
(FEET ) (FEET) 


MAX I MUM 


DID! DM! DMD! A!WN}] NWN} wo 
OlLO}O}O;O;/O/;}0]/0O 


Ol] NS] BR] R] A] QR [PLM] Mh 
OLASOSO!;a] Oa! w/a] o};o 


OlLO/O}O/O/O}/O/}/O/}O/}O 


OLA O;}O]MO};O;a!1u 


NIN} AN) RB] RB) BR] DR] DR] dD 
OLOlOJ;O;O};O}O}O;O 
OLOLOJ;O;O};O}O}O;O 


wR 


WN 


4, ONAL © 


Hans 
THIS SHEET HAS BEEN 


4, 


Se 


o~ 


AND DATED 


-CTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


Si a 
“Qe 


04/01/2015 
2/20/2015 


COMPACTED ROADWAY EMBANKMENT 
SUITABLE BACKF ILL 

LOOSE DRY MATERIAL 
COMPACTED SAND 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


RIGID CULVERT 
INSTALLATION METHODS 


VITRIFIED CLAY 
PIPE CULVERTS 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


PIPE EMBEDMENT 


INSTALLATION IN 
SUITABLE MATERIAL 


~7 


TALLATION IN 
TABLE MATERIAL 


PF ADDITIONAL Ni 
BACKFILL 77% 


— 


MY 


(A 


IN 8” MAX. 
IN TABLES) 


FILL HEIGHT 


LIFTS COMPACTED AS 


REQUIRED 


PIPE EMBEDMENT 
STRUCTURAL BACKF IL 


(PLACED 


YD xa GROUND 
< 


4" MIN. 
BEDDING 
MATERIAL 


CENTRAL BEDDING 
LOOSELY PLACED. 


Do/3 


6” MIN. 
WHEN ROCK, 
OR OTHERWISE UNSUIT 


FOUNDATION 


UNYIELDI 


MATERIAL IS ENCOUN 


TRENCH INSTALLATION 


S@—EXISTING 


REQUIRED 
NG, SOFT. 
TABLE 


TERED 


NOTE: 
LEGEND MULTIPLE PIPE SHALL BE INSTALLED WITH A 
MINIMUM CLEARANCE BETWEEN PIPES OF 4D 
INSIDE DIAMETER OF PIPE. r 29 
OUTSIDE DIAMETER OF PIPE. See Ny Tevevce IS GREATER. BUT NOT TO 
(Do/4)4+6" (MIN. ) = : 
INSTALLATION PARTIALLY + INSTALLATION ON OR 
BELOW EXISTING GROUND | ABOVE EXISTING GROUND 
~<a _ 
ADDITIONAL = 
BACKF ILL r 
=I = Oo 
72M mH 
ieee + 
zl\zOn 
Oo}. Lue a 
afte JI 
m/e O 
<< cis, 
2024 
a) 
319° 
alone 
Eli 3 
vy te 
KANe— EXISTING 
t NS GROUND 
4” MIN. OR NEW 
BEDDING 
wud te te EMBANKMENT 
CENTRAL BEDDING 6" MIN. FOUNDATION REQUIRED 
LOOSELY PLACED. WHEN ROCK, UNYIELDING. SOFT. 
OR OTHERWISE UNSUITABLE 
Do/3 MATERIAL IS ENCOUNTERED 


EMBANKMENT INSTALLATION 


CONSTRUCTION SEQUENCE 


PLACE BEDDING MATERIAL TO GRADE. 
COMPACT 
INSTALL PIPE TO GRADE. 


BWN > 


BEDDING OUTSIDE THE MIDDLE THIRD OF THE PIPE. 


COMPLETE STRUCTURAL BACKFILL ACCORDING TO SPECIFICATIONS. 


FILL HEIGHT LIMITS 
STEEL REINFORCED DOUBLE WALL TRIPLE WALL 
SPECIFIED POLYETHYLENE POLYETHYLENE POLYVINYL POLYPROPYLENE POLYPROPYLENE 
COMPACT ION|COMPACTION COMPACTION COMPACT IONCOMPACT IONICOMPACT IONCOMPACT IONICOMPACT IONCOMPACTION 
90% SPD | 95% SPD 90% SPD 90% SPD | 95% SPD 0% SPO 35% SPO SPD | 95% SPD | 90% SPD | 95% SPD 


T HAS BEEN ELECTRONICALLY SEALED AND DATED. 


HIS SHEET 


COURSE SAND 


DO) OIW] PM] WIR] GW] BOT | AI] Gu we 


a 


oO 


wo 


& A-2-5) 


TYPES A-2-4 


SILTY SAND OR 
SILTY GRAVEL 
(AASHTO M145 SOIL 


MINIMUM COVER FOR CONSTRUCTION LOADS 


MINIMUM COVER (FT) FOR INDICATED AXLE LOADS 
(THOUSANDS OF POUNDS) 


NOMINAL 


PIPE DIA. 
CIN. } 


50-75 75-110 110-150 
12-36 : 2.5 3.0 3.0 
42-60 : 3.0 325 4.0 


MINIMUM COVER LIMITS ARE NOT SUFFICIENT FOR SILTY SAND OR 
SILTY GRAVEL STRUCTURAL BACKFILL COMPACTED TO 90% STANDARD 
PROCTOR DENSITY. THE CONTRACTOR SHALL PROVIDE MINIMUM COVER 
PLUS ANY ADDITIONAL COVER REQUIRED TO AVOID DAMAGE TO THE 
PIPE. IN UNPAVED SITUATIONS, THE SURFACE MUST BE MAINTAINED 
TO A LEVEL AND NON-RUTTED CONDITION. 


ROADBED NOT HIGHER THAN 
Sen ane INLET FLOW LINE 
AS LAID 
FILL HEIGHT 
ee / INLET 
A 
_| CAMBER) pel LINE AFTER 
EXPECTED SETTLEMENT 
NOTE: 
ON YIELDING SOIL. PIPE CULVERTS SHALL BE PLACED ON A 
CAMBERED FLOW LINE. THE AMOUNT OF CAMBER WILL VARY WITH 
SOIL CONDITION AND WILL BE SPECIFIED ON THE DESIGN PLANS. 


TYPICAL CAMBERED FLOW LINE 


SPD = STANDARD PROCTOR DENSITY. 

FILL HEIGHT MEASURED FROM THE TOP OF PIPE TO 
SURFACE. 

LIMITS ACCOUNT FOR SHORT-TERM TEMPORARY WATER 
TABLE DEPTHS OF FIVE FEET ABOVE SPRINGLINE. 
TABLES ARE NOT APPLICABLE FOR LONG-TERM 
PERMANENT WATER TABLE DEPTHS ABOVE SPRINGLINE. 
WHEN PIPES ARE USED AS GROUP A, FILL HEIGHTS 
ARE LIMITED TO SHADED VALUES. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
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Way, 


OX OF Migs, We 
oe Sy 


THERMOPLASTIC 
PIPE INSTALLATION 
METHODS 


730.008 


/ON AL oe a 
oun 
THIS SHEET HAS BEEN 


SKGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


04/01/2015 
2/27/2015 


IF A SEAL IS PRESENT ON 


TYPE 4 FRAME 
AND COVER 


i ADJUSTING RINGS AS REQUIRED 
5 er 4 


BUT NOT TO EXCEED 12". T RACTOR WILL BE PERMITTED TO CAST IN PLACE 
i BLES: ACCORDANCE WITH THE CONCRETE 
STANDARD. 


OTES: 


ONTRACT a CAST IN PLACE THE 
AY L ADE AT THE CONTRACT UNIT 
RE 


RA SHOWN ARE DESCRIPTIVE ONLY 
VA FORM WITH AN ESTABLISHED 
URE. 


MAX IMUM 


T OPENINGS SHALL BE PROVIDED WHERE 
OUTLETS ARE SHOWN ON THE PLANS. 


4! 


LET SHALL NOT BE SET BELOW THE TOP 
PE. 


SHALL BE CUT AT PIPE OPENINGS. 


ENT WILL BE 
D BENDING RE 


MADE FOR CUTTING PIPE. NOR 
INFORCING STEEL. 


TH OF THE B SECTIO REATER THAN 
RIC TAPER SECTION MAY ED TO ALLOW 
“ RISER SECTIONS. 


SITION SECTI AS SH ON SECTION 


STANDARD 
FOOTING SHAPE 


PS ARE REQUIRED WHE PECIFIED | 
ECT PAYMENT WILL BE DE FOR THE 
ITS ENCASEMENT. 


LINEAR FEET FOR PAYMENT 


SEE STEP 
NOTES 


OF MANHOLE + 24” 


LAN 614.30 FOR MANHOLE FRAMES AN 


EXPANSIVE 
PLAN OF FOOTING MORTAR OR CAST 
SECTION WITH 
PIPE STUB IN 


USE FULL CUT-OUT 


VARIABLE 


OT ENTER O RADIAL USE 
OLE. CLAS LL 
CAL LIMIT HE 
SECTION 
OT BE PAI 


SIZE OF PIPE 
24” OR SMALLER 
30” - 36" 
42" — 48" 


% RISER SECTIONS SHALL NOT BE 
LESS THAN 42” DIAMETER. 


7a) 
pal 
=) 
”n 
Lu 
faa 
Z 
Oo 
) 
uo 
a 
Lu 
a 
Lu 
= 
= 
= 
=) 
= 
Zz 
= 


rL 


LIN LESS THAN 6” 


6" 


FORCEMENT I 
L REQUIRED 
F 30 FEET. 


4’ MIN. 
CLASS B CONCRETE 
ENCASEMENT 


MAO AND 


OoOomeate 


IF INCOMING PIPE IS GREATER 

THAN OR EQUAL TO 12”, USE DIAMETER 
D=12"3 IF LESS THAN 12”, USE , 
D EQUAL TO INCOMING PIPE DIA. O.D. OF MANHOLE + 24 


©). 


BBER GASKET I DANCE 
ECIFICATIONS C-443 OR 
IN MANHOLE MAY BE USED AS 
RNATE TO ORTAR. 


I PRECAST BASE SECTION SET ON CONCRETE BLOCKS FOUNDATION 
SLAB AND INVERT POURED MONOLITHIC. T MeeoUs| aaa a te et 


SECTION A-A 105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


ro=Tgt 


CONCRETE 


OF My 
ENCASEMENT %% 


Ree | 
SCHROETER 
STEPS SHALL BE PLACED AT VERTICAL INTERVALS OF 16” NUMBER 


INNER FACE OF MAXIMUM IN ALL MANHOLES HAVING A DEPTH OF MORE THAN a essai & PRECAST MANHOLES 
MANHOLE WALL 4’. STEPS SHALL BEGIN AT AN ELEVATION 6” ABOVE THE Boy ws 
TOP OF THE OUTLET PIPE. OWAL 


a 


FOUL WATER DROP 


REQUIRED ON 
SANITARY SEWERS 


FOR DROPS OF 2’ 


OR MORE 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 


STEPS SHALL BE LEVEL AND IN VERTICAL ALIGNMENT. Pecrmonicnns 
FOUL WATER DROP STEP INSTALLATION NO DIRECT PAYMENT WILL BE MADE FOR MANHOLE STEPS. DATE EFFECTIVE: 07/01/2016 731.00U 


DATE PREPARED: 5/13/2016 


SHEET NO. 


1 OF 2 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


TP CA SEAL 


EXPANSIVE MORTAR 


TYPE 1A OR 1B FRAME WHEN P a0? F we 
AND COVER WHEN P=9” OR 10", F=1 


A 
4 ——_ fe 
NN Nae 


2 LAYERS OF 
TAR PAPER 


PRECAST BASE SECTION SET ON 


CONCRETE BLOCKS FOUNDATION 
ALTERNATE FOOTING SLAB AND INVERT POURED 


MONOLITHIC. 


LINEAR FEET 
FOR PAYMENT 


J 8" i 24" | 


FLAT SLAB MANHOLE TOP (PAVED ) TYPE 4 FRAME 
AND COVER 


#4 “L" BARS 18° LEGS SECTION B-B RG LELEZ ZIT 
ae ee 
| 

4 


#4 AT 10” CENTERS EACH DIRECTIO TYPE 2 FRAME 
OR EQUIVALENT WELDED WIRE REINFORCEMENT AND COVER 


SECTION C-C O FOR DEPTHS LESS THAN OR EQUAL TO 6' 
9" FOR DEPTHS GREATER THAN 6’ 


6” FOR DEPTHS OR LESS THAN OR EQUAL TO 6’ 
9” FOR DEPTHS GREATER THAN 6° 


L 
Zz 
Lu 
= 
<< 
< 
a 
a 
Oo 
LL 
uw 
Lu 
(rs 
ac 
< 
uw 
Zz 
I 


LINEAR FEET 
FOR PAYMENT 


#4 "1" BARS 
AT 10” CTRS. 


ALTERNATE SECTION B-B 
ALTERNATE FLAT SLAB 
MANHOLE TOP (UNPAVED ALTERNATE MANHOLE TOP 
AREA) USED WHERE DEPTH 
OF MANHOLE WILL NOT 
PERMIT USE OF CONE AND 
TAPER SECTIONS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
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ERIC E. 
SCHROETER 


NUMBER 


Peal < PRECAST MANHOLES 


: ” 
FOUNDATION SLAB AND BASE SECTION Sonn 
MAY BE POURED MONOLITHIC OR Craeeeacne ie 
SEPARATELY WITH A KEYWAY. SIGNED, SEALED, AND DATED 


PLAN OF FLAT SLAB eucllaaetbeds SHEET No. 
PRECAST FOUNDATION SLAB Se iegth ae noe AFTER MANHOLE TOP DATE EFFECTIVE: 07/01/2016 731.00U 2 OF 2 


DATE PREPARED: 5/13/2016 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


2 LAYERS 
OF TAR PAPER 


i 
GRANULAR #4 L BARS 


BACKF ILL 18" LEGS 


ADJUSTING 4" x 12" 
RINGS AS PN DRAIN TILE 


IN PAVED 
REQUIRED AREA ONLY KEYWAY #4 AT 


10” CENTERS EACH 
DIRECTION OR EQUIVALENT 
DRAIN TILE IN TYPICAL WELDED WIRE REINFORCEMENT 
PAVED AREA ONLY RE INF = 
RECTA SECTION C-C 

SECTION, ALL WALLS 
#4 BARS AT 10” 
eine CENTERS VERTICAL 

ao Cha AND HORIZONTAL OR 

EQUIVALENT WELDED 

WHERE DESIGN | WIRE REINFORCEMENT 
RESULTS IN LESS 
THAN 6° USE ALTERNATE 


FULL CUT OUT JOINTS 


FOR PAYMENT 
FOR PAYMENT 


FT. 
FT 


OOTH OR 
FORMED #3 
RS HORIZONTAL 
TONGUES #4 | BARS AT 
10” CENTERS 


D -— LIN. 
Dee LaiN 


S = 0 FORD < 6 FEET AND 9” 
‘ POR U-S-epeer 

EXPANSIVE MORTAR Fo T = 6" FOR D < 6 FEET AND 9” 
(OR CAST SECTION WITH 6” FOR D's < 6 FEET FOR D > 6 FEET 

PIPE STUB IN PLACE) ie POR Osi Sx P EET 


FOUNDATION SLAB AND BASE SECTION MAY BE POURED 
MONOLITHIC OR SEPARATELY WITH A KEYWAY. 
SECTION B-B 


PRECAST FOUNDATION SLAB 


SECTION A-A 


GRANULAR BACKF ILL 


ee gee (BOTH SIDES SIMILAR) 


GENERAL NOTES: 


PS SHALL BE PLACED AT VERTICAL INTERVALS OF 

MAXIMUM IN ALL INLETS HAVING A DEPTH OF MORE 
INNER FACE 4 FEET. STEPS SHALL BEGIN AT AN ELEVATION 

INSIDE OF INLET ABOVE THE TOP OF THE OUTLET PIPE. 

FACE —— WALL 

OF WALL PS SHALL BE SET LEVEL AND IN VERTICAL ALIGNMENT 

NOT NEARER THAT 3” TO A JOINT. 


TEE 


DIRECT PAYMENT WILL BE MADE FOR INLET STEPS. 


qoeeeernn--, 


#4 BARS AT 10” CENTERS 
VERTICAL AND HORIZONTAL STEP INSTALLATION PS ARE NOT REQUIRED FOR TYPE D INLETS. 


(OTHER THAN STEEL BAR) 
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ERIC E. 
SCHROETER 


NUMBER 


PE-2edit PRECAST DROP INLET 


a 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


BEND ING DIAGRAM DATE EFFECTIVE: 07/01/2016 hase as 
INLET PLAN STEEL STEP BAR 8 page ainie 731.10S 1 OF 8 


DATE PREPARED: 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


HORIZ. #4 BARS AT 6” CTRS. 


AND VERT. AT 10” 


TOP OF INLET 


TYPE: S=3 


SEE STANDARD PLAN 614.10 FOR GRATES AND BEARING 
PLATES. TYPICAL LOCATION DETAILS ARE INDICATED 
ON SHEETS 7 AND 8 OF 8. TOP SECTIONS MAY BE CAST 
MONOLITHIC WITH BASE SECTION. 


DROP INLET 


LENGTH 
Plies 


2 


CTRS. 


HE 
eee 


SECTION A-A SECTION B-B 


NU 


SECTION C-C SECTION D-D 


[See eee 


SECTION G—G SECTION H-H 
TYPICAL INVERTS 


ace ee SECTION F-F 


GENERAL NOTES: 


THE CONCRETE FOR INVERTS SHALL BE PLACED AFTER COM-— 
PLETION OF THE DROP INLET BOX. NO DIRECT PAYMENT 
WILL BE MADE FOR FURNISHING OR PLACING INVERT 
CONCRETE. 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


731.108 2 OF 8 


DATE EFFECTIVE: O7/01/2016 
DATE PREPARED: 5/13/2016 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


SYMMETRICAL 
ABOUT E-E 


= 
Ze 
uu 
= 
ud 
> 
< 
As 


F 
U BARS AT 
7” CTRS. 


24 " OR 48” 


| 


HALF -PLAN 


CURVED VANE 
GRATE AND 
FRAME 


PAVEMENT 


HALF SECTION F-F 


SECTION E-E 


TYPE A 


INLET ADJACENT TO CURB 


IN =e 


NO TRANSVERSE JTS. 


He 
- 


4! 


pas eee is 


Cee 


-43----4++- 


SYMMETRICAL 
ABOUT G-G 


HALF -PLAN 


CURVED VANE 
GRATE AND 


~—_# BARRIER 


42" 12" 


NORMAL 
PAVEMENT 


HALF SECTION H-H 


TYPE B 


DISTANCE BETWEEN BARRIER AND 
PAVEMENT EDGE GREATER THAN INLET WIDTH 


DETAIL A 


NORMAL 
PAVEMENT 


IN PAVEMENT 


I 


At 


NO TRANSVERSE JTS. 


IN PAVEMENT 


NO TRANSVERSE JTS. 


SYMMETRICAL 
ABOUT I-I 


U BARS AT 
7” CTRS. 


24” OR 48” 


HALF —-PLAN 


CONCRETE 
MEDIAN 
BARRIER 


EDGE OF 
BARRIER 


CURVED VANE 
GRATE AND 
FRAME 


NORMAL 
PAVEMENT 


DISTANCE BETWEEN 
BARRIER AND PAVEMENT 


GENERAL NOTE: 


NORMAL 
PAVEMENT 


SEE STANDARD PLAN 614.11 


HALF SECTIONJ—d 


TYPE C 


PAVEMENT BAR BILL 


NO. LENGTH 


F1 DID 


M1} PO1] C 


1 | mc 


DU Pc 2 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


1} mI c 


HIS SHEE 


THI IT1] C 


TM) IT1] C 


CO) OV} OV} CO} MD] AN] AID} Ny} @I DOD] Wl rt] DlNl al nin 


U-BARS 
BENDING DIAGRAM 


FOR CURVED VANE GRATE. 
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& eZ 


EDGE EQUALTO INLET WIDTH OF eee 


SCHROETER 


o NUMBER 
2 PE-28411 hey 
on een YY 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


PRECAST DROP 
COVERS 


DATE EFFECTIVE: 
DATE PREPARED: 


SHEET NO. 


3 OF 8 


07/01/2016 
5/13/2016 


731.108 


IS PRESENT ON 


IF A SEAL 


GENERAL NOTES: 


ae ee (Ey Ree ib 
a ae ee aes 


Ne 


SYMMETRICAL 
ABOUT K-K 


E SIZE OF THE DROP INLET AND TYPE OF COVER WILL BE SHOWN ON 
PAVEMENT ie E PLANS. 


eee Pee HE CONF RATION DETAILS SHOWN ARE DESCRIPTIVE ONLY AND MAY 
LESS THAN OR CO CONFORM WITH ESTABLISHED MANUFACTURING PROCEDURES. 


EQUAL TO 11” 
i INLET WALL SHALL BE CONSTRUCTED TO THE ELEVATION 
12 OF SLAB AT THE EDGE OF PAVEMENT OR BOTTOM OF CURB 
AT DROP INLET. 


I 


43" 


ROP INLET IS LOCATED IN AN UNPAVED AREA, THE TOP OF 


GREATER THAN LET WALLS SHALL BE SET TO THE ELEVATION SHOWN ON 
OR EQUAL TO 14 


IN CURB AND GU 


ONCRETE AB THE TAR PAPER SEPARATION JOINT IS TO BE 
RUCTED DUR G OPERATIONS OR CURB AND GUTTER 
RUCTION., A BE PAID FOR AS SQUARE YARDS OF CONCRETE 
ENT OR LIN OF CURB AND GUTTER. 


4/-0" 


"NO TRANSVERSE JTS. 


' 
ee ee, pee 2 


D OR CUT-O SHALL BE PROVIDED WHERE PIPE INLETS 
UTLETS ARE a) PLANS. 


FORCING BAR SHALL BE EPOXY COATED AND SECURELY 
TOGETHER A AVOID ANY POSSIBLE DISPLACEMENT 

G THE E» REINFORCEMENT SHOWN IS _ IN 

TION T F E HOWN FOR CONCRETE PAVEMENT 

TYPE E COVER URB AN 
BAR BILL 


i; =0% 


U BARS AT 
7" CTRS. 


24" 


TS SHA D I DANCE WITH SECTION 726.3.1 O 
STANDA 


oe 


LENGTH 


LENGTH 
Zz 
oO 


Wit 12” CONT L TO_CAST IN PLACE THE DROP 
HALF-PLAN TOP OF i WAR RABIE ETS C F HE DIMENSIONS REQUIRED 
a CA 


INLET 
DETAIL A Ge 
(SHEET 3 UE 


LIEU OF REINFORCING BAR 
THAN «23 SQUARE INCHES 


24" 


PAVEMENT 


RTICALLY. 


CURVED VANE 
GRATE AND 


EINFORCING STEEL. 


UTTING PIPE NOR FOR CUTTING 


NID ID | }O}o jojo 


ET W THE TOP OF THE 


SECTION M-M T ENT WIL E FO FOR CURVED VANE 
ES. 


U BARS AT 
7" CENTERS EMENT SHOWN IS THE MINIMU EQUIRED. A 
PTIONs ADDITIONAL REINF EMENT MAY B 


os = i la 
SECTION K-K FEL EDGE DISTANCE WILL BE 13” UNLESS ISE 


Le ORE THEN TWO LIFT HOLES OR LIFTING INSERTS MAY BE 
DED. 
VARIABLE 


U BARS F BARS u 
EXCAVATION WILL BE PAID WITHIN VERTICAL PLANES 18 


OF THE OUTER WALLS OF THE BASE SECTION OF THE DROP 
CLASS 3 EXCAVATION WILL NOT BE PAID FOR OUTSIDE THE 
LIMITS. 


#4 BARS MISSOURI HIGHWAYS AND TRANSPORTATION 
EQUAL SPACES DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


SECTION N-N ae OF iy 
HALF SECTION L-L o tree © 


= SCHROETER 


TYPE D TYPE E B Pea & PRECAST DROP INLET 


CURB AND GUTTER PRECAST SLAB “Srquy Ow COVERS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


731.108 4 OF 8 


DATE EFFECTIVE: O7/01/2016 
DATE PREPARED: 5/13/2016 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


235” R CURB 
I 


SIDE ONLY 
STANDARD CURB FACE : : 
TO THIS POINT TYPE B CURB L” BEVEL- NORMAL SLOPE OF 


AND GUTTER OR é PAVEMENT OR GUTTER 
TYPE A CURB 


CONCRETE PAVEMENT 
TYPE A CURB ‘ 
AND GUTTER OR es BACKF ILL’ OR CONCRETE CURB AND 


TYPE O CURB BOT RSS 


WALL KNOCKOUT WHERE TWO OR 
MORE SECTIONS ARE REQUIRED 


2 LAYERS OF TAR PAPER 


(1) WEEP HOLE SCREEN 2 X 2 MESH, 
#(9 GALVANIZED WIRE CLOTH. 


FOR PAYMENT 


(2) 3” PREFORMED FIBER EXPANSION 
JOINT 


DRAIN TILE 


FT. 


GRANULAR 
BACKF ILL WALL KNOCKOUT, 
(SEE SECTION 


#3 BARS 
HORIZONTAL 
4” DRAIN TILE IN TONGUES 
IN PAVED ALTERNATE JOINTS 
MEDIAN ONLY 


4-#4 BARS, TYPICAL REINFORCING — ALL WALLS 
2'-3" LONG #4 BARS AT 10” CENTERS VERTICAL 
AND HORIZONTAL OR EQUIVALENT 
MANHOLE FRAME _t WELDED WIRE REINFORCEMENT. 

AND COVER 


= TPES 3 } OPENING SHALL BE 


PROVIDED BETWEEN 
ADJACENT SECTIONS. 


DEIN. 


12" 


SEE SHEET 1 OF 8 FOR DETAILS ON 


PT AL PRECAST FOUNDAT SLAB. 
NORMAL OPTIONAL EC OQUNDATION SLAB 


SLOPE 


BEGIN DEPRESSION : PRECAST BASE SECTION SET ON CONCRETE BLOCKS 


aun ee se FOUNDATION SLAB AND INVERT POURED MONOLITHIC. 
PAVEMENT OR SECTION O-O 


GUTTER TO HERE. 


X —— = 
Se 


5" PREFORMED BITUMINOUS 
EXPANSION JOINT 


4-#6 BARS 
ai” 


AT 
3-#6 BARS CENTERS 
Ay A CIRSa 


faa 


ROUND ING MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
Wee Seen JEFFERSON CITY, MO 65102 


(SEE SECTION 0-0) 1-888-ASK-MODOT (1—888-275-6636) 

STANDARD CURB FACE 236 GPENING ay 

TO THIS POINT IS 
oe &, 


ERIC E. ~ 
SCHROETER 


NUMBER 
PE-28411 


TRANSITION 
CURB FACE 
BATTER 


| nw 


PRECAST DROP INLET 
CURB INLET - TYPE T 


NOTES 

IF INLET IS LOCATED AT LOW POINT ON GRADE. A Zp c 
4'-6" TRANSITION FOR DEPRESSION SHALL ALSO /ONAL © 
BE USED AT THE OPPOSITE END. 


% & 
Ko ee SS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 


PLAN eae crm eee 07/01/2016 Pier 
DETAILS OF OPENING ary rrr 731.108 5 OF 8 


DATE PREPARED: 8/11/2016 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


5-#6 BARS AT 9” CTRS, 


CENTERS 


I 

I 

I I | 
Sisco terse ter 


6-#6 BARS AT 8” 


NOTE: REINFORCING FOR LIDS ON 
UPSTREAM SECTIONS. 


LID FOR ADJACENT SECTIONS 


4’ -0" 


3-#9 BARS 


AT 44" 
CENTERS 


3-#9 BARS 3-0 


AT r 
CENTERS 2 3 SPACES AT 8” 


CTRS, 


#6 BARS AT 6” 
OPENING 


u" 


MANHOLE FRAME 
AND COVER 
LYPE- 3 -3" LONG 


3-#9 BARS 
ia 


AT 
CENTERS e 
24” R CURB SIDE ONLY 


#4 BARS AT 
10” CENTERS 


SECTION Q-Q 


OPTIONAL PRECAST CURB INLET 
5’-0" OPENING 


OTHER DETAILS ARESAME AS 
FOR THE 2'-6" OPENING 
DROP INLET THIS SHEET. 


G 


N 


ENERAL NOTES: 


THE LENGTH AND 


THE PLANS. 


AL TWEEN 
DANCE 
ATIONS 


OF | 
FURNIS 


R MOR 
D COV 


FOOT QO 
ECTIONS OR O 
T THE CONTRA 


BEY SHEET. @ FE 
OTES. 


DEPTH OF 


THE ADJAC 
WITH SECT 


ET EXCEE 
D IN TWO 


SECTIONS 


R SHALL BE 


ENING IS 
E 5 FOOT 
TOR’S OPT 


R. oa Bi IDE 


OTES PERTAINING TO TYPE T: 


THE INLET $ 


EN ECTIONS 
10 26.3.1 


DS FEET TH 
a) ORE SEC 


A USED, T 
THE DOW 


REQUIRED, TW 
OPEING SECTI 
ION. 


LL BE AS SHOWN 


LL BE SEALED 
HE STANDARD 


ECAST UNITS 
Sis 


YPE 3 MANHOLE 
EAM SECTION 


6" OPENING 
AY BE PROVIDED 


TAILS AND SHEET 4 FOR GENERAL 


MISSOURI HIGHWAYS AND TRANSPORTATION 


DOT 


COMMISSION 
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JEFFERSON CITY, MO 65102 


1-888-ASK-—| 


MODOT (1-888-275-6636 ) 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


PRECAST DROP INLET 
CURB INLET 


— TYPE T 


DATE EFFECTIVE: 
DATE PREPARED: 


07/01/2016 
5/13/2016 


SHEET NO. 


6 OF 8 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


SHOULDER 


EDGE OF 
TRAVELED WAY 
a rr a 


= 


eel eal 


"SHOULDER 


ae OF TRAVELED WAY 


PLAN 


NORMAL DITCH ; 50' 
GRADE : eae DITCH 


SPECIAL DITCH GRADE 
TYPE S-2 INLET 


SECTION ALONG CENTERLINE OF MEDIAN RELIEF ON GRADE 


— _— _ 


Vag OF TRAVELED WAY 
ee, 


SHOULDER 


| 


SHOULDER 
EDGE OF TRAVELED WAY 


50° 


SPECIAL DITCH GRADE TYPE S-1 INLET 


SECTION ALONG CENTERLINE OF MEDIAN RELIEF AT LOW POINT 


DETAILS FOR MEDIAN RELIEF-60’ MEDIAN 


T 


U 
™ | dope OF TRAVELED WAY 
SHOULDER 
a a, i, 


@ MEDIAN 


SHOULDER 


2° LEVEL MEDIAN DITCH GRADE 
AREA 


TYPE S-2 INLET 


SECTION ALONG CENTERLINE OF MEDIAN RELIEF ON GRADE 


20' 20' 


SHOULDER 


SECTION R-R 


=. MEDIAN 
6) | 


SECTION S-S 


& MEDIAN 


—— 
20' 


cae 
| 

el a 10° | 8" | 
| 
| 


| 10 
Sa ae 
i 


SECTION T-T 


ie @ MEDIAN 


20' ae 20' 
| 
(4) 


6. 6. 6! 
(2) | (2) 


SECTION U-U 


| © MEDIAN 
a 


20° f 20' 


ci 
6! ses _ 6! 6! 
| 
(2) i | f 


sie 
(2) 


r "aie ] 
; ya | EDGE OF TRAVELED WAY SECTION V-V 
a a a a a 


a & MEDIAN 


SHOULDER 


DITCH WIDTH AS GIVEN ON TYPICAL SECTION. 
DITCH SLOPE AS GIVEN ON TYPICAL SECTION. 


VARY SLOPE TO ACHIEVE MINIMUM 0.5 FT. FREEBOARD 
ABOVE TOP OF INLET GRATE ON GRADE, OR 1.0 FT. 

ADDITIONAL DITCH DEPTH BELOW NORMAL DITCH GRADE 
AT LOW POINT. 


VARY WIDTH TO ACHIEVE MINIMUM .05 FEET REEBORAD 
ABOVE TOP OF INLET GRATE. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
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SPECIAL DITCH GRADE TYPE S10 INEET 
NORMAL DITCH GRADE 


SECTION ALONG CENTERLINE OF MEDIAN RELEIF AT LOW POINT 


ge My 
CE. a 
rid PRECAST DROP INLET 


-— TYPICAL LOCATION DETAILS 
= TYPES 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
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DATE PREPARED: 5/13/2016 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


acs OF TRAVELED WAY EDGE OF TRAVELED WAY 
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SHEET 3 OF 3. 


METAL END SECT 


TIONS FOR CIRCULAR PIPES 
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BAR GRATE SYSTEM DATA 


4:1 SLOPE 


SLOPE 


“F” BARS 


“F BARS 


“FE BARS 


>] > [staal 


ne an 


BARS (TYP. ) 


SECT TON: D=D 


BAR GRATE SYSTEM IS NO 
PIPE DIAMETER OF 21” 0 
PIPE INSTALLATIONS. 


= 
co |— 


T REQUIRED FOR DRAIN 
R LESS,» FOR SINGLE 


TER + 9% 


“BY EQUAL SPACE 


IPE DIAM 


“A” NO. OF 


“E” SPACES 


U-BOLT WITH 
NUTS 


“FE DIA. 
GRATE BAR 


“B“ SPACES AT 6” 


(30” — 


54” DIAMETER PIPES, 


1” MIN. 
ALL SLOPES) 


“A” NO. OF 


“E” SPACES 


(24” DIAMETER PIPE, 


ALL SLOPES) 


ELEVATION 


DETAIL C 


a” MIN. | 
PLATE 


2” DIA. HOLE 
TO FIT U-BOLT 


DETAIL B 
U-BOLT ANCHOR 


DETAIL C 


REINFORCED EDGE 
OF END SECTION 


13” DIAs 
HOLE 


BEND-—»/ 
LINE 


DETAIL A 
BENT PLATE ANCHOR 


GENERAL NOTES: 


ALL STEEL MATERIAL FOR BAR GRATE SYSTEM SHALL BE 
ACCORDANCE WITH ASTM A575 GRADE 1020 STEEL. 


IN 
DIA. 


ALL MATERIAL IN GRATE SYSTEM SHALL BE GALVANIZED. 
GALVANIZING SHALL BE DONE 


A123. 


IN ACCORDANCE WITH ASTM 


ALL MATERIALS. FABRICATION AND 
OPTIONAL BAR GRATE SYSTEM USED IN LIEU OF SAFETY BAR 
SYSTEM SHALL BE INCLUDED IN CONTRACT UNIT PRICE BID 
FOR END SECTION (SAFETY SLOPE). 
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16” (TYP.) 16” (TYP.) 


Ik—@ HOLE (TYP. ) le—€ JOINT (TYP. ) 


<= 


3” LONG x 18” 1.D. x 


ABT. @ BARREL 112" O KR I3 3" 


THREADED ROD OR 


INSIDE FACE OF WALL (TYP. ) 


U-BOLT TIE OPTION 


| 

| 1 3/4" 
THREADED 

le SMM. ABT. @ JOINT ROD OR BOLT 


y EXCEPT AS SHOW 


DOUBLE CONNECTION TIE 


EXTRA STRENGTH 
ae ee CONNECTION DETAILS 


WELDED EYE OR APPROVED EQUAL * 


SECT TON THRU BARREL 


GENERAL NOTES: 


TIES SHALL BE USED ONLY TO HOLD BOX SECTIONS TOGETHER: NOT 
FOR PULLING SECTIONS TIGHT. 


ALL PARTS OF THE TIE ASSEMBLY EXCEPT FOR ANCHORAGE SHALL BE 
LOCATED ON THE FILL FACE. ANCHORAGE THAT IS DIFFERENT THAN 
SHOWN SHALL BE APPROVED BY THE ENGINEER. 


@ JOINT (TYP. ) %* THE CONNECTIONS SHALL BE PLACED AT DOWNSTREAM 
. END WHEN PLACED INSIDE OF STRUCTURE. TIES SHALL ONLY BE USED FOR CONNECTING ADJACENT PRECAST 
SECTIONS. TIES ARE NOT TO BE USED TO CONNECT PRECAST TO 


EYE BOLT TIE OPTION CAST-IN-PLACE SECTIONS. 


HOLES: 
HOLES SHALL BE CAST OR DRILLED 16 INCHES FROM CENTERLINE OF 
JOINT AS SHOWN, UNLESS FORMS ARE SET UP FOR 16-INCH SPACING 
FROM OUTSIDE OF JOINT. 


TAPERED HOLES ARE PERMITTED WHEN PRECAST. 


REGULAR STRENGTH CONNECTIONS: 


rau du 
2.78 te REGULAR STRENGTH CULVERT TIES SHALL BE 1”@ THREADED RODS. 


TIE RODS FOR REGULAR STRENGTH CONNECTIONS SHALL BE 
WELDED EYE OR APPROVED EQUAL | GALVANIZED IN ACCORDANCE WITH SEC 1081. 


THREADED RODS FOR EXTRA STRENGTH CONNECTIONS SHALL BE 


1”@ THREADED ROD OR BOLT EXTRA STRENGTH CONNECTIONS: 
} | STAINLESS STEEL IN ACCORDANCE WITH ASTM A193 OR A320. 


NUTS FOR EXTRA STRENGTH CONNECTIONS SHALL BE STAINLESS 
STEEL IN ACCORDANCE WITH ASTM A194 AND OF GRADE EQUIVALENT 
TO GRADE USED FOR THREADED RODS. 
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NOTE: 


ROCK DITCH CHECK 


LEVELED 


ROCK DITCH CHECK 


WIDTH SHALL MATCH 
BOTTOM OF DITCH 


FECTIVE 
HEIGHT 


E 


In 


VARIABLE 


SECTION A-A 


INSTALLED AS REQUIRED BY THE ENGINEER. 


IN THE CLEAR ZONE SHALL BE REMOVED OR 
(IF ALLOWABLE) AFTER THE VEGETATION HAS 


SUFFICIENTLY MATURED TO PROTECT THE DITCH OR SWALE. 


EXAMPLE 


DITCH CHECK SPACING 


FOR STANDARD HEIGHTS 


DITCH € 
SLOPE % 


(FT. ) 


SPACING FOR 
9” EFF. HEIGHT 


SPACING FOR 


18” EFF. 


HEIGHT 
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150 


50 


100 


37 


5 


30 


60 


25 


50 


21 


43 


9 


38 


33 


30 


27 


25 


23 


21 


20 


19 


18 


17 


16 


1 


4 
1 
2 
2 
3 
3 
4 
4 
5 
5 
6. 
6 
T 
7 
8 
8 
g 
9 
0 


O JOTI O JOTI O JOTI O [O01] O JOT] O [O11] O JOO JOT] O JO] O ] U1 


6 
5 
5 
2 
1 
0 
10 
g 
9 
8 
8 
if 


15 


ELEVATION OF TOE MUST 
BE SAME OR LESS THAN 
ELEVATION OF TOP. 
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| SPACING OF DITCH CHECK 
MEASURED CENTER TO CENTER 


MINIMUM DITCH CHECK SPACING 


MATTING 


ALTERNATE DITCH CHECK 


Ke Rake 


UPSLOPE 


a STAKE 


e%% 
ORES 


DOWNSCOPE 
KE —EROSION 


CONTROL 
BLANKET 


BOX 


“ 
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xX 
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soe 
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% 
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TYPICAL SECTION 


VEE DITCH 


NOTES: 


USE MINIMUM 12 
LOG/SOCK. 


USE 2 FT. 
A 2 IN. BY 2 
SECTION. 
INSTALL LOG/S 
HEIGHT IN DIT 
NOT WASH ARQU 
SCOUR DITCH §$ 
DIRECTED BY E 


INSTALL A MINIM 
UPSLOPE STAKES 
DOWNSLOPE STAKE 
ANGLE TO WEDGE 
TO BOTTOM OF DI 


EROSION CONTROL 
BE ANCHORED ACC 
MANUF ACTURER’S 


WOODEN STAKES WI 
IN. 


LOG/SOCK 


ECOMMENDAT IONS. * 


4 


2'-0"” 
| 
MIN. ) 


PLAN VIEW 


UPSLOPE 


NATURAL GROUND 


(MIN. 
EFFECTIVE 
HEIGHT 


2’ DOWNSLOPE 
STAKE 


DIAMETE 
GENERAL NOTES: 


NOMINAL C 
ENGINEER. 
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H. 
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DING TO THE 
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TRAPEZOIDAL DITCH 


OTHER PROPRIETARY DITCH CHECKS MAY BE SUBSTITUTED 
IN ACCORDANCE WITH SEC 806 OR AS DIRECTED BY THE 


INSTALLATION OF PROPRIETARY DITCH CHECKS SHALL BE 
ACCORDING TO THE MANUFACTURER'S RECOMMENDATIONS. 
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WIDTH SHALL MATCH 
SS 


NOTE 


SEDIMENT TRAP 


BOTTOM OF DITCH 


EFFECTIVE 
NEIGHT 


END VIEW 
SEDIMENT TRAP 


3'-0" (MAX. ) 


STEEL T-POST 


IN THE CLEAR ZONE SHALL BE REMOVED OR 
LEVELED (IF ALLOWABLE) AFTER THE VEGETATION HAS 
SUFFICIENTLY MATURED TQ PROTECT THE DITCH OR SWALE. 


ES: 
GGREGATE FOR DRA 
RADE 4 OR GRADE 


SE HARDWARE CLOT 
PENINGS. 


INSTALL 5 FT. 


ATTACH HARDWAR 
ACCEPTABLE MET 


SPACE POST AM 
FOR INSTALLATI 


AGGREGATE FOR 
SIDE OF SPECIAL 


INSTALLATION S 
BMP’ S. 


cl 


ELEVATION. .DETALL 


INAGE SHALL BE IN ACCORDANCE WITH SEC 1009, 
5: 


H 24 GAUGE WIRE MESH WITH 4 INCH MESH 


OST WITH A 2 FOOT EMBEDMENT DEPTH (MIN. ). 


LOTH TO POST WITH WIRE STAPLE OR OTHER 
Ss 


UM OF 3 FT. 
BETWEEN SECTIONS OF SILT FENCE, EXTEND 


INAGE A MINIMUM OF 12 INCHES DN EACH 
EDIMENT CONTROL FENCE SECTION. 


BE FOR AREA INLETS AND PERIMETER PROTECTION 


SECTION A-A 


AGGREGATE FOR 
DRAINAGE 


on 


OPTIONAL TO 


REDUCE SEDIMENT 


BUILD-UP AT 
DRAIN INLET 


EXCESS LOG/SOCK 
TO BE DRAWN IN 
AND TIED OFF 

TO WOOD STAKE 
OR BALLASTED 


CURB_ INLET 
SEE DETAIL 


4 WIRE MESH 


AGGREGATE FOR 


DRAINAGE 


ROADWAY 


FLOW 


=— FLOW 


ROCK DITCH CHECKS 


SEE SHEET 1 


INSIDE 


FACE OF 


PLAN 


NOTES: 


PRIOR TO PLACEMENT ALL DEBRIS. 
LARGE CLODS AND WOOD 
VEGETATION SHALL BE CLEARED. 


ROCK; 


LOG/SOCK PLACED ON PAVEMENT 


DROP 


BALLAST 


SEE=SHEET: ~4 
FOR SPACING 


LOG/SOCK 


2" x Ot 
WOOD STAKE 
OR BALLAST 


SHALL BE WEIGHTED DOWN 


WITH GRAVEL/SAND BALLAST. 


4 WIRE MESH 


ROCK/MESH SEDIMENT CONTROL FENCE 


=== 


Pte 
2 50" 


SECTION B-B 


FLOW 


FLOW —» 


INLET CHECK 


OF 6 FOR DETAILS OF ROCK DITCH CHECK. 


MANHOLE”; 


t 


INLET asENING= 1) 


6” To |g” GAPa—— 


DETAIL C 


WIRE TIED 
LOG/SOCK 


SECT AON 


INLET PROTECTION DROP CONTAINMENT 


GENERAL NOTES: 
OTHER PROPERIETARY INLET PROTECTION MAY BE 
SUBSTITUTED IN ACCORDANCE WITH SEC 806 OR 
AS DIRECTED BY THE ENGINEER. 


FOR SEDIMENT CONTROL SPACING SEE SHEET 1 OF 6. 
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PLAN VIEW 


VARIABLE * 


SECTION A-A 
INLET 


D = 1.0’ + DESIGN FLOW DEPTH-MIN. 
%* VARIES FROM WIDTH OF STREAM AT INLET TO 
ONE-HALF WIDTH OF POND AT OUTLET. 


EXISTING 
GROUND 


W/4_ MIN. 


SECTION B=6 
OUTLET 


VMAs 


ORIGINAL CHANNEL ‘ 
20° MIN. 


LEN 


GTH 


EVEL SECTION 


SECT TON. “C<C 


EFFECTIVE DEPTH “B” = MIN. 2’, MAX. 6’ DEPENDENT UPON 


CONFIGURATION REQUIRED BY LOCATION AND ESTIMATED 
VOLUME. 


VARIABLE 
NERAL NOTES 
SECTION. (D=6 
D 
R 


B 


LAYER OF APPROVED STABILIZING MATERIAL 
FOR SCOUR PREVENTION 


PLANS FO 
IC YARDS. 
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—~ & 


TOE OF SLOPE 


TEMPORARY 


SLOPE DRAIN 
FILL SLOPE 


—_—_- 


TEMPORARY BERM paves 
AT TOP OF FILL DITCH 
SLOPE CHECK 


LENGTH AS REQUIRED 
TYPE B TO CONTAIN SURFACE 
BERM DRAINAGE AND DIRECT 
INTO TEMPORARY 
y SLOPE DRAIN. 


PLAN VIEW 
TEMPORARY 


TEMPORARY quell E 
SLOPE DRAIN 


APPROVED END SECTION 
— PORTABLE FLUME. 


6” ROCK 
RIPRAP 


IN SOME CASES IT MAY BE NECESSARY TO EMBED METAL 
OR PLASTIC PIPE INTO THE FILL SLOPE TO SECURE 
PROPER ANCHORAGE. 


SECTION A-A 


TEMPORARY BERM 


(METAL, FLEXIBLE RUBBER OR PLASTIC PIPE) 


NOTE: 
MAXIMUM LENGTH BETWEEN SLOPE DRAINS SHALL BE 
APPROXIMATELY 500 FEET. 


PLAN VIEW 


COMPACTED SOIL 


APPROVED END 
SECTION 


ORT SECTION PIPE 


DOWNDRAIN 


LL SLOPE 
RF ACE 


SECTION VIEW 


TEMPORARY SLOPE DRAIN INLET TREATMENT 


SECTION B-B 
TYPE B BERM 


Sey 
“Ny “5/0 
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wOOD OR 
STEEL 
POST 


wOOD OR 
STEEL 
POST 


FILTER 
FABRIC 


FORESLOPE 
¢LON 


GROUND LINE 


EN 


C_ SHALL LINE THE DOWNSTREAM 
OR OF THE TRENCH. THE TRENCH 


E BACKFILLED AND COMPACTED.” DETAIL A 


DETAIL A 


NORMAL 
INSLOPE 


FILTER 
FABRIC 


PLAN VIEW 


5’ SPACING. 5‘ SPACING 


18” MIN. 
EFFECTIVE 
HE IGHT 


FILTER 
FABRIC 


GROUND LINE BOTTOM 


ELEVATION DETAIL 
FABRIC SILT FENCE 


ROADWAY ROADWAY 


-5 X SLOPE 


VARIABLE 


FOR SPACING SEE 
SHEET 1 OF 6 


PERIMETER SILT FENCE 
FOR TRANSVERSE FLOW 


PERIMETER SILT FENCE 
FOR ANGULAR FLOW 


GENERAL NOTES: 

USE SILT FENCE FOR FILL HEIGHTS GREATER OR EQUAL TO 
10 FEET. ON ALL FILLS GREATER THAN 10 FEET HIGH, 
MID-SLOPE RUNS OF SILT FENCE SHOULD BE CONSIDERED. 


FOR FABRIC SILT FENCE: 


UM LONGITUDINAL SPLICE OVERLAP SHALL BE 2’ 
A POST AT EACH D. 


MINI 
WITH 
SECURE FABRIC TO POSTS. 
INSTEAD 


DRAINS. 
PLANS OR 


OF SILT FENCE ACROSS DRAINAGE DITCHES AND 
DITCH CHECKS SHALL BE USED AS SHOWN ON 


ELEVATION OF TOE MUST AS DIRECTED BY ENGINEER. 


BE SAME OR LESS THAN 
ELEVATION OF TOP. 


TOE 


AT CULVERTS. PLACE SEDIME 
OF THE CULVERTS (NOT IN T 
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T BARRIERS OVER THE TOP 
E STREAM CHANNEL). 


SPACING OF J-HOOKS 


MINIMUM J-HOOK SPACING 


TEMPORARY EROSION 
CONTROL MEASURES 


SILT FENCE 
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ROCK LINING, ROCK BLANKET OR AN 


SLOPE LINE 
APPROVED ALTERNATE IF SEDIMENT 
BASIN NOT AN OPTION. 


VEGETATIVE MULCH COMPACTED TO 2” OR 
EQUIVALENT EROSION CONTROL BLANKET 
OR GEOQTEXTILE FABRIC IF REQUIRED BY 
THE ENGINEER. 


SECTION A-A 
TYPE C BERM 


(1) TYPE C BERM SHALL BE PLACED ABOVE 
THE ORDINARY HIGH WATER (0O.H.W. ) 
OR AT AN ELEVATION AS DIRECTED 
BY THE ENGINEER. 


* 

DITCH CHECK USE TYPE B TEMPORARY BERM 
WITH TEMPORARY SLOPE DRAIN 

FOR DOWNGRADE CONDITIONS. 


STREAM 


FLAT BOTTOM DITCH 


%* 100’ OR WHERE THE DITCH SLOPE 
IS LESS THAN 10%. WHICHEVER 
IS GREATER. 


PLAN VIEW 


GENERAL NOTES: 


TYPE C BERM SHALL BE BUILT TO HANDLE SIGNIFICANT 
RUN-OFF EVENTS AND SHALL BE INSTALLED PRIOR TO 
SOIL DISTURBANCE OR PLACEMENT OF FILL IN THE 
DRAINAGE AREA OF THE BERM. 
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TO BE INSTALLED 
BEFORE BRACE BLOCKS 


STEEL BANDS 
ROOT BALL 
TWIST WIRE WIRE BEFORE 
TO TIGHTEN 


TWISTING 
BRACE BLOCK MAY BE 


NAILED TO TREE 


SECTION B-B 
SECTION A-A 


\\/ fj 
WW y YY YY 
UG NOTES: 
YL tip 


x TREE WRAP SHALL BE INSTALLED BEFORE BRACING. 
WOMLLE 
TY 


RN CEE BRACE SHALL BE NAILED SECLIRELY TO POST AND BRACE 
iss SY LZZ4, BLOCK. 
Bispee: PPUek H NWA mie BANDING SHALL BE DONE WITH A COMMERICAL BANDING 
SRS ZA 5 FT. "T" STEEL MACH INE. 
STEEL BAND ESSSS ZZ! COMMERCIAL FENCE 
2” X 4” BRACE =! WF ig POST 
WH GENERAL NOTE: 


ALL NUMBER MEASUREMENTS ARE NOMINAL. 


ee 
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LL Sea ILLUSTRATIONS 
sel eee g' DIAMETER |. 9” METHOD OF SUPPORT 
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ww 7, 
SYotd 


METHOD OF SUPPORTING DECIDUOUS TREES METHOD OF SUPPORTING EVERGREEN TREES a 


3” CALIBER OR LARGER 3’ OR MORE IN HEIGHT bare errecrive: 07/01/2004 | BOB OQ 


WRAP ALL 
STEMS 


24” BRANCHES ON 
ANY STEM MAY BE 
COUNTED 


MULTI-STEM TREES 
ACCEPTABLE IF ONE 
STEM IS THE CALIBER 
SPECIFIED 


T 


HEIGHT 


\ 
ox 
. oe <2 
mek com 


Ny 


MEASURE CALIBER 


TREE WRAP 


HE TIGHT 


MEASUREMENT OF 
SMALL TREES 


1 aaa | 


HEIGHT 


MEASURE TIP TO TIP 


MEASUREMENT OF 
DECIDUOUS SHRUBS 


THINNING 
CUT 


PRUNING CUTS 


%* MEASURE CALIBER FOR 
TREES 4” OR LESS. 


%« MEASURE CALIBER FOR 
TREES MORE THAN 4%, 


MEASUREMENT OF 
LARGE TREES 


HEADING CUT 


ABOVE THE GROUND LINE 


BASE WIDTH MEASURED NOT MORE THAN 10” | 
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Qe 
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ILLUSTRATIONS 
MEASUREMENT AND 
PRUNING CUTS 


SHRUBS. 


GROUNDCOVER SHOULDER 


EVERGREEN AND 
PAVEMENT DECIDUOUS TREES 
DITCH PAVEMENT MED TAN SHOULDER 2 


¢ 
| 
l 


MINIMUM CLEAR 
DISTANCE AS SPECIFIED 


MINIMUM DISTANCE FOR PLANTING IN THE PLANS 
ON TYPICAL CROSS SECTION 


LOCATION OF SHRUBS 
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B POLES WHEN ADJACENT MEDIAN BARRIER IS 
FOR DETAILS, SEE STANDARD PLANS. 
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IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


12” DIA. HOLE 
FOR 12” DIA. 
HIGH STRENGTH 
ANCHOR BOLTS 


HANDHOLE 


( 


TYP. ) 


INDICATOR OF 
CABLE ENTRANCE 


BOLT CIRCLE 


INDICATOR OF 
CABLE ENTRANCE 


12” DIA. HOLE 
FOR 14” DIA. 
HIGH STRENGTH 


ANCHOR BOLTS (TYP. ) 


HANDHOLE 


CONDUIT HOLES 
(AS REQUIRED) 


18” DIA. HOLE 
FOR 14” DIA. 
HIGH STRENGTH 
ANCHOR BOLTS 
(TYP. ) 


17" 174" 


INDICATOR OF 
CABLE ENTRANCE 


174” BOLT CIRCLE 


NOTE: 


DRIVE HOLES WILL BE PERMITTED PROVIDED THEY DO 
NOT CONFLICT WITH OR COMPROMISE THE STRUCTURAL 


INTEGRITY OF THE PLATE; 


AND SHAFT, 


INDICATOR OF 
CABLE ENTRANCE 


THE WELD BETWEEN THE PLATE 
OR THE BOLT HOLES. 


BOLT CIRCLE 


PLAN 


PLAN 


i os 7 GRIND WELD AS NECESSARY TO CLEAR BOLT HEAD. 
1?q x 1lq xX 1q 


CONNECTOR PLATE®@ 
INDICATOR 


174" x 17G" x 14" 
CONNECTOR PLATE @) 


TYPICAL CONNECTOR 
< PLATE INSTALLATION 
LOCATION (ALL STEEL 
FOUNDATION ) 


174" X 174" X 14" 
CONNECTOR PLATE@) 


FOUNDATIONS SHALL BE INSTALLED SO THAT 
CONNECTOR PLATES ARE LEVEL PERPENDICULAR TO 
THE BRACKET ARM AND SLOPED FOR POLE RAKING 
PARALLEL TQ THE BRACKET ARM. 


INDICATOR 


— aS 
LALA NEAT PILE LENGTHS FOR STEEL PILE FOUNDATIONS: 


AT—45 
DESIGN NO. PILE LENGTH 
4 2) 
2 3 


& 
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10-0" 
Two 3” x 12” SLOTTED 
HOLES, 180° APPART. 


(FOR CABLE ENTRANCES ) 


Two 3” x 12” SLOTTED 
HOLES, 180° APPART. 
(FOR CABLE ENTRANCES ) 


ERAL NOTES: 


LASSIFICATIONS ARE AST 
TANDARD SPECIFICATIONS 


LESS OTHERWISE NOTED. 


wi10x 49 CLASSIFICATIONS NOT 


SHAFT GRADE 2 PILE OR W 8 x 35 


0.25” x 12” O.D. 


OLT CIRCLES FOR 45’ MO G HEIGHT SHALL BE 


SHAFT L CONECTOR PLATE 
GRADE 2 PILE OWN ARE MINIMUM 
0.250” x 103 

O.D. LL ANCHOR BOLTS SHALL BE F 
AMETER HIGH STRENGTH ANCH 


AND CLOS 
DIMENSION 


PLATE THICKNESSES 


WET TAMPED LIMESTONE 
SCREENING IN LAYERS 
NOT EXCEEDING 12”. 


GALVANIZED 14” 
OLTS. 


2" DIA. HOLE 


STEEL COMPONENTS SHALL BE HOT DIP GALVANIZED. 
CLOSURE PLATE 

2” MIN. THICKNESS 
CIRCULAR OR SQUARE 
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ELEVATION 


DETAILS OF 
SCREW ANCHOR FOUNDATION 
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#4 STIRRUPS AT 


OR ELBOW 


ELEVATION 


DETAILS OF CONCRETE 
FOUNDATION ©) 


CONDUIT BEND 


6 - #6 BARS 
(EVENLY SPACED) 


BOLT HEAD OR 
TACK WELDED NUT 


HE OPTION OF THE CONTRACTOR THE CONCRETE 
DATIONS MAY BE PRECAST. IF PRECAST, THEY 

L BE SET IN DRILLED HOLES 3 FEET IN DIAMETER 
6 INCHES DEEPER THAN THE BOTTOM OF THE 

RETE FOUNDATION. THE BOTTOM 6 INCHES OF 
HOLE AND THE REMAINING SPACE ARQUND THE 
DATION SHALL BE BACKFILLED WITH WET TAMPED 
STONE SCREENINGS IN LAYERS NOT EXCEEDING 
CHES. 


HEIGHT 
6/0” 


CONCRETE FOUNDATION 
EMBEDMENT 


TANDARD 


ONECTO 
ARE M 


ANCHOR 
DI AMETE 


SALEEL, 


OLT CIRCL 


RAL NOTES: 


SPECI 


ES F 


PLATE 
IMUM 


LISS 
HIGH 


PONEN 


FICATIO 


OR 45° 


AND CLO 
DIMENSIQ 


HALL BE 


STRENGTH 


TS. SHALE 


LASSIFICATIONS ARE AST 


S 
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FOR CLASSIFICATIONS NOT 


TING HEIGHT SHALL BE 


RE PLATE THICKNESSES 


LLY GALVANIZED 
CHOR BOLTS. 


E HOT DIP GALVANIZED. 
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IF A SEAL 


EDGE OF 


TRAVELED WAY 


BARRIER OR MOUNTABLE 
CURB SAME LOCATION 


TRENCH LOCATION - 


POLE FOUNDATION 


EDGE OF TRAVELED WAY: 


OUTSIDE EDGE 
OF SHOULDER 


STAB. OR EARTH 
SHLDRS . --SAME 
LOCATION 


INSIDE SHOULDER 


MIN. 


TRENCH LOCATION 


CONCRETE 


PULL BOX) RIGID CONDUIT 


AS SHOWN 
ON PLANS 


RIGID CONDUIT 


OUTSIDE SHOULDER 


SEAL 

PRE-M 
FITTI 
SEAL I 
COMPO 


EDGE OF 


TRAVELED WAY 


POLE FOUNDATION 


OUTSIDE 
EDGE OF 
SHOULDER 


2” DRAIN PIPE 
RIGID CONDUIT 


(AS SPECIFIED) tetas 


INSIDE SHOULDER (ALL SHOULDER TYPES) 


RIGID CONDUIT UNDER 
PAVEMENT AND SHOULDER+ 
TERMINATE RIGID CONDUIT 
IN PULL BOX. @ 


TERMINATE RIGID CONDUIT 
IN PULL BOX. 


ON PLANS 


Zz 
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OUTSIDE EDGE 


OF SEE oe 


FOUNDATION 


IF WIRING IS 
PRIOR TO POLE 


CABLE-CONDUIT 
OR 
RIGID CONDUIT 


INSTALLED 
INSTALLATION, 
COIL ENDS OF CABLE-CONDUIT 
AND COVER WITH PLANKS. 


©) 


CABLE-CONDUIT PREFORMED OR 


Nite LINE 


CONCRETE PULL BOX(j) 


2” DRAIN PIPE 
RIGID CONDUIT 
(AS SPECIFIED) 


PLAN 
OUTSIDE SHOULDER (ALL SHOULDER TYPES) 


2’ MIN. 
CABLE-CONDUIT 
OR RIGID CONDUI 


(AS SPECIFIED) 


POLE 
FOUNDATION 


CABLE-CONDUIT 
OR 
RIGID CONDUIT 


GUARD RAIL 
END TREATMENT 
(ANY TYPE) 


SHOULDER 


OUTSIDE EDGE 


EDGE OF TRAVELED WAY 
OF SHOULDER 


PLAN 
BEHIND GUARD RAIL 


GUARD RAIL 
END TREATMENT 
CANY TYPE) 


TYPE | 


TRENCH 


GROLND LINE OR 
TOP OF SUBGRAD 


“EXCAVATED 
MATERIAL 


BURTAL 


BACKF ILL 


TYPE 


E 
WY 
EXCAVATED 
MATERIAL 


BURIAL 
TAPE 


“EXCAVATED MATERI 


BURIAL TAPE 


ROCK LINE OR MATERIAL 
_ WHICH SHOULD BE 
CLASSIFIED OTHER THAN 
CLASS A MATERIAL. 


SELECT: 
BACKF ILL 


SELECT 
BACKF ILL 


SAND 
BACKF ILL 


TRENCH 


SAND 
BACKF ILL 


II TYPE III TRENCH 


aLBED TRENCHING AND BACKFILLING FOR CABLE-CONDUIT 


NG OR 
NG 
UND. 1° MIN. 


OVERLAP 
FROM 


CUT CONDUIT AWAY 


CABLED {(A) 


POLE AND 
BRACKET 


ALL CABLES SPLICED IN 
POLE BASES OR TRANSFORMER 
BASES SHALL HAVE FUSED 
SLIP CONNECTORS. 


COPPER 
SET SCREW 


CABLE 


CABLE-CONDUIT 


RIGID 


SET SCREW 


CONDUIT 


TERMINATION OF CABLE-CONDUIT 
INTO RIGID CONDUIT SYSTEM 


\Y 


SYNQ] AND BASE 


26” MINe 


RIGID CONDUIT UNDER 


DRAWING 902.20 F 


UIT MAY 
IGID CO a 3S) 
BE MADE $5.3 


D AND M 
L BE AP 


ES SHALL 
T LIGHT P 
BEMADE FO 
ERMINATING CA 


EMOVE 


PAVEMENT STRUCTURE 


PAVEMENT 


FUSE HOLDER 


SINGLE OR DUAL CABLE 


FUSED SLIP CONNECTOR ASSEMBLY © 


REMOVE CONDUIT AT 

THIS POINT AND SEAL END 
OF CABLE-CONDUIT AROUND 
ES. 


E-CONDUIT FROM FOUNDATION 
INSERTED INTO CABLE EN- 
TRANCE. CABLES TO BE INSERTED 
THROUGH THE HANDHOLE AND MUST 
EXTEND BEYOND THE HANDHOLE 

A MINIMUM DISTANCE OF 18”. 


TYPICAL TRANSFORMER 
BASE ATTACHMENT 


NERAL NOTES: 


CONDUIT 


E CONDUIT OF THE CABLE-CONDUIT SHALL BE CUT AWAY 
OM THE CABLES WHERE THEY ENTER THE RIGID CONDUIT 
SIDE A CONCRETE BARRIER OR STRUCTURE. 
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LIST OF MATERIALS 


BOLTS ON DESCRIPTION 


SEAL BETWEEN 3° CENTERS FOUR STAINLESS 


Bio CANE 4"-20 BOLTS 2” LONG 
AND CROUND + WITH 3 FLAT WASHERS 


BOLTS AND 2 NUTS EACH 


ES 


N LOCK 


CONDUIT * IF CABLE-CONDUIT IS SPECIFIE DUIT SHALL 
ONCRETE, 0.4 C.Y.+# UT AWAY FROM CABINET BET BOX AND 


UST-TIGHT. WATERTIGHT. CABINET TROL STATION. 


7 7 
Dy @ DIA. X 8° MIN. TING SYSTEM VO E IF N PLANS. 
TRIC SWITCH AND SOCKET, 105/285 V.. 1O00—-WATT 
NT. PLEXIGLASS FILTER #2067. 4” THICK 
XAN #9034 WINDOW. 4” THICK MIN. 


PAN, 314” x 12” x 4” ALUMINUM OR 


ELECTRIC SWIT E - LOCATE 
R OF WIDOW OV ECTRIC 
H. 


MIM) OO;OIN 


Qomo 


WO |} CO}NI OD} OBR) WI) Nh) 


INSERT WASHERS z : oe 
BETWEEN FILTER CUT 2” DIA. 

AND INSIDE CABINET HOLE IN CABINET DETAIL A T SEALANT 
TO FORM AIR GAP LICONE CAULK 


S+ 5/8-11 x 14% LONG BOLTS, HOT DIP 
4 REQUIRED.USE BOLT HEAD OR TACK 


PHOTOELECTRIC SWITCH ON EMBEDDED END 


SECTION A-A ROOF ADHESIVE LABEL, VINYL RAISED LETTERING 
WINDOW DETAIL R EQUIVALENT, SEE DETAIL) 


%* — SEE PLANS 


”n 


BSURFACE COND 
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NOT TO EXCEE 
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ED. 
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ET DIMENSIONS WILL BE LOWED AS 

E ENGINEER. INTERIOR NET VOLUME 

TO OR GREATER THAN SHOWN ON 

ER CLEARANCES SHALL BE OVIDED FOR 
CONCRETE BASE DIME S SHALL BE 

THE CABINET SUPPLIER. 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


THICKNESS 


\ BLACK of M OL) O 2 
ete we LLGHT ING! 
'|___ POWER SUPPLY BLACK fC 8 NTR 0 L 


TOP VIEW (REF. ) 


. BRIGHT inf —t! BRIGHT 
16" [ RED re Ws Z O VOLTS__1 RED 
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mecrom 
mam 


LL ITEMS SHALL ED BY TH 


MIN. 5‘ MI 


LL BE LOCATED AWAY FIG. iT 
CATCH with t he LABEL DETAIL eoNteot eee ae SKY. S 

STAINLESS STEEL H H i ; , 2 , 

PIANO HINGE COMPRESS ION toe: (240 VOLT) 


SPRINGS a A OR CIRCUIT WIRINGs MA DADING 
PADLOCK 7,400 WATTS FOR 240 V 11,000 


HASP LT. 


| fe 


DRIP SHIELD 


a 


ay 


DIAGRAM SHALL OUNTE INSIDE O 


sack MOoDOT_* T DOOR. 


TY SHALL B IED IN WRITING 30 DAYS 


BLACK wt [ l GH 7 l Ee TO DATE SERVICE BE REQUIRED. 
a 


NGS _ IN CABIN HALL BE COVERED AND SEALED 


, NIN 
j . IFETIME SILICONE CAULK. 
aux AT CONTROL ; 
ry k 


: : IALS REQUIRED EXCLUDING REFERENCE ITEMS AS 
HTaf A 8 0 VOLTS DRAWING SHALL BE INCLUDED IN PRICE BID FOR 
+t TATION. 
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CABLE-CONDUIT pur @ CONTROL STATION 


NAL 
OR RIGID CONDIUT | 240 V OR 480 V - 4 CIRCUIT 


SIGNED, SEALED AND DATED 
¥- 


FRONT VIEW DATE EFFECTIVE: 04/01/2005 Seer NG 
DATE PREPARED: _ 9/14/2010 1 OF 2 


AWG SIZE 
1h 


WIRE — 


SEE WINDOW DETAIL, 
SHEET 1 QF 2. 


OO 


ON BRACKET 


LEVELING 1 2 


WEDGE 
TO LIGHTING CIRCUITS ASSEMBLY 


(REF. ) 


240V OR 480V 
60 HZ. 3 WIRE 


EQUIPMENT LAYOUT 


WIRING DIAGRAM 


LIST OF MATERIALS 


DESCRIPTION 


RIGID CONDUIT * 


NEMA 4+ DUST-TIGHT. 


WATERTIGHT CABINET 


GR 


UND ROD, 3” DIA. 


X 8’ MIN. 


PH 


TOELECTRIC SWITCH AND SOCKET, 


105/285 V.+ 


1000 WATT 


a4 
a 
plO]o 


SLUCENT. PLEXIGLASS FILTER #W2067, 4” THICK 


QO 
rr 


AR, LEXAN #9034 WINDOW, 4” THICK MIN. 


TING PAN, 31 x 


12” x g” ALUMINUM OR STAINLESS STEEL 


BLE SEALANT 


Nya} e}]m 
Zz 


4 


IME SILICONE CAULK 


TED TERMINAL BLOCK; FOR GREATER THAN 4/0 CABLE 


» 100 AMP, 


120V COIL LIGHTING CONTACTOR 


15(480V ) 


» 100 AMP. 


240V COIL LIGHTING CONTACTOR 


16 


O/O};O;JE/M) ye 


» 650 VOLT 


LIGHTING ARRESTER 


17 


TYPE B CONTROL BREAKER 


18 


» 15 AMP.1 


TYPE B MANUAL—-AUTO SWITCH 


19 


TED GROUNDABLE NEUTRAL, 


20 


» 100 AMP. TYPE A MAIN B 


21 


A 
LE» 15 AMP, 
A 


» 15 AMP(MIN), 


TYPE A LIGHTING BREAKERS 


22 


#12 AWG MIN.» 600 V. 


CONTROL CABLE 


23 


#2 AWG MIN.» 600 V. %* POWER CABLE 


24 


#2 AWG MIN.. 600 V. 


GROUND CAB 


* 


PHOTOELECTRIC SWITCH BRACKETS MAY VARY. 


SEE PLANS 


NOTES 


OF PHOTOELECTRIC SWITCH. 


IF FOR REASONS OF VOLTAGE DROP A WIRE SIZE 


BREAKER LUGS CAN ACCOMMODATE. 


ITSELF. 


LIGHTING BREAKER SIZING: 


SIZE (AMPS) 
1:5 


40 
CIRCUIT LOAD 


LIGHTING SYSTEM VOLTAGE AS SPECIFIED ON PLANS. 


240V TOTAL 


CIRCUIT LOAD (WATTS) 
0-2800 


2850-3700 
3750-4600 
4650-5500 
5550-6500 


6550-7400 
INCLUDES LOAD DUE TO LINE LOSS, 


480V TOT 
CIRCUIT LOA 
Oo - 


9250 - 1 


LOCATE CENTER OF WINDOW OVER CENTER 


IS SPECIFIED LARGER THAN THE 

INSULATED HEAVY DUTY TERMINAL BLOCK SHALL 
BE INSTALLED TO TERMINATE THE LARGER WIRES AND A SMALLER JUM 
TO THE BREAKER 


PER CONNECTED 


AL 
D (WATTS) 
59 


LAMP. AND BALLAST LOAD. 


ALL CIRCUIT BREAKERS SHALL CONFORM TO SECTION 901.4 OF THE STANDARD 
SPECIFICATIONS. 


ELECTRONICALLY. 
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» SEE DETAIL) 
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2” MINIMUM 


SEE PLANS 
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NDITIONS EXIST WHICH PROHIBIT THE 
GROUND ROD IN A VERTICAL POSITION, 
RIVEN AT AN OBLIQUE ANGLE NOT TO 

S FROM VERTICAL OR BURIED IN A TRENCH 
DEEP. CONNECTION TO GROUND ROD SHALL 


NSTALLATION,s SEE STANDARD 
L MBLY TYPE IS SHOWN ON THE 
SIGNATED IN THE CONTRACT. 


MPANY SHALL BE NOTIFIED IN WRITING 30 
DATE SERVICE WILL BE REQUIRED. 


Ss R ING POWER ONLY IS DESIGNATED, 
HE ED. 
DPE ERVICE BOX OR METER BOX SHALL 
OVE EAL WITH LIFETIME SILICONE CAULK. 


L MATE D AS SHOWN ON DRAWING, INCLUDING 
BLE M POWER SUPPLY ASSEMBLY TO 
a LITIES, SHALL BE INCLUDED IN UNIT 
D UPPLY ASSEMBLY. 
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POWER SUPPLY ASSEMBLY. 


COMPANY POLE. 
AL_OR 
UNT TRANSFORMER 


SEPARAT 
FOR LIGHTING™S 
AND SIGNALS 


HEIGHT AS REQUIRED 


CONDUIT 
SUPPORT 


SIDE VIEW 


TYPE 2 (PEDESTAL ) 
UNDERGROUND SERVICE 


CLEVIS OR 


SECONDARY SER 
UTI 


LOCATION OF FACILITIES SHALL 


COMPLY WITH UTILITY COMPANY 
CLEARANCE STANDARDS. 


GR 


TOG 


fl 
t 
l 
fl 
' 
f 
' 
It 
' 
al 
' 
fl 
L 
fl 
' 
' 
' 
fl 
' 
i 


Cars 


CR 


wN 
36” 


FRONT VIEW 


TO SIGNAL 
CABINET 


ee Caen CAGONCRETE FOOTING 
ZORRO , 


TYPE 1 
OVERHEAD SERVICE 


K 


GUL a | 


LIGHTING 
CABINET 


ass: 


(POLE ) 


re My 
se OF Mis” 
Sree GY 


Ae) 


SD 


tia, 


Ss 
RS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
DATE EFFECTIVE: 
DATE PREPARED: 


Sey 


A 
HE MoDOT 


: / HARDWARE 
2" M 


SECTION A-A 


IN. 
RANCE 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


HIGHWAY LIGHTING 
POWER SUPPLY ASSEMBLY 
SECONDARY SERVICE 


04/01/2002 SHEET NO. 
sre | 901-80D | 2 oF 2 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


LED-C LUMINAIRE 


BRACKET ARM SERVICE POLE OR PEDESTAL A 
POWER SUPPLY 


BOLT DOWN LIGHT STANDARD TRANSFORMER OR SUBSTATION POLE 


BASE MOUNTED LIGHTING CONTROL 
STATION WITH PAD 


Mog 


EXISTING LIGHT STANDARD EXISTING BASE MOUNTED CONTROL STATION 
AND LUMINATRE 


GROUND CONNECT IO 


Poe 


RIGID CONDUIT IN TRENCH 
LED-A LUMINAIRE 


CAPPED RIGID COND 


LED-B LUMINAIRE 


RIGID CONDUIT PUS 


150 WATT UNDERPASS LUMINAIRE 
EXISTING RIGID CO 


RIGID CONDUIT ON BRIDGE 
HIGH MAST TOWER WITH 


LUMINAIRE AIM 


RIGID CONDUIT IN MEDIAN 


CABLE CONDUIT WITH 
RAIN, CONCRE CIRCUIT NUMBER 


DRAIN, CO E ——<$<—<—___ EXISTING CABLE CONDUIT 


RAIN. PREF EXPOSED CONDUIT ON UNDER SIDE 
OF BRIDGES. NUMBER OF HATCHES 
DENOTES NUMBER OF WIRES IN 
DRAIN, PREFORMED CONDUIT 


PE DRAIN+ CONCRETE 


PE II DRAIN, CONCRETE 


PE RAINY PREFORMED MISSOURI HIGHWAYS AND TRANSPORTATION 


DOT COMMISSION 


DRAIN, PREFORMED 105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


AOUONNae 


i} 
eae 


2 FACE, 
SCHROETER 


a 


NUMBER 


oN Ee HIGHWAY LIGHTING 
Fag mt oS SYMBOLS 


S 
“Sona, 
i} 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 04/01/2018 901.85B SHEET NO. 
DATE PREPARED: _ 2/9/2018 _ 7 1 OF 1 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


TOP QF POST 


ONE-WAY 


SLIP FITTER BRACKET 


HORIZONTAL 
TERMINAL COMPARTMENT 


3” STAINLESS 


STEEL STRAP 


PEDESTRIAN 


CTYPs) 


2) 


PUSH BUTTON 


PEDESTAL 
BASE S 


ONE FACE 


LAG 
SCREWS 


ry 


SIDEWALK 
OR MEDIA 


fs eta © 


CONCRETE BASE 


WOOD POLE 
MOUNT ING 


HUB AND 
CONDUIT AS 
REQUIRED 


HUB AND 
CONDUIT AS 
REQUIRED 


POST TOP 
TOP OF POST 


45" 0.D. 
POST 


“ STAINLESS 
TEEL STRAP 
TYP. 


EDESTRIAN 
USH BUTTON 


ry 


N 
= 


SIDEWALK, 
OR MEDIAN 


TYPE C 
CONCRETE BASE 


ISLAND 


TWO FACE 
PEDESTAL POST MOUNTINGS 


3” STAINLESS 
STEEL STRAP 
(TYP. ) 


PEDESTRIAN 
PUSH BUTTON 


METAL POST 
MOUNT ING 


4” POST CAP 


TOP QF POST 
"0. 


43 
PO 


3” STAINLESS 
STEEL STRAP 
(TYP. ) 


PEDESTRIAN 
PUSH BUTTON 


PEDESTAL 
BASE 


ES? 


RE OQUTLETS SHALL BE DEBURRED AND 
GS. 


OTS EQUIPPED 
AN 


SIDEWALK, 
OR MEDIAN 


ISLAND 


OT SHOWN IN MOUNTING DIAGRAMS FOR CLARITY. 
BE GROUNDED WITH #6 AWG BARE COPPER WIRE 

ING BUSHING ON CONDUIT TO GROUNDING LUG IN 
F STEEL CONDUIT IS USED. IF PVC CONDUIT IS 
DE #6 AWG BARE COPPER WIRE FR 
LUG IN POST TO POWER SUPPLY GR 


LER CABINET. 


TYPE C 
CONCRETE BASE 


D BUSS 


PEDEST 
AL HEAD 


SIGNAL 
ERMINAL 


LAMPS ARE CO 
OMPARTMENT. 


ECTED 


TED SIGNALS SHA HAVE A DISCO 


TED SIGNALS SHALL HAVE A TER AL 


OUNTE T) OR SIDE- 
LS HAV RMINAL COMPA 
OUNTE 1) OR -SJDE= 
LS SHA A HORIZONTA 


TED 
ENT. 

TED 
ERMINAL 


PTICAL 
LEARA 


ITING HEA 
54". 


HAVE A 


ANCES SH 
‘FROM TH 
DE EDGE O 
EDIAN 


HAVE A HORIZONTAL CLEARANCE 
FACE OF A VERTICAL CURB OR 
A SHOULDER+EXCEPT SIGNALS 
ISLAND. 


ANDAR 
NS. 


LAN 902.30 FOR BASE DETAILS AND CONDUIT 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


DOT 
SHOULDER 


i} 
OF Mis. 
© SY 
ae — &, 
ERIC E. 

SCHROETER 


NUMBER 


-o 
2 PE-28411 
On, een 


TRAFFIC SIGNALS 
SIGNAL HEAD MOUNTING 


= 
Ley 
x 
<x ~ 
“5704, & 
i} 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


SOF <2 


DATE EFFECTIVE: 
DATE PREPARED: 


07/01/2017 
5/1/2017 


902. 00P 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


2” WIDE YELLOW RETROREFLECTIVE STRIP 


STAINLESS STEEL 2” MACHINE 
BOLT WITH 23” X 4” FENDER 
WASHER AND SELF LOCKING NUT 
(TYP. Ja 


5“ MIN. 
| 
Y 


A 


TYPE. 1 BRACKET TYPE I BRACKET 
ONE FACE TWO FACE 


TYPE I BRACKET TYPE I BRACKET 
TOP-—MOUNT (TYPE T) ONE FACE TWO FACE 


ALL SCREWS THROUGH BACKPLATE SHALL HAVE 
AT LEAST 2” TO EDGE OF BACKPLATE. 


SIDE-MOUNT (TYPE S) 1 THRU 5 5 


CesT SECTION SECTION 


a a BACKPLATES 
5 : 


REMOVABLE DOOR 


TUNNEL WITH GASKET REMOVABLE DOOR 
WITH GASKET 


TYPE I BRACKET TYPE II BRACKET 
ONE FACE TWO FACE 


TYPE I BRACKET TYPE II BRACKET TYPE III BRACKET 
VISORS 


OVERHEAD SPANWIRE : 
(TYPE C) MAST ARM (TYPE B) NETAL HOUSING es 

(SEE DRAWING 902.40) TERMINAL BLOCK 

12-18 TERMINALS 


CABLE ENTRANCE AS REQUIRED 


WITH BUSHING 


JACK PLUG REMOVABLE = \oN-FERROUS 
HUB PLATE ETAL HOUSING 


TERMINAL COMPARTMENT 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


CIRCULAR PEDESTRIAN a TRAFFIC SIGNALS 


came SIGNAL HEAD LOUVERS, 
nS VISORS, BACKPLATES AND 
TERMINAL COMPARTMENT 


oS 
So, 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


INDICATIONS , EET WO. 
bare preranen, 5/3/20 | 9O2-OOP | 9 OF 2 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ACCESSIBLE 
PEDESTRIAN 
PUSHBUTTON 


ASSEMBLY ~\ fo er ye “a ee ™~ 
START CROSSING START CROSSING START CROSSING START CROSSING 


Watch For Watch For Watch For Watch For 
Vehicles Vehicles Vehicles Vehicles 


3 FLASHING y DON'T START D 4; N'T START os DON'T START S FLASHING Z DONT 
- Finish Crossing Finish Crossing Finish Crossing - Finish Crossing 
If Started If Started If Started oa If Started 


TIME REMAINING TIME REMAINING TIME REMAINING Of TIME REMAINING 
To Finish Crossing To Finish Crossing To Finish Crossing To Finish Crossing 


AS Ha 
PUSH BUTTON PUSH BUTTON PUSH BUTTON EUSTON BUTTON 
_ eet R A TO CROSS } y OE) — es =) aa, TES CROSS 
BRAILLE: 
a "STREET NAME” 


R10-3e (WITH BRAILLE) 
R10-3e (RIGHT) R10-3e (LEFT) R10-3e (MOD. ) OPTIONAL (APPROVED BY 


oe DISTRICT) PEDESTRIAN PUSHBUTTON 


FRAME ADAPTER 
WIRE ROUTING PEDESTRIAN PUSHBUTTON 
PERSPECTIVE VIEW INSTRUCTIONAL SIGN 


— ATTACH SIGN TO 
ADAPTER 


Nad oy 


GENERAL ES: 


ACCESSIBLE PEDESTRIAN SIGNAL ASS LY MAY BE 
ONOLIT OR A SEPARATE ACTUATO D SIGN. 


Si.F IGNAL INSTALLATIONS, UDING ALL MATERIAL 
IRE R SIGN MOUNTING, §S L FURNISHED BY THE 
SIGNS SHALL BE MA RED IN ACCORDANCE 
3+ AND MOUNTED AS THE PLANS. 


PEDESTRIAN SIGNAL EMBLY CAN BE MOUNTED 
OLE, PEDESTRIAN PO PEDESTRIAN 
POLE. 


“xX 15” R10-3E SIG H EACH ASSEMBL 


RES POLE ADAPTER WHEN MOUNTING TWO UNITS ON THE 
PEDESTRIAN POLE. ADDITIONAL MOUNTING EXTENSION 
ETS SHALL BE PROVIDED IF A 10” MAXIMUM REACH FROM 
CESSIBLE SIDEWALK CANNOT BE ACHIEVED. 


E CURB RAMP IS NOT ALIGNED WITH THE CROSSWALK, 
CCESSIBLE PEDESTRIAN SIGNAL ASSEMBLY SHALL POINT 
E DIRECTION OF TRAVEL, NOT IN THE DIRECTION OF 
URB RAMP ORIENTATION. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


| 
ae OF Miso, 


oo 


®,* |) TRAFFIC SIGNALS 


ACTUATOR & SIGN NUMBER 
INSTALLATION Sy Ce lane a ACCESSIBLE PEDESTRIAN 


SIGNALS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


ACCESSIBLE PEDESTRIAN SIGNAL ASSEMBLY one erecrves wove: | ggp.95 | 1 DF? 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


POLE OR PEDESTAL 
WALL le 


SILICON BEAD AROUND 
BUTTON TO SEAL OUT 
MOISTURE 


RUBBER GASKET 

ATTACHMENT PUSHBUTTON 
TO POLE oo HOUS ING 2 ee 
SOLID-STATE ACTUATOR DETAIL 


PIEZO DRIVEN 
i: SWITCH 


GENERAL N 
CONNECTION AS Ne 
NECESSARY FOR MOUNT HOUSING ACCESSIBL DESTRIAN SIGNAL ASSEMBLY MAY BE 
AC OR DC POWER MONOL ITHI A SEPARATE ACTUATOR AND SIGN. 
E ACCES E PEDESTRIAN SIGNAL PUSHBUTTON SHALL BE 
THE PR RE-ACTIVATED TYPE WITH ESSENTIALLY NO 
VING PA - IT SHALL BE “ADA” COMPLIANT AND 


9°x15" R10-3e SIGN ATHERPR 


TQ APS — HOUSI HALL BE BLACK, FIT THE CURVATURE OF THE 
MODULE IN ST TO W IT IS ATTACHED AND SHALL PROVIDE A RIGID 
CABINET STALLATION. ACCESSIBLE PEDESTRIAN SIGNAL CAN BE 
OUNTED T E SIGNAL POLE, PEDESTRIAN POLE; OR 
TO FIELD DESTRIA DESTAL POLE. 
TERMINALS 
IN CABINET ERE SHA E A TACTILE ARROW POINTING IN THE 
RECTION PEDESTRIAN TRAVEL CONTROLLED BY THE BUTTON. 


ACCESSIBLE 
PEDESTRIAN 
SIGNAL _ 


DETECTOR 2-WIRE SYSTEM WIRING DETAILS 


SHALL BE A MINIMUM QF 2 INCHES IN 
SED, CONTRAST VISUALLY WITH THE HOUSI 
RASS OR CORROSION-RESISTANT METAL ALL 
LIC MATERIAL. A MAXIMUM FORCE OF 3.5 L 
UIRED TO ACTIVATE THE SWITCH. SWITCH §S 
LID-STATE ELECTRONIC, PIEZO TYPE. 


WHAOLrDT 
m ag 
Er 


LE PEDESTRIAN SIGNAL SHAL PERATE AT 
REATER THAN 24 VOLTS. SO ANUF ACTURE 

WIRE ACCESSIBLE PEDESTRIA IGNAL SYST 

E EXISTING WIRING FROM P OUSLY INSTALLED 
HBUTTONS. SOME MANUF ACTU PROVIDE 3-WIRE 
Ni 
E 
U 
0 


PEDESTRIAN HEAD 
CONTROL UNIT 


PEDESTRIAN HEAD 
120 VAC Input 24 VDC OUTPUT v4 HOUS ING STEMS. A 4-WIRE SYSTEM ULD BE SET UP 


JUMPER WIRES — ‘Oo Oo WK “elo 2) 
FINISHED SIDEWALK |_| 


OPTIONAL GND t—_}—_ + 

Y ELEVATION TO PEDESTRIAN —~pow'r wae 
HEAD LIGHT MAL 
MODULE cowon 


mo 
iN) 
IZTNHZTs OW 


D WIRE RUNS FROM THE 
» BOTH ARE ACCEPTABLE 
THAT PROVIDE WIRELESS 


% PUSHBUTTON SHOULD BE MOUNTED AS CLOSE TO Guy aie ofa a nephrin 
3'-6” WITHOUT GOING OVER TO SATISFY THE SIGN E E PEDESTRIAN SIGNAL SHALL BE FULLY 
LIMITATIONS AND GUIDANCE OF THE MUTCD. ZO FTWEEN -30°F TO +165°F (-34°C TO +74°C), 


PEDESTRIAN HEAD LIGHT 
POWER TERMINAL BLOCK S LLOW ICE TO FORM SUCH TO PEDE THE 


OPERATI F THE BUTTON, AND SHALL HAVE A WEATHERPROOF 
SPEAKER. 


DESTRIAN HEAD TO 
PTIONS. THERE ARE 
NECTIVITY FOR 


R 
R 
S 
3-WIRE SYSTEM, BUT IN T 4-WIRE SYSTEM, 
0 
0 


Mm 
[TIsGs G9: 


WWnWAPYrPCrHWAAVUV<H 
[ 


DNA 


ACCESSIBLE PEDESTRIAN 
SIGNAL ASSEMBLY 


DON’T WALK 


5C#16 CABLE INSIDE POLE Ne] 


PUSHBUTTON WIRES— MISSOURI HIGHWAYS AND TRANSPORTATION 
CONNECTION IN POLE BASE DOT COMMISSION 

Seif 105 WEST CAPITOL 
JEFFERSON CITY» MO 65102 


F COMMON ‘y \ ee 1-888-ASK-MODOT (1-888-275-6636) 
5C#16, 2C#16 mk algle 


DON’T WALK | 
PB POWER + Y <& OF Miso, 


CABLE FROM ea BONERS 
CONTROLLER © —Ku_ PB NEUTRAL [— on PB NEUTRAL 
AX ew 


2C#16 CABLE INSIDE me! 4 KOLB HOOD 4 = TRAFF I C S I GNALS 
NUMBER 
nee aed acral eeic x S AC C E S S I B ie EF Pp E D E S TR I AN 
(INSIDE POLE ) SIGNALS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


3-WIRE SYSTEM WIRING DETAILS SHEET NO. 
owe ercrner euovers | 992.05 | 2 OF 2 


POWER + 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ANCHOR BOLTS 
1.35 C.Y. CONCRETE 


ANCHOR BOLTS 
1.93 C.Y. CONCRETE 


AN 


6/ + 


PLAN VIEW PLAN VIEW 


MIN. 3/-2" MIN. 


AUXILIARY AUXILIARY 
DOOR DOOR 


TRAFFIC 
CONTROL > 
TRAFFIC 
CONTROL 
<ox@) 
ww 
; pS 
—I—! 
T 


FOR CONTROLLER CABINETS Te 
HEIGHTS FROM 6’-1" TO 6' 


TY Pee 


CABINET 
SCREENED 


CONDUIT AS 


REQUIRED REQUIRED 


FOR CONTROLLER CABINETS WITH 
HEIGHTS FROM 4‘-4” TO 6’-0” 


TYPE EV 


SAW JOINT 


4 POINT —= BURIAL 
| 


CONDUIT 
COUPL ING 
(AS REQUIRED) 


0.5% MINIMUM SLOPE 


CONDUIT LOCATIONS 


CHOR BOLTS 
2.41 C.Y. 


CONCRETE MAX. 


PLAN VIEW 


6’-2” MIN. 


AUXILIARY DOOR 


1331 C.-Y 
CONCRETE 


ANCHOR 
BOLTS 


PLAN VIEW 


(TYP. 


TRAFFIC 
CONTROL 


CABINET (TYP. ) 


SCREENED 
LOUVERS 

WITH GUARD 
TES (TYP. ) 


TRAFFIC 
CONTROL 


CONDUIT AS 
REQUIRED 


DOUBLE 
CONTROLLER CABINETS AND BASE TYPES 


AS 
REQUIRED 


PAVED SURFACE 


CONDUIT AS 
REQUIRED 


TRAFFIC 
CONTROL 


SCREENED 
LOUVERS 
WITH GUARD 
PLATES 


FOR TYPE 170 


CONTROLLER CABINETS 


ES ACCOR 


4” DIA. 
DITIONS EX 
OF THE GRO 
ROD MAY BE 
XCEED 45 DE 
TRENCH AT 
GROUND RODD 


ONE CAULK EEN CABIN 


Zone 
OQ 


Toma De 
T~AMMOrTzZ 


OWT 
1 


IN L 


ANCHOR BOLT USE BOLT HE DR TACK W 
NUT ON EMBEDDED END AND SIZE AS SPECI 
CABINET MANUFACTURER). 


IYPE..332 


OBL IQUE 
ERTICAL 
DEEP. 


DWELDED. 


ET AND 


ELDED 
FIED BY 


sot 


S 


yt, 


\s 
» 


Moun, SS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


1.46 C.Y. 
CONCRETE 


TRAFFIC 
CONTROL 


SCREENED 
LQUVERS 
WITH GUARD 
PLATES 


gt sia le BASE 
ADAPTOR 
(REQUIRED) 


3” MIN. 
(TYP. ) 


CONDUIT AS 
REQUIRED 
FOR TYPE 170 
CONTROLLER CABINETS 


TYPE 3368S 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


TRAFFIC SIGNALS 


CONTROLLERS 
CONDUIT LOCATION 


302-100 


04/01/2005 
8/26/2009 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


LIST OF MATERIALS 


DESCRIPTION 


ERVICE POLE 30’ MI 


N.» CLASS 


IV WOOD. CONTRACTOR PROVIDED» MoDOT OWNED x 


AWG MIN. 


CABL 


600 VOLT * 


ENTRANCE HE 


AD 


AS REQUI 


RED 


SET WI 


RIGI 


CONDU 


IT WITH PREFORMED ELBOWS 


G AR 


ESTORs 


VALVE TYPEs 


2 POLE. 650 VOLT 


THIN 2° 


PEDESTAL OR NEW STATE-OWNED POLE TO BE 
Ta 4’ 


OF RIGHT-OF-WAY LINE. 


ALL SERVICE POWER SUPPLY ASSEMBLIES 


CKET 


200 A 


P,» FOR SIGNALS 


RIGI 


CONDU 


T 


WwW] cm) A) Om] of] BB] WY] Rh] = 


DISC 


NNECT 


LOCKING, 


RAINTIGHT» NEMA 4 


EDs 


GROUNDAB 


E NEUTRAL. 


200 AMP MINIMUM 


PRIVATE PROPERTY 


= 


EAKERs SIN 


LE POLE. 


40A MIN. 


TYPE A OR B *¥ 


REAKERs S$ 


M 
I 
BOX. 
L 
G 
I 


NGLE POLE» 


404A. TYPE A OR B 


s 


UIT, 


1/2 


“ 


E» #2 AWG 


MIN. 


s 


3/4” x 


8’ MIN. 


CABLE. 


600 VOLT 


ETE+ O 


-92 C.Y. + 


. a . 
DM) NA) m]m| A} Ww] rm] alo 


UIT HUB WITH SEALING WASHERS 


ES * 


ADHESIVE LABEL (SIGNALS) VINYL RAISED 


ARE TO BE LOCATED ON STATE PROPERTY. 


R/W LINE 


Lu 
a] 
a 
<< 
QE 
<< 
> 


LETTERING 


LLER AND SIGNAL BREAKER. AS SPECIFIED 


LIARY BREAKER, 15 AMP 


x x 15 GALVANIZED POST 


HTING CONTROL CABINET (SEE SHEET 2) 


#2 AWG MIN. 


CABLE. 


600 VOLT 


KIN INN Nn] NS} > 
ON} BR} Ww] NM} >} Oo] wo 


SEE PLANS 


NOTE: 


Ds 
ka 


CABLE AND CONDUIT FROM POWER SUPPLY 
ASSEMBLY TO UTILITY COMPANY FACILITIES 


SHALL BE 


INCLUDED 


POWER SUPPLY ASSEMBLY. 


IN PRICE BID FOR 


To 5'-6” 


3 é 
HEIGHT AS REQUIRED 


COG 


36” 
SIDE VIEW 


TYPE 2 (PEDESTAL ) 
UNDERGROUND SERVICE 


TOP VIEW 


TO SIGNAL 
CABINET 


fi 

l 

' 

i 

. l 
a Ey 
my 
I 

l 

i 


i ¥ \ 


IF FENCE BLOCKS ACCESS 
TQ POWER SUPPLY, 

A 3’ MIN. LOCKING GATE 
IS TO BE INSTALLED. 
(NO DIRECT PAY) 


FROM POWER 
URCE 


FRONT VIEW 


CREASE 1 FOOT F 


ERVICE DISCONNEC 


UMINUM OR STAIN 
TCHES, ETC. SHA 
TER SOCKET AND 

U.L. APPROVED. 
E UTILITY COMPA 
EMATIC DIAG 
ITY COMPA 
TO BE CON 
» THE U 
TNING ARR 
NECT CA 
Ts IT S 


Mano aM— 


HTING I 
ER SU 


U 


RS S$ 


RVICE POLE SHALL 
RVICE WIRE EXCEE 


L BE INSTALL 


50’. 


OXES AND 
ELs 


NIC 


HAL 
ED ON T 
TY COMP 
R IS TE 
T. IF TERM 


ECIFIED, I 


NFORM TO SE 


AIN-LE 
UIPMEN 
FORM T 


ICAT 


SURF 
ENT 
Y BE 
REES 


1OT1ND Or 
I 


EAST 30 I 


DATE EFFECTIVE: 
DATE PREPARED: 


CAD WEL 


ES A 
IFIC 


SU 
ED 


PA 
AT 


A 


L ER E 
0 N G 
W UP S 


R WIRING DIAGRA 


NA 
Connon 


ELECTRONICALLY. 


QUIRED EXC 


07/01/2004 
8/26/2009 


E GUYED WHE 


EACH 5 FEET 


[PA 


DITIONS EXIST WHICH 
GROUND ROD 
AT AN OBLIQUE ANGLE 
ERTICAL OR BURIED IN 


IN 


N SPAN OF OVERHEAD 


ABOVE 50 FEE 
TER BOXES $ 
L HARDWARE .- 
SS STEE 

T AND 

O THE 

LIT 


TING CO 


F THE STANDARD 


PROHIBIT THE 
VERTICAL POSITION. THE 
NOT TO EXCEED 

A TRENCH AT 


CONNECTION TO GROUND ROD SHALL 


ND INSTAL 
ATIONS. 


PPLY ASS 


NY SHALL BE 


LATION, 


EMBL Y 
IN THE CONTRACT. 


NO 


E SERVICE WILL 


IGHT ING 
QUIRED 


NY SERVIC 
D WITH LI 


SHALL BE 
MBLY. 


M AND LAB 


R 


OX 


IN 
LU 


DE 


IME 


SEE 
IS SHOWN ON THE PLANS 
TIFIED IN WRITING 30 


BE REQUIRED. 


ONLY IS DESIGNATED: 


R METER BOX SHALL BE 
SILICONE CAULK. 


G REFERENCE ITEMS AS 
DED IN PRICE BID FOR 


TAIL SEE SHEET 2 OF 4. 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 


1-888-ASK-MODOT (1-888-275-6636) 


TRAFFIC SIGNALS 
POWER SUPPLY ASSEMBLY 
240/120 VOLT SERVICE 


SHEET NO. 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


LIST OF MATERIALS 
DESCRIPTION 


ERVICE POLE 30’ MIN.+CLASS IV WOOD. CONTRACTOR PROVIDED. MoDOT OWNED x 


CABLE, 600 VOLT * 
ENTRANC EAD 


E, AS R ED 


RIGID T WITH PREFORMED ELBOWS 


Zz 


G AR VALVE TYPEs 2 POLE. 650 VOLT 


mu) 


CKET P. FOR SIGNALS 


RIGI A 


Zz 


Ww] CM) A) Om] or] BB] WY] RM] = 


DISC OX. LOCKING, RAINTIGHT. NEMA 4 


Q 


DROP BY UTILITY 


ZIM) O;O;Al] oO; mimi! 
O;O 


ED» G E NEUTRAL» 200 AMP MINIMUM 


Mm) UO) OO} 0] 


Rs LE POLE. 40A MIN. TYPE A OR BX 


>} os 


REAKERs SINGLE POLE. 404A. TYPE A OR B 


s 


UIT, 172" 


E.» #2 AWG MIN. 


CLEARANCE STANDARDS. 


s 


» 3/74” x 8’ MIN. 


CABLE. 600 VOLT 


ETEs 0.92 C.Y. + 


UIT HUB WITH SEALING WASHERS 


. . 
Mm) NA) m]m|] A} Ww] rm] alo 


ES * 


ADHESIVE LABEL (SIGNALS) VINYL RAISED LETTERING 


LLER AND SIGNAL BREAKER. AS SPECIFIED. 


LIARY BREAKER, 15 AMP 


x x 15 GALVANIZED POST 


HTING CONTROL CABINET (SEE SHEET 2) 


#2 AWG MIN. CABLE. 600 VOLT 


SEE PLANS 


3 WIRE 
240 VOLT LINE 
2 AWG MIN. 


TO CABINET LAMP 
AND RECEPTACLE 


TO CONTROLLER 
AND SIGNALS 


FROM POWER 
S5BRML POWER 
SUPPLY 


TO LIGHTING 
CABINET 
CIF SPECIFIED) 
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INTO TELEPHONE 
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BOLT CIRCLE 


lu 
4 2 


THREADED OR LEADED 
(TYP. OCTAGONAL BASE) 


DETAIL A 


STAINLESS STEEL BOLT & NUT 


GROUND LUG 


BOLT CIRCLE 


lu 
4 2 


MIN. 


ANCHO 


SQUARE 


¢ ANCHOR BOLT 


SIDE VIEW END VIEW 


TWO BOLTS PER PLATE 
HEX NUT OR 2” FILLET WELD ALL 
AROUND BOTH SIDES 


OPTIONAL STEEL 


CAST BASE 


€ ANCHOR BOLT ¢ ANCHOR 


BOLT 


SIDE VIEW END VIEW 


FOUR BOLTS PER PLATE 
HEX NUT OR &” FILLET WELD ALL AROUND BOTH SIDES 


PLATE FOR ANCHOR BOLTS 


2 WEEP HOLES 
OCTAGONAL 


(TYPICAL) 
ANCHOR BOLT 


NOTE: 
ALL ANCHOR BOLTS SHALL BE FULLY GALVANIZED. 


La 
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STEEL BOLT 
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IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


DRAWING 901.00 FOR TYPICAL BRACKET 
FOR TYPE BL AND PE CL 


ARM LENGTHS SHALL NOT EXCEED 55 FEET. © 
LUMINATRE 
ATTACHMENT © HANDHOLES SHALL BE APPROXIMATELY 4” x 
© 64”. HANDHOL SHALL BE 
REINFORCED S HE POLE STRENGTH @) 
IS NOT REDUCED. 


Uryn 


SCRE SHALL BE 

OST BASE PLATE A 
EENS SHALL BE 
4 MESH, 21 GAGE 
S STEEL OR 
D WIRE SCREEN 
Ts THAT WILL 
IGHT FIT WHEN 


Oo” TO 6” R BASE HEIGHT IS 
R10 SERIES (AS FOR OBTAI CLEARANCE. 
SPECIFIED) © O: 13 Css FE D 3 LBS. 

RE INFORCI R 6” 


TAI 
LVA 
EQUIVAL 
ICT LON- 


DOPIM ODPL 


re 
OF 30 
Z 


amMmMmnan 


H+TUOLTOV:GOODYS 


T 
OYr=<=MMa 
. I 


sls S F D WITH 
DIVID 


L BE GR DED FROM GROUND LUG 
SIG -O SQUARE FEET WITH # 6 AWG BARE COPPER WIRE 
ALL OSTS OR MAST IT SYSTEM. GROUND LUG SHALL 
S. 8.0 SQUARE FEET OR 180° F THE HANDHOLE. 

ALL lk GE OF 
OM THE 


R3 SERIES (AS 
SPECIFIED) © 


METAL BAND NTIFICAT 


HANDHOLE OR STRAP 
2) 


MAST ARM 
ATTACHMENT 
Se 


IDE 
S TAG 
MANUF ACTURER 


WITH TYPE A BASE 


Cy ABRICATION DATE uU ; ALLED 
D 


SHOP DRAWING NO. 


WITH TYPE F BASE 


16'-6" 


MFR. PART NUMBER 


TYPE BL AND 
CL POSTS 


18/6” 


IDENTIFICATION TAG he aa 
ID TAG NOTE: WEEP HOLE 


TAG SHALL BE ALUMINUM OR 
STAINLESS STEEL AND ATTACHED DETAIL B 
TO POLE OR MAST ARM USING a re : ENERAL 
TWO RIVETS OR STAINLESS STEEL 
DRIVE SCREWS. ID TAG HOLES oe RMS SHAL ED UP 0.25” PER FOOT MINIM 
SHALL BE DRILLED PRIOR TO RMS. SHAL COVIDED WITH A PERMANENT MAR 
GALVANIZING. DICATI R ORIENTATION FOR INSTALLATION. 


MOUNT LUMINATRE 
HORIZONTAL IGNS A S SHALL BE TICAL. SIGNAL HEADS 
AST LL BE T ORWARD FROM T TOP 


POLE ae LUMINAIRE WHERE o.% E ROM VE 


REQUIRED © IDENTIFICATION TAG 


NOMINAL 


HANDH DETAIL A EEDS 42” H» TWO STRAP SUPPORTS 
BRACKET LENGTH AS POST ANOVIELE i@) : AND IF A DS 96” IN LENGTH, 


SHOWN ON PLANS ; GROUND THRE ORTS A 


. G 
A@ oN ee of qT FT OR R E B OR C SIGNAL 


, HEX NUT IE POSITIO L FROM THE CENTER 
6” MIN. ie WisHeR 0 TION BE LED AND FACING 
DETAIL B @ A LVED. 
MS = 


DETAIL A 
END CAP SIGNALS MOUNTE RMS SHALL BE 
IDENTIFICATION TAG concrete SCREEN @ : D WITH MOUNTIN UTILIZING CABLES. 


1 SIGNAL OR SIGN - A AND B DIMENSIONS ONLY eit 
2 SIGNALS OR SIGNS — Ay Bs AND C DIMENSIONS ONLY STEEL PLATE 
3 SIGNALS OR SIGNS - Ay Bs C AND D DIMENSIONS ONLY CONDUIT pan S228 60 BECTON AND CANTOR. “SOL T 
4 SIGNALS OR SIGNS - Ay Bs Cys D AND D’ DIMENSIONS BASE PLATE ANCHOR BOLTS 


SEE TRAFFIC SIGNAL PLANS FOR DIMENSIONS. MISSOURI HIGHWAYS AND TRANSPORTATION 


STEEL PLATE AND OT COMMISSION 
pip ae Ae OMe eee en eee ANCHOR BASE serrenoo\ BS GES 


et 1-888-ASK-MODOT (1-888-275-6636 ) 


i} 
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INCLUDED ANGLE Jn wee SS 
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SIGNALS OR SIGNS AND G DIMENSIONS ONLY 1 SIGNAL GR SIGN - AND L DIMENSIONS ONLY SIGNED, SEALED AND DATED 


SIGNALS OR SIGNS G, AND H DIMENSIONS ONLY 2 SIGNALS OR GNS L»+ AND M DIMENSIONS ONLY seme ea 
SIGNALS OR SIGNS G, H AND H’ DIMENSIONS 3 SIGNALS OR GNS L+ Ms» AND N DIMENSTONS ONLY SHEET NO. 
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IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


3” STAINLESS Ly La 

: 2 GUSSET PLATES 4” GUSSET PLATES STEEL PLATES 
2” DIA. HOLE 4 7 : 

STEEL STRAP SEAL TOP. BOTTOM AND 4” GUSSET PLATES 
SEE URBE TOP, BOTTOM AND ones Gh (TYP.) @ 


(TYP. ) @ 
SIDES @) HIGH STRENGTH 


BEND DOWN _{™\ BOLTS (TYP.) @ 


: S CG) ANY OPENINGS BETWEEN TOP AND 
VIEW SHOWING ——ae SIDE GUSSET PLATES SHALL BE 


SEALED WITH LIFETIME CAULK AT 


ENDS OF STRAP Pee eee Pe TIME OF INSTALLATION. 


DETAIL (TYP. ) q GUSSET PLATES 


CLAMPED IN SEAL TOP, BOTTOM AND PLATE AND BOLT SIZES SHALL BE 
© SHOWN ON FABRICATORS SHOP 


DRAWINGS AND SHALL BE SUBJECT 
TQ APPROVAL. 


3” CADMIUM PLATED 
HEX HEAD BOLT WITH 
ATTACHED WASHER 


MAST ARM 


3” O.D. x 9” THICK 
FIBER WASHER 


165° 


18-NC TAPPED 30° MAX. 
HOLE IN CENTER CONTACT ANGLE 


BASE PLATE 


STAINLESS STEEL 
STRAP MATERIAL 


STRAP TYPE WATERTIGHT PIPE CAP TOP VIEW WELD DETAIL 
SIGN SUPPORT SLIP FITTING WITH 


a : | me’ x 2” SLOTTED HOLES 
STANDARD 13” IN MOUNTING ANGLE 


PIPE BRACKET 


2-HEX HEAD BOLTS, 
NUTS AND WASHERS 
CONVENTIONAL 


ASSEMBLY 3” x LENGTH (AS REQUIRED) 


HEX HEAD BOLT, NUT AND WASHER 


VARIABLE 
SIGNS 


SIGNAL BRACKET 
W/CABLE 


MAST ARM 


AND 18” 
SIGNS 
SIGNS 


MAST ARM 


FOR 16” 
FOR 30” 
FOR 36” 


43" 
a7" 
33 


PLUG 
BACKPLATE 2! x 3" CLAMP MISSOURI HIGHWAYS AND TRANSPORTATION 


HIGH STRENGTH DOT COMMISSION 
CONV. TERMINAL LOW-ALLOY STEEL 
a oer COMPARTMENT 105 WEST CAPITOL 


MAST ARM MOUNTED : + oF sy 
SIGNAL HEAD | Sar 


SCHROETER 
(SEE STANDARD 902.00) 7 2 NUMBER 
m DIA. HOLE PE-28411 


e = TRAFFIC SIGNALS 
FRONT VIEW SIDE VIEW “ayy, TUBULAR STEEL POSTS 


THIS SHEET HAS BEEN 


SIGN BRACKET ASSEMBLY “ee enone 


ALTERNATE DESIGN MAY BE PROVIDED SHEET NO. 


DATE EFFECTIVE: 04/01/2018 
AS APPROVED BY ENGINEER 
DATE PREPARED: 2/9/2018 902.40R ? OF 3 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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IF A SEAL 


TYPICAL TOP VIEW 


@ ON BACK 


20, 25’ ARMS 


50". 55° 
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©} 
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TYPICAL POST LOADING 


MAST ARM LOADING 


12” TUNNEL VISORS 


(TYPICAL) 
© 
OQ} + 
es 


3", 
@ 


MINIMUM DESIGN LOADING FOR POST AND MAST ARM ATTACHMENTS 


3 


cz) 
@ 


BACK PLATES 
(TYPICAL FOR ALL 
SIGNAL HEADS) 


O 4 


O 
O [eo 
O 
O 


—_t 
— 
@ 


SURF ACE 
AREA 
(SQ.FT. ) 


3-SECTION OL HEAD 95.0 : 3225 
S-SECTION OL HEAD 173.0 : 47.5 
VERT. S5-SECT. OL HEAD 100.0 . 3025 
1-SECTION PED HEAD 15.0 : XX. X 
LED-A LUMINATRE : : 35 
9” X 12” SIGN . : N/A 
30” X 36" S : : N/ZA 
120” X 18” : : N/A 
96” X 16" : : N/A 
96" 18" : F N/A 


WEIGHT 


DESCRIPTION (LBS. )X 


Zz, 
(o) 


G|B|Q/O|S|Qjejo 
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LY LIMITED 
HARDWARE INCLU 


ENTS: 


BE DESIG D FABRICATED TO 
G AND TH CHMENT LOADING 

THE PL HICHEVER IS GREATER. 
POSTS, RMS AND LUMINAIRE 


RTS SHAL BASED ON AASHTO 
R STRUC SUPPORTS FOR HIGHWAY 
FIC SIG 1994 OR LATEST REVISION, 


OF 90M 30 FEET ABOVE GROUND. 


PERCENT OF ALLQWABLE STRESS 
(ALL MATERIALS) 


RO 
RO + W 
RO + ICE + 0.5 ( Wk) 


%* NO LOAD REDUCTION FACTORS SHALL BE APPLIED IN CONJUNCTION 
WITH THESE INCREASED ALLOWABLE STRESSES. 
ke W TO BE COMPUTED ON THE BASIS OF THE WIND PRESSURE FORMULA, 
25 PSF (1197 Pa) MINIMUM FOR W FOR GROUP III. 


FOR TYPE B AND BL POSTS. ICE AND DEAD LOADING SHALL BE BASED ON 
THE COMBINED EFFECT OF DESIGN LOADING ON EACH ARM. WIND LOADING 
IS APPLIED AS DESCRIBED IN SECTION 1.2.5(5)(b) QF THE STANDARD 
SPECIFICATIONS FOR STRUCTURAL SUPPORTS, 1994 REVISION. 


GENERAL NOTES: 


TACHMENT LOCATIONS ARE FOR STRUCTURAL DESIGN 
RPOSES ONLY. ACTUAL LOCATIONS ARE SHOWN ON THE 
ANS. 


INATRE PER MODOT’S STANDARDS AND SPECIFICATIONS 
LESS OTHERWISE NOTED ON PLANS. 
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IF A SEAL 


@ MEDIAN OR ROADWAY TO SIGNAL 


yo 


CABINET 
LEADS FROM LOOP 

TO PULL BOX TWISTED 
3 TURNS PER FOOT 


KEEP SLOT OVERLAP 


TO A MINIMUM 1-2C #14 AWG 


TWISTED 


7 B = = 
/SPLICE 2-1C #14 AWG 
TO LOOP LEADS 
IN PULL BOX 
LEADS FROM 
LOOP TO PULL 
BOX TWISTED C TO SIGNAL 
ets CABINET 
PER FOOT 2-2C #14 AWG 
ll Sat eee TWISTED 
B Al 
a A B 1 ae eats wea 
ly, ‘ SPLICE 2-416 
#14 AWG TO 
LOOP LEADS 
IN PULL BOX 
DETAIL A 
Sf 6’ TYPICAL | 
L—DETAIL B NO. OF 
i CONDUCTORS 
< 2 


PULL BOX 


TYPICAL 


1 


3 


TYPICAL 


6! 


IN SLOT 


A (6’ TYPICAL) 


VEHICLE 
FLOW 


PORTLAND CEMENT 


ASPHALTIC CONCRETE CONCRETE 


ov Ve@titetinet fost a 


> Pb OO? PPO Oe. oD 
OF ae tyr, 08st a? 950.95 0% 


a ON 


pOOP0 G8 80'S Oy Oe 


SECTION C=C sean 


LOOP SLOT DETAIL 


LOOP OR 
LEAD WIRE 


DRILL 13” 
TO 2” HOLE 


SECTION A-A 


DETAIL B LOOP SLOT 


TYPICAL LOOP 
CORNER DETAIL 


CAUTION: 


CONDUIT HOLE — 
14° TO 14%" HOLE 


DETAIL OF AN “E” JOINT OR 
OTHER FULL DEPTH JOINT CROSSING 


WIRE SHALL BE PLACED 
WHICH WILL NOT DAMAGE THE WIRE 


IN SAWED SLOT WITH DEVICE 


DRILL 1" CONDUIT 


SAWED SLOT 


1” CONDUIT CONDUIT OPENING AT 


BOTTOM OF SAWED SLOT. 


ALTERNATE SECTION D-D 
MEDIAN OR ISLAND DETAIL 


SEAL CONDUIT OPENING AND DRILLED 
HOLE WITH PLIABLE SEALENT PRIOR 
TO APPLICATION OF LOOP SEALANT 
(TYPICAL ALL INSTALLATIONS. 


CONDUIT HOLE — 
DRILL 14” TO 


CUT LOOP SLOT TQ CURB LINE. 
CONDUIT SHALL NOT EXTEND 
PAST CURB LINE. 


SECTION D-D 


(1) 6” MIN.TO 12” MAX. 
WITHOUT CURB 


OQTES: 


IT SHALL B 
ECIFIED OT 


D IN CONTROLLER CABINET 


BE INSTALL 
OR ASPHALT 
D, LOOPS $ 
OF THE ASPHA 


EN EXISTING PO 
CRETE PAVEMENT 
OT BE PLACE 
ONCRETE. 


D CEMENT 
EING 
FACE 


DETAIL A 
CONDUIT SLOT DETAIL 


omoqo 


DUIT SLOT 
D» ANY FOR 
T SHALL BE REM 


OWER OR 
EEDED TO SE 


oh AL 


EPARATE CO BE INSTAL 
D LOOP SL IRST PUL 

CONDUIT O E END OF 
L BE AT T OF THE SAWE 


THE 
ACH LOOP. 
SLOT 


R CABLE I THE CON 
LEAD ENT L BE SEALE 


G AT THE 
SECTION B-B 
LEAD Slot 


D “E” JOINTS 
USTMENTS TO LO 


ER FULL DE 
ATION MAY 


MINOR 


INTS. 


TYPICAL DIMENSIO 
S. 


APPROVED UNLESS OTHERWISE SHOWN ON 


FILLER 
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INSULATION. DATE EFFECTIVE: 


DATE PREPARED: 


04/01/2020 
1/21/2020 


902.50M 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


TQ PULL BOX 


LOOP SHALL BE #14 AWG STRANDED WIRE IN PVC 
DUCT MADE UP OF 2 NON-TWISTED TURNS IN SINGLE 
SLOT OR AS RECOMMENDED BY MANUFACTURER OF THE 
DETECTOR AMPLIFIER. LOOP SHALL BE PLACED IN 
SAWED SLOTS IN A FIGURE EIGHT MANNER. 


2 WIRES 
4 WIRES 
2 WIRES 


TO PULL 
BOX 


IF EXISTING LOOPS ARE TO BE ABANDONED AND NEW 
LOOP INSTALLED, ABANDONED LOOP WIRES SHALL BE 
3 WIRES REMOVED OR CUT COMPLETELY THROUGH. 


ABANDONED LOOPS 


LOOP CONFIGURATION 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SEPARATE GUY WIRE; BOLT @ INCREASE EMBEDMENT 1’ FOR EACH 5‘ INCREMENT IN POLE LENGTH OV (2 LTI-—CONDUCTOR CABLE (SEE PLANS). 

AND THIMBLEYE SHALL BE 

LENGTH TO SUIT . USED FOR MESSENGER WIRE @ ITEMS ARE INSTALLED AS REQUIRED (SEE PLANS). 
RON IETONS, WHEN SPAN WIRE EXTENDS 


TWO DIRECTIONS FROM THE ©) ITEMS ARE INSTALLED IF THE POLE IS USED AS A POWER SUPPLY (SEE 
21" 
GALVANIZED 
PIPE 


SAME POLE. GENERAL NOTES). 
CARRIER @©® SERVICE WI LIT-BOLT OR SLEEVE CONNECTION BY UTILITY COMPANY. LVANIZED STRAIGHT THIMBLEYE BOLT WITH GALVANIZED NUT 
CABLES WIRE SPACI UIRED BY THE UTILITY COMPANY. 3 GALVA URVE WASHER. 
SECTION B-B @ 3” AUTOMAT PE FITTING WITH SHORT BAIL. 13,860 LBS. LVANIZED E THIMBLEYE. 
HOL E . 
r ee Bere ieee Me R WIRE WITH QUICK RELEASE PROVISIONS. SEE 
= 


ETER SOCKET AND CABINET. 


TROLLER CA ET. ALL CONDUITS SHALL ENTER THE BOTTOM 
THE CABINET. NQ HOLES SHALL BE MADE IN THE TOP, BACK 
SIDES OF THE CABINET. 


GUY @) THREE OR MORE ENTERING CONDUITS WILL REQUIRE A PULL BOX OR OT 


WIRES APPROVED FITTING. ION BOX EMA 4). 


NECT HANGER (NOT REQUIRED IF TEMPORARY ) 


DOUBLE GALVANIZED 3’ 
STRENGTH G . UBLE GALVANIZED 4” STEEL GUY WIRE - 7 STRA 


(MIN. ) STEEL MESSENGER WIRE —- 7 STRAND H 


HICH STREN IT BREAKER. SEE STANDARD 902.15 FOR DETAILS. 


Q@V@2Q O@ 


MIN. 


10’ 


3” x g’ MIN. GRO OD. IF SUBSURFACE CONDITIONS EXIST L_FOR M QO POLE AND SIGNAL. OPTIONAL ATTACH— 

4 

WHICH PROH PLACEMENT OF THE GROUND ROD IN A VERTICAL PERMITT PPROVAL OF ENGINEER. 

POS I E AY B VEN AT AN OBLIQUE ANGLE NOT TO EXCEED 
SPAN WIRE 45 DE TICAL BURIED IN A TRENCH AT LEAST 30”. DEEP. 

DETAIL A CONNE D RO LL BE CADWELDED. 


ALVANIZ PLATE FASTENED TO POLE WITH ONE #3” GAL 
ED MACHINE LT & Two 3” x 4” GALVANIZED LAG SCREWS. 


2%” GALVANIZ ECTOR END FITTING. 


GUY WIRE DOUB fe ETHER WIRE - 7 STRAND HIGH STRENGTH 
LIMITED RIGHT-OF-WAY A sa 5 GRADE. ALL HORIZONTAL OR BELOW HORIZONTAL. 
COTTER PIN 
SPLAYED AFTER 4” GALVANIZED OVAL INSTALL <a 
INSULATOR INSERTION EYE Bol Ts HORIZONTAL —— 
poe erage e : ON-CORROSIVE METAL CABLE HANGERS Wiener 
AT 12” CENTERS. SPECIFIED 


ALL LOCATIONS REQUIRE GUY WIRE PROTECTOR. (7’ MIN.) 


x 8’ GALVANIZED THIMBLEYE ANCHOR ROD. (30” MIN. LENGTH 
ROCK ). 


AWG BARE COPPER WIRE IN +” CONDUIT. 


q AUTOMATIC JAW TYPE CABLE FITTING WITH SHORT BAIL. 
5990 LBS. MINIMUM HOLDING STRENGTH. 


LIGHTING CIRCUIT BREAKER CABINET (IF LUMINARIES ARE 
SPECIFIED SEE STANDARD 902.15 FOR DETAILS. 


© 9G OOO © O@ 


SAG DISTANCE 


ENERAL NOTES: 


: 2 IGN OF STRUCTURAL SUPPORTS SHALL COMPLY WITH 
CONDUIT : @ HTQ STANDARD SPECIFICATIONS FOR STRUCTURAL 
ENTRANCE ry >< PORTS FOR HIGHWAY SIGNS,» LUMINAIRES AND TRAFFIC 
CAP anda J ALS 2001 AND CURRENT INTERIMS. 

LOR “Or x q ) 

CONDUIT CLAMP ANGLE CLAMP 4 ( ) = IMUM SPA ENGTH: 

ee 00’ FOR ONE OR TWO SPANS OFF POST, WITH ONE 5- 

ECTION HE SIGNAL, TWO 3-SECTION HEAD SIGNALS AND 

TWO SIGN R SPAN. 


moni 


L APPURT CES TO BE MOUNTED ON POLE SHALL BE 
STENED T LE AS RECOMMENDED BY THE MANUFACTURER. 
CONDUIT : 
CL AMP HEDULE 40 POLYETHYLENE OR POLYVINYL CHLORIDE 
(TYP. ) DUIT AND WEATHER HEAD SHALL BE USED ON UTILITY 
MPANY POLES LIEU OF RIGID STEEL CONDUIT. 


NOMINAL 


GALVANIZED 4” BOLT; : 
NUT AND SQUARE WASHER $” GALVANIZED BOLT 
(TOP AND BOTTOM). 


30’ 


DIRECT PAYMENT WILL BE MA FOR GUYS, CONDUIT AND 
CTION BOXES ON POLES. HAR E, LIGHTING BRACKET 
MS OR ANY OTHER ITEMS FOR H SEPARATE PAYMENT 
NOT PROVIDED. 


14” PIPE WITH CAP 


3” x 4" x WIDTH OF CABINET. 
TREATED WOOD BLOCK (TOP AND L_GUY_ WIRES SHALL BE _GROUNDE 


BOTTOM OF CONTROLLER CABINET) + 
eae: io | MISSOURI HIGHWAYS AND TRANSPORTATION 
OPTIONAL 2” x 2” UNISTRUT. < SIDE VIEW ‘© oT COMIEEIGH 
SECTION A-A 105 WEST CAPITOL 


JEFFERSON CITY» MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


nly, z 

Ay eon Ly 
NICOLE A. ces 
KOLB HOOD 


“ase .| TRAFFIC SIGNALS 
= RIGID SPAN WIRE DETAILS 


. Vaxax. J ae 
CONDUIT LOCATION BS Bare 
“5010 Wes 
SEE (@) AND (4) “oun, & 
THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY 


14" EXPANDING ROCK “a DATE EFFECTIVE: 04/01/2021 Soe 
WOOD POLE SPAN WIRE SIGNALS ——incwo' {S200 siet‘es one srecrne: ouaveee: | gg oq | |G.” 


[fF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


LOCATED WITHIN 4’ OF CONCRETE DIAN. 


GALVANIZ 3" (MIN. ) STEEL ENGER WIRE — 7? STRAND HIGH STRENGTH GRADE. 


LUMINATRE 
Bet ue WHERE REQUIRE ? z ba 
= MIN. CO OUND ROD, ON E SHALL BE GROUNDED BY CONNECTING NO. 6 AWG B 


71 E 
—S> = WIRE FRO DING LUG INS OLE TO GROUND ROD BY MEANS OF A GALVANIZED WI 
LOCATED I FE POLEs UG SHALL BE ORIENTED 90° OR 180° TO HANDHOLE. 
FACE COND EXIST W BIT THE PLACEMENT OF THE GROUND ROD IN A VERT 
ON. THE R BE DRIVE BLIQUE ANGLE NOT TO EXCEED 45° FROM VERTICAL OR BURIED 
RENCH AT L O IN. DEEP. ECTION TO GROUND ROD SHALL BE CADWELDED. 


GQ OMATIC JA PE CABLE FITTIN H SHORT BAIL. 13,860 LBS. MINIMUM HOLDING STRENGTH. 
D 


) 


TO 


30' 
PAVEMENT 
(NOM. 


SEPARATE CLAMP SHALL BE USED L LZ L EVES ICE O FASTEN TO THE POLE WITH 2” GALVANIZED CARRIAGE BOLTS. 
FOR MESSENGER WIRE IF SPAN 
WIRE EXTENDS TWO DIRECTIONS E: “ MAXI 
FROM THE SAME POLE. 


E HA RS AT 12” CENTERS. 


REQUIRED). 


E FITTING WITH SHORT BAIL. 5990 LBS. MINIMUM HOLDING STRENGTH. 


R WITH REINFORCE RAME WELDED TO POLE. 


ETAL BASE COVER OR DIVIDUAL NUT COVERS. 


LT WITH BOLT HEA R TACK WELDE UT ON EMBEDDED END. 


REVE ED WEATHERPROOF HING (AS REQ ED). 


UBLE GALVANIZED 4” STEEL -— 7 STRAND HIGH STRENGTH GRADE THER WIRE AND CLAMP WITH 
ICK LEASE PROVISIONS. INSTALL HORIZONTAL OR BELOW HO ONTAL. 


PE A-10 BASE. SEE STANDARD 902.30 FOR DETAILS. 
GENERAL NOTES: 

MINAIRE AND BRACKET ARE AS SPECIFIED ON PLANS. DES OF STRUCTURAL SUPPORTS SHALL COMPLY WITH 

— STANDARD 901.00 FOR MOUNTING DETAILS. O STANDARD SPECIFICATIONS FOR STRUCTURAL 

RTS FOR HIGHWAY SIGNS, LUMINAIRES AND TRAFFIC 
: : f =) LS 2001 AND CURRENT INTERIMS. 

ade oe Poy aes 3” GALVANIZED 


ZERO GAGE STEEL POST CARRIAGE BOLTS UM SPAN LENGTH: 
THIMBLE ‘ FOR ONE ONE OR TWO SPANS OFF POST, WITH GUY 

> CLEVIS E, ONE 5-SECTION HEAD SIGNAL, TWO 3-SECTIO 
DSI D TWO SIGNS PER SPAN. 


ALL CONDUCTOR CABLE INSIDE 
POLE (AS REQUIRED) 


© iB PAN OFF POST, WITHOUT GUY 
EES S=SECAI HEAD SIGNALS AND TWO SIG 


00’ FOR TWO SPANS OFF POST, WITHOUT G 


a CONTINUOUS TWO 3-SECTION HEAD SIGNALS A Ew SG 


WELD 


CONCRETE POLE BEDMENT SHALL 


GROUND LUG 
= _| SEE SHEET 1 FOR DOWN GUY INFOR 
DETAIL A /~GROUND SECTION A-A IS SPECIFIED ON PLANS. 


EXPANSIVE GROUT SHALL BE USED BETWE E 
PLATE AND THE CONCRETE BASE WHEN INDIVID 
COVERS ARE USED. SEE STANDARD 902.40 FO 
DETAILS. 


CONDUIT AS 
REQUIRED 


EDGE OF 
SHOULDER 
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KNeHOR BOR RIGID SPAN WIRE DETAILS 
DETAIL A epg 
STEEL PLATE ANCHOR BASE 


STEEL POST DETAILS cae errecrives 94/01/2021 | QOD, 7QQ 


[F A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SPAN WIRE 
CLAMP 


BACKING BAR 
COTTER PIN 


SPLAYED AFTER 


INSERTION COTTER PIN 
BACKING BAR SPLAYED AFTER SPAN WIRE 


INSERTION CLAMP 


DETAIL A DETAIL B 
BACKING BAR PLACEMENT 


DETAIL A 


GENERAL NOTES: 


SIGNS UP TO 30” IN WIDTH SHALL BE INSTALLED ON ONE 
VERTICAL BACKING BAR. SIGNS 30” TO 60” IN WIDTH 
SHALL BE INSTALLED ON TWO VERTICAL BACKING BARS. 
SIGNS WIDER THAN 60” SHALL BE INSTALLED ON THREE 
VERTICAL BACKING BARS. 


%* AS CLOSE AS MISSOURI HIGHWAYS AND TRANSPORTATION 
DETAIL B PRACTICAL TO DOT COMMISSION 
MINIMIZE DISTANCE. 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


OPTICALLY LIMITING SIGNAL HEAD 
WITH BACKPLATE RED (CIRCULAR) 


OPTICALLY LIMITING & CONVENTIONAL SIGNAL EXISTING PULL BOx FLASHING RED (CIRCULAR) 


HEAD WITH BACKPLATE RED eT ARROW 
SERVICE POLE OR PEDESTAL AND POWER SUPPLY 
CONVENTIONAL SIGNAL HEAD WITH BACKPLATE YELL (CIRCULAR ) 


ie EXISTING SERVICE POLE FLAS G YELLOW (CIRCULAR) 
SIGNAL HEAD — PEDESTRIAN FLAS G YELLOW ARROW 


_ FLAS YELLOW LEFT AR 
POST MOUNTED SIGNAL HEAD WITH SIGN LED — A LUMINAIRE c Ai ARROW ALL 12 INCH 


AND BACKPLATE FLASHING YELLOW RIGHT ARROW WITH TUNNEL 
SPAN WIRE WITH SIGNAL HEAD YELLOW LEFT ARROW VISOR 


STOP LINE 


MAST ARM WITH SIGNAL HEADS AND LED - A YELLOW RIGHT ARR 
LANE USE LUMINAIRE GREEN (CIRCULAR) 


MAST ARM WITH OVERHEAD SIGN GREEN 2 Deere. s 
TYPE A BASE GREEN LEFT ARROW 
GREEN RIGHT ARROW 
TUNNEL VISOR WITH LOUVER 


INDUCTION LOOP DETECTOR Rt 
TYPE F BASE IRE 


VIDEO DETECTION ZONE 
TYPE C BASE 


EXISTING POST BASE PUSH BUTTON DETECTOR SIGN LEGEND 
R10 — 10L = LEFT TURN SIGNAL 
R10 - 10R RIGHT TURN SIGNAL 
RIGID CONDUIT IN TRENCH R3 - 5L LEFT ARROW (SYMBOL) ONLY 
R3 - 5R RIGHT ARROW (SYMBOL) ONLY 
STEEL POLE WITH DOWN GUY RE Oe UIG PHBE R3 - STRAIGHT ARROW (SYMBOL) ONLY 
er SING RTE OCONEt IT R3 - LEFT ARROW - STRAIGHT ARROW (SYMBOL ) 
R3 RIGHT ARROW — STRAIGHT ARROW (SYMBOL) 
RIGID CONDUIT ON BRIDGE — ig REE THAN: Be MUISELS) 


= R3 NO RIGHT TURN (SYMBOL ) 
RIGID CONDUIT IN MEDIAN 
PUL OX. TYPE I DRAIN» CONCRETE R3 NO TURNS 


wOOD POLE WITH DOWN GUY CAPPED RIGID CONDUIT 


STEEL POLE 


CONTROLLER WITH PAD 


EXISTING CONTROLLER 


SIZE OF CONDUIT D3 STREET NAME (ONE LINE) 


D3 STREET NAME (TWO LINE) 
NUMBER & AWG SIZE OF CABLE 
PUL OX. TYPE I DRAIN» PREFORMED CROSSWALK (PEDESTRIAN SYMBOL ) 


PULL BOX, TYPE II DRAIN» CONCRETE 


SIGNAL FACE NUMBER NO TURN ON RED 


PU X» TYPE II DRAIN» PREFORMED EMERGENCY SIGNAL 


POST NUMBER 


DO BOX,» TYPE A» TYPE I DRAIN,» CONCRETE LEFT TURN YIELD ON FLASHING ARROW 


DETECTOR NUMBER MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
PULL BOX NUMBER JEFFERSON CITY» MO 65102 
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DO BOX, TYPE A» TYPE II DRAIN, CONCRETE 


DO BOX. TYPE Bs TYPE I DRAIN 


RY 


WALK INTERVAL . OF Mise, 
; eye 


DOU BOX, TYPE Bs TYPE II DRAIN 


PULL BOX» CLASS 5s TYPE I DRAINs PREFORMED 


DON’T WALK INTERVAL 1 00 TRAFFIC SIGNALS 
TRAFFIC SIGNAL SYMBOLS 


PULL BOX» CLASS 5+ TYPE II DRAIN, PREFORMED 


me FOC <l 


~ 

FLASHING DON’T WALK INTERVAL “Sonn, XS 
4 \\ 

Pe 
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TYPE A A 


RROW TABLE 


LETTER SIZE 


B 


“ET 


8” U.C. 


25" 


ala 


10.67" 


& 1333 Wes 


30” 


16" 


Wace 


35," 
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TYPE BA 
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LETTER SIZE 


B 


Bo" Sr lO B6r Uses 


17" 


alin} T1 


132337. Ue 


20" 


16” U.C. 


25" 


Blow | rol— 
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IF A SEAL 


ARROWS FOR REFERENCE ONLY. 


ARROW DETAILS AVAILABLE FROM TRAFFIC AND HIGHWAY 
SAFETY DIVISION. 
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TYPE D ARROW 17 DOT 


%* FOR HORIZONTAL PLACEMENT UNDER 
LEGEND. DIMENSION “B” WILL BE 
EXTENDED» AT 1 FOOT INCREMENTS; 
To APPROXIMATELY 50% OF THE ¢ OF Mise 
MAXIMUM LEGEND WIDTH. A 0, 


LETTER SIZE 
6” U.C.*K 
BOCs 


Mm 


10. 


6h Us. 


AWS 


33° WC: 


16" 


U.C. 


@lN | Siw] olen | Hho] GIS] ay 


20" 


UhsiG 


co|— 


aK FOR USE ON SIGNS WITH TYPE 
L-1 OR L-3 LEGENDS. 


TYPE C OVERHEAD ARROW D 


B 


C 


oo" 


16" 


we eon GG 

oO BEN 
RACKERS 
NUMBER 


PE-28336 
oon 
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IS PRESENT ON THIS SHEET 


IF A SEAL 


STRUCTURAL SIGN 


DATA 


DESIGNATION 


COLOR. SCHEME 


SHEETING 


LEGEND | BACKGROUND 


LEGEND 


BACKGROUND 


STRUCTURAL (ST) 


LACK WHITE 


OPAQUE BLACK FILM 


ASTM TYPE 


HITE RED 


ASTM TYPE 93 OR 11 


ASTM TYPE 


HITE GREEN 


ASTM TYPE 9 OR 11 


ASTM TYPE 


HITE BLUE 


ASTM TYPE 9 OR 11 


ASTM TYPE 


4 


HITE BROWN 


ASTM TYPE 9 OR 11 


ASTM TYPE 


4 


LACK FL YELLOW 
LACK FL YELLOW GREEN 
LACK FL ORANGE 


OTE: WHITE LEGEND 


OPAQUE BLACK FILM ASTM TYPE 3 OR 1 
OPAQUE BLACK FILM ASTM TYPE 9 OR 1 
OPAQUE BLACK FILM ASTM TYPE 3 OR 1 


IS DIRECT APPLIED UNLESS SPECIFIED OTHERWISE. 


STRUCTURAL FLUORESCENT (STF) 


FLAT SHEET SIGN DATA 


COLOR SCHEME 


LEGEND | BACKGROUND SHEETING 


WHITE [ PE 
BLACK 3k [ PE 
WHITE [ PE 
RED [ PE 
GREEN [ 
WHITE 
BLUE 
BROWN 
FL YELLOW 
FL YELLOW GREEN 
FL ORANGE 


DESIGNATION 


FLAT SHEET (SH) 


=/=/=/=/=/=/=/= 


H 
FL YELLOW 
YELLOW GREEN 


> |S] S)S]-S) 8] S/S) 


ASTM TYPE 9 
ASTM TYPE 93 OR 
ASTM TYPE 9 FL ORANGE 
2K OPAQUE INK OR FILM 
LEGEND AND BACKGROUND COLORS ARE ACHIEVED THROUGH 
TRANSLUCENT INKS AND FILMS. 


FLAT SHEET FLUORESCENT (SHF ) 


=| 
|r 


NOTE: 


L NOTES: 


OQUNTED SIGNS GREATE 
REATER THAN 30 SQUAR 
RAL. 


EET WIDE OR 
LE. BE 


STANDARD SIGNS NOT 
UAL SHALL BE DETAILE Y 
HWAY SAFETY DIVISION F 


IN THE MUTCD 
THE TRAFFIC 
ICE. 


FLAT SHEET THICKNESS 


SIGN SIZE THICKNESS 

9 SF OR LESS 0.080 _ IN. 
OVER 9 SF TO 16 SF 0.100 _ IN. 
16 SF OR LARGER 6.126 IN. 


O STANDARD SPECIFICATI 
Gs, SUBSTRATE AND FABRICAT 


SEC 1042 FOR 
ON DETAILS. 


TING DETAILS, SEE STANDARD PLANS 903.02. 
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D LABEL DETAIL LABLE 
AND F DIVISI 


= 


MODOT ID LABEL DETAILS 
PLACED ON THE SIGN FACE 


VENDOR ID LABEL DETAILS 
PLACED ON THE BACK OF THE SIGN 


LITAT 
CAT 


ACME SIGN COMPANY 
MIDWEST, US 55555 


WARNING 


UP TO $1,000 FINE AND 
1 YEAR IMPRISONMENT 
FOR REMOVING OR 
TAMPERING WITH THIS SIGN 


DOT 
(Gow 


au 


USED ON SIGNS 9 SF AND LARGER 


WARNING 


UP TO $1,000 FINE AND 
DOT 1 YEAR IMPRISONMENT 


SZ) FOR REMOVING OR 


(800) 555-5555 


SIGN FABRICATION 
DATE : JUNE 8, 2016 


OPTIONAL 


ACME SIGN COMPANY 
MIDWEST, US 55555 @ 


OPT TIONAL 


ACME SIGN COMPANY 
MIDWEST, US 55555 


1>rOorTrTNESrFwoOAnHs 


H i 
1 1 
Deonrda 


E USE 
RMAT I 
LS SH 
ICAL 


BE PLACED 
THE VENDO 
T SPACE A 
ON THE S 
H THE SIG 


D THE 
BE 
IMITY. 


ON THE 

R ID LABEL 

VATLABLE 

IGN FACE 
LEGEND 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


800 555-5555, (800) 555-5555 


7 fi SIGN FABRICATION DATE '? 


12345 @ 7 8 9 10 I 12 


TAMPERING WITH THIS SIGN 


SIGN FABRICATION 
DATE: JUNE 8, 2016 : ERAL NOTES: 


(1) USED ON SIGNS LESS THAN 9 SF 


L DECALS SHALL BE SILK SCREEN PRINTED WITH 
TCHED COMPONENT I D SHEETING MATE 
PROVIDE A LABEL HAS AN EQUAL L 
PECTANCY AS THE FACE. 


ID LABELS § P 
B 


ROCUT FIL 
Ez CORPORAT 

RINTED ALONG E 
E LABEL IS A THE LEGEND 
E LABEL SHALL 1 TH 
IS BEIN TQ. E 
Y BACK 


H 


LABEL S qT 
FORMAT | F E. 
E NUMB i CATION DATE. 


LABEL §S HITE 
WITH B D SHALL BE 
FO4f4 


ID LABEL 
LOCATED AT 
GHT CORNER 
CTANGULAR S 
TTOM POINT 
YIELD SIGN 
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RIGHT CORNER OF RECTANGULAR 


e e 
aS Destination WER RIGHT C SIGNS OR RIGHT MOST EDGE OF 


OP SIGN IN DIAMOND, STOP OR YIELD SIGNS. 


<= Destination aaa AB 
e . OCATIONS. (4) 
Destination | 
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STATE LETTER ROUTE SHIELD 
GUIDE SIGN USE 


STATE NUMBER ROUTE SHIELD 


LOCATION 


INDEPENDENT USE 


ok 


ROUTE 
NUMBER 


2% DIMENSIONS SHALL BE EQUAL 


LEGEND 
FONTS 


INDEPENDENT USE 


INDEPENDENT USE 


& 2 DIGITS 


INDEPENDENT USE 


INDEPENDENT USE 


3 DIGITS 


GUIDE SIGN USE 


GUIDE SIGN USE 


& 2 DIGITS 


GUIDE SIGN USE 


STATE LETTER ROUTE 


1 
2 
1 
2 


SHIELD 


BUSINESS 


GUIDE SIGN USE 


3 DIGITS 


STATE NUMBER ROUTE SHIELD 


BUSINESS 


2 


STATE LETTER ROUTE SHIELD 
INDEPENDENT USE 


L NOTES: 


TO STANDA 
G AND SU 


UNCH I 


L SIG 


E MISSOURI SH 
AFF IC AND G 


IDE SIGN 
E SHALL B 


OR NUMBERE 
ONT MAY NE 


E MUTCD SHS F 
OUTE SHIELDS. 


ON-STANDARD SH 
RAFF IC AND HIG 


G AND 


DATA DETA 


APE DETAIL 
HWAY SAFETY 


SHALL BE DI 
PLIED TO AL 


UTES WITH M 
O BE REDUCE 


R DETAILS 


IELD SIZES 
HWAY SAFETY 


I 


D 


OUNTING DET 


AY BE O 
DIVISIO 


RD SPECIFICATION SEC 
BSTRATE DETAILS. 


A 


BTAI 
OF 


FOR 
E OTHER 


RAWINGS. 


ROM THE 


POST MOUNTED 


IGIT THE LEGEND 
FONT. 
TERSTATE 


ED FROM THE 
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DETAIL 
A 


DETAIL 
B 


INTERSTATE 


INTERSTATE 


oe 


¢ MO 
SING 
MOU 


UNTING LOCATION FOR 
LE SHIELD ASSEMBLY 


TED BELOW (OR ABOVE ) 


SIDE BY SIDE ASSEMBLIES 


ONE POST ASSEMBLY 


USE TO SUPPORT UP 10 4 


ROUTE MARKERS 


TWO POST ASSEMBLY 


USE TQ SUPPORT 5 OR 6 ROUTE MARKERS 


STANDARD BACKING 
BAR LAYOUT 


OPTIONAL BACKING 
BAR LAYOUT 


TWO POST ASSEMBLY NOTE: 


OPTIONAL BACKING BAR LAYOUT MAY BE USED WITH 
TWO POST ASSEMBLY. 


FOR 6 ROUTE SHIELD ASSEMBLY ADDITIONAL BACKING 
BARS ARE REQUIRED. 


POST SELECTION 


SINGLE POST ASSEMBLIES SHALL USE A 4” PIPE POST 
OR A 24" PSST POST. 


TWO POST ASSEMBLIES SHALL USE TwO 4” PIPE POSTS OR 


STANDARD BACKING 
BAR LAYOUT 


(SEE STANDARD PLAN 903.03) 


NOT 


BEYOND EDGE OF 
SIGN 


TQ EXTEND 


DETAIL A 
SEE GENERAL NOTES 


aaa. 


ADD IT TONAL 


BOLT 


ING B 
CHI 
SHAL 
DRAW 


| EXTEND 


Dp 


D 


I 


OST A 
ES; § 


AL VERTI 
HIEVED B 
USING PS 


THE LEFT 


rn | 


PRIMARY 
SIGN BOLT 


DETAIL B 
SEE GENERAL NOTES 


Ol ESS 


ARS 

G. 
BE 
G. 


E END OF 
AX IMUM 


R SIGNS 
CKING BA 


TIONAL B 
TED BEHI 


SHALL MEET MISSO PLA 
UCTS LIST. 


PAID FOR AS STRUCTURAL STEEL, PER PO 


BE INSTALLED ALONG VERTICAL CENTERLI 


FOOTING DATA AND DETAILS OF SHIELDS AND 
OTHER DRAWINGS. 


CAL SPACING INDICATED BETWEEN SIGNS TO 
Y USING THE CLOSEST AVAILABLE HOLES 
S18 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


TWO 25” PSST POST WITH 24” PSST INSERTS AND BREAKAWAYS. 


KOLB HOOD 
NUMBER 

PE-2001018754 
oon NS 


An, 
“ony © 


THIS a HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


HIGHWAY SIGNING 
BACKING BARS 
SHEET SIGN MOUNTING 
ROUTE SHIELD AND 
MARKER ASSEMBLIES 


DATE EFFECTIVE: 
DATE PREPARED: 


SHEET NO. 


4 OF 8 


10/01/2019 
7/18/2019 


903.02AP 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


12.000” 


NOTE: 

-031” RADIUS ON ALL 
INSIDE AND OUTSIDE 
CORNERS,» UNLESS 
SPECIFIED OTHERWISE. 


NOTE: 

.031" RADIUS ON ALL 
INSIDE AND OUTSIDE 
CORNERS, UNLESS 
SPECIFIED OTHERWISE. 


12” EXTRUDED ALUMINUM PANEL 


MINIMUM WT. = 2.40 LBS./FT. 


6” EXTRUDED ALUMINUM PANEL 


MINIMUM WT. = 2.40 LBS./FT. 


AND THICKNESS DIMENSIONS SHOWN. 
MAY BE USED. 


2” - 16 U.N.C. 2A THD. 3” 


8 
3 LOCKNUT 
y I.D. © 02D. 


| 


x .091" 


POST CLIP BOLT 
WITH FLAT WASHER AND LOCKNUT 


NOTE: 
SQUARE BOLT HEAD SHOWN. BOLT - 12 
END VIEW RECTANGULAR BOLT HEAD WITH HEX LOCKNU LUMINUM DETAIL. © 
LEAST DIMENSION OF .641” MAY WASHER -— A 
BE USED. 


DETAIL A 
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SERRAT IONS 
SERRATIONS 
1-19/64" 


DETAIL A ; OO Sei HIGHWAY SIGNING 


NUMBER 


DETAIL B DH, PE-D00I0IB754 AO 
See OF ELEVATION VIEW SUCARRERO DETAIL Ge SeReeT ONS Biger S ee PANEL 
: 
SAW GATING AS SHOWN fee ees 
POST CLIP (APPROXIMATELY FLAT PERMISSABLE) Bees Sea A A 


POST CLIPS SHALL BE ASTM B 108, 356-T6 ALUMINUM ALLOY. SHEET NO. 
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24 
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CIN. ) 


9 


1.5 


B 


Cc [RADIUS 


24 


3 2625 


DIMENS 


ENSIONS CIN. ) 


B 


C  JRADIUS 


BACKING BA 
FOUR HOLE 


24 


PUNCH 


13 3 


RS ONLY REQUIRED FOR 


INSTALLATION. 


GENERAL NOTES: 


SIGNS WITH FOUR OR MORE HOLES REQUIRE BACKING BARS 
OR MULTIPLE POSTS. 


HOLES IN SIGNS SHALL BE #” AND PUNCHED AS SHOWN ON 


THIS DRAWING. 
FLAT SHEET FOR SIGNS SHALL BE THE FOLLOWING 


THICKNESS: 


9 SQUARE FEET OR LESS — .080 IN., 


OVER 9 SQUARE FEET BUT LESS THAN 
— .100 IN 


oo 


16 SQUARE FEET OR LARGER — .125 IN. 


FOR MOUNTING 


DETAILS, SEE OTHER DRAWINGS. 


16 SQUARE FEET 
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—~}O1} O01} O71} O17 C1] C1) C1] OT | CI] 
oO 


ADOPT A HIGHWAY 
PRIMARY SIGN AND 
NAME PANEL 


RDO] DO] DOL RO] DO] RO] DO] DO 
(oe) 


SI} O01} O1f O71} Wf O01} O17 01) O71] OF] OF O71 C1] C1} C7] G1) O17] OT] C1] O71 1 


MD] w}ut oa] oa]ul wa] ww] qafw]" 


ENSIO 
B 
6 


BACKING BARS FOR SINGLE POST SIGNS 


GENERAL NOTES: 


REFER TO GENERAL NOTES ON SHEET 6 OF 8. 
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DIMENSIONS 
FOR SIGN 
NOQ HOLE 


SIONS 


KOLB 400 HIGHWAY SIGNING 


NUMBER 
oO 
P, PE-DO0I0I7E4 fr 
Qn ene & 
<p } 
"Sonny 
| 


HOLE PUNCHING 
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DEAD END T-INTERSECTION 


WAAAN 


TYPE 4 OBJECT MARKER 


ANNAN 


X 9” STEEL POST 


4/-0" 


FROM DRIVING 
SURF ACE 


GENERAL NOTES: 


DARD PLAN 903.03 FOR WIDE FLANGE 
TION. 


SEE STANDARD PLAN 903.03 RRICADE SHALL BE CONSTRUCTED AS A 
FOR MOUNTING HEIGHT ON UNLEVEL GROUND TURAL (ST) SIGN. 


TTONAL ARROWS SHALL BE SHF AND 
RED INCIDENTAL TO THE SIGN. 


LECTORIZED SURFACES SHALL BE RETROREFLECTIVE 
NG IN ACCORDANCE WITH SEC 1042. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
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STRUCTUAL STEEL POST FOR GROUND MOUNTED SIGNS POST AND FOOTING DATA TABLE 


BOLT WASHER [BASE CONNECTION DATA TABLE CIN. ) POST 
R 


DIA |LENGTHITORQUE] OD | ID |THICK : F 

OES. NOM $1ZE sei Ne It Aes chelated deena eS alten ; ; ERAL NOTES: 

» JCINGX RO on. | orn. Jain. /LB.P IN. | IN. | IN. : 
SPECS: AASHTO STANDARD SPECIFICATIONS -OR 


meal oS TURAL SUPPORTS FOR HIGHWAY SIGNS. LUMINAIRES 
RAFFIC SIGNALS — 1985 (EXCEPT 2001 AND LATEST 
IMS FOR STRUCTURAL STEEL POSTS). 


W8x18 . PERFORATED FUSE PLATE AND SPLICE PLATE TO BE 
W10x22 = 2 7114/— = 2 LVANIZED AFTER FABRICATION. 


W10x26 4 : : = = : Qe : Z . = : PROJECTING BEYOND THE PLANE OF THE PLATE FACE 
W12x35 OT BE ALLOWED. 


GALVANIZING RUNS OR BEADS IN THE WASHER 


SHEET METAL BOLT RETAINER CUT FROM 30 
GAGE GALVANIZED SHEET METAL. PLACE L URAL STEEL STIFFENER PLATES AND BASE 


BETWEEN BASE PLATES. SIZE VARIES TO O O LATE OR GROUND MOUNTED SIGNS SHALL MEET THE 
FIT PLATE. BOLT HOLES TO BE %” LARGER Ee ae OR AASHTO M 270 GRADE 50, 
THAN REQUIRED BOLT SIZE. O O , . 


DISTANCE BETWEEN THE TOP OF THE 
OTTOM OF THE SIGN IS LESS THAN 749”, 
D POST GTH IS TO BE INCREASED 
CCOMM THIS MINIMUM SPACING. 


BOLT RETAINER 


REQUIRE SINGLE ST SIGNS OR ANY 
POSTS. 


(SEE TABLE) 


PLATE BOLTS SHALL B HTENED TO THE 
UM BOLT TE ON VAL HOWN IN TABLE 1 
THE STANDAR PECIF I S. 


BE FREE RUNNING. NUT WILL NOT 
PINT SHED OLT BECAUSE OF GALVA 
A LUBRICANT SHALL LIED. 


ASSEMBLY BOLTS SHALL GHTENED I 
ER TO THE PRESCRI TORQUE SHOWN 


WAY ASSEMBLY BOLT SHALL OSENED AN 
D TO THE REQUIRED TOR HE SAME O 
ITIAL TIGHTENING. 


SECTION A-A SECTION B-B 
POST AND FOOTING 


(SEE TABLE) 


DS SHALL BE BURRED AT THE NUT USING A CE 
UNCH TO PREVENT NUT FROM LOOSENING. 


STIFFENER PLATE CLASS B OR Bt 
PLATE THICKNESS = G CONCRETE OST LENGTH QUANTITY SHOWN ON PLANS INCLUDES STUB. 


DIRECTION saa ” x 24” HIGH STRENGTH BOLTS FOR PIPE POSTS SHALL BE 

baal eee F THE DESIGNATION AASHTO M164 OR ASTM A 449. ALL 

OF TRAFFF IC FOOTI THER HIGH STRENGTH BOLTS SHALL BE OF THE DESIGNATION 
STUB STM F3125 GRADE A325. 


ISH TWO .012”+ AND TWO .0032”+ THICK SHIMS PER 
HIGH STRENGTH T FROM BRASS SHIM STOCK OR STRIP, DESIGNATION 
BOLT [MB 36. SHIM AS REQUIRED TO PLUMB POST. 


DETAIL A =~ GALVANIZED FINISHED FINISH H STRENGTH BOLTS WITH HEX NUT AND THREE WASHERS 
STIFFENER << FLAT WASHER is TH EACH BOLT ARE TO BE GALVANIZED. 
PLATE See = —— ; r TIONAL HOLES (j@” ROUND FOR “1” SHAPE POSTS AND 3” 
. Ey D FOR PIPE POST BASE PLATES) AS SHOWN IN “ELE- 
. TIONS” ARE TO BE USED AS AID FOR GALVANIZING ONLY. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


FINISHED 


PROJECTION 


(SEE TABLE) 


| 
ae OF Miso, 


a Stas POST INSTALLATION 


rane 
ae DETAILS 
TOP OF FOOTING; 


FLUSH WITH FINISHED C | Ss S POST AND FOOTING DETAILS 
ELEVATION ea ae ee : : WIDE FLANGE (WF) POSTS 


un uy <a) 
FOOTING DETAIL” FOR )- FA THIS SHEET HAS BEEN 
FOOTINGS ON SLOPES. SIGNED, SEALED, AND DATED 


FOOTING DETAIL ee SHEET WO. 
pain bal en era | DOSSOSEN | yvige aie 


FOOTING DEP 


FOOTING DEPTH 
(FOR PAYMENT ) 


¢ 


MIN. 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


WIDE FLANGE STRUCTURAL STEEL POSTS DESIGN DATA PERFORATED FUSE PLATE DATA TABLE 


WEIGHT FLANGE 


LB/FT LB/IN 


9 0.75 


15 Te25 


18 -50 


22 


26 


35 


THE WEIGHT OF STRUCTURAL STEEL POSTS SHOWN IN THE 
CONTRACT HAS BEEN COMPUTED USING THE WEIGHTS SHOWN. 


DIRECTION 
OF TRAFFIC 
SPLICE PLATE 


GALVANIZED 
FLAT WASHER 
BOLTS AND NUTS, 


PERFORATED BEARING TYPE 


FUSE PLATE 


HINGE POINT 


CENTERLINE POST CUT 3” 
BELOW BOTTOM ELEVATION 
OF LOWER SIGN. SEE 
GENERAL NOTES. 


CUT POST 


ONE DIRECTION BREAKAWAY 


POST TOP 


DIRECTION DIRECTION 
OF TRAFFIC OF TRAFFIC 


GALVANIZED 
FLAT WASHER 
BOLTS AND NUTS, 


HINGE POINT 
PERFORATED BEARING TYPE 


FUSE PLATE 


CENTERLINE POST CUT 3” 
BELOW BOTTOM ELEVATION 
OF LOWER SIGN, SEE 
GENERAL NOTES. 


CUT POST 


TWO DIRECTION BREAKAWAY 


PERFORATED FUSE PLATE AND 
SPLICE PLATE DETAIL 


PERFORATED 
FUSE PLATE 
THICKNESS = P 


ELEVATION C-C 


ALL HOLES SHALL BE DRILLED. ALL PLATE CUTS 
SHALL PREFERABLY BE SAW CUTS. HOWEVER: FLAME 
CUTTING WILL BE PERMITTED PROVIDED ALL EDGES 
ARE GROUND. 


PERFORATED FUSE PLATE AND SPICE PLATE SHALL BE 
FABRICATED FROM ASTM A 36 STRUCTURAL STEEL. 


SPLICE ‘PEATE. .DATA.TABLE 


SPLTCE “PLATE 


NOTES: 


THICKNESS = U 


ELEVATION D-—-D 


FOR GENERAL NOTES, SEE SHEET 1 OF 16. 


FOR ROADWAYS 
OF THE POST, 
INSTALLED ON 


DOT 


WHERE TRAFFIC MAY STRIKE THE BACKSIDE 
PERFORATED FUSE PLATES SHALL BE 
BOTH SIDES OF THE POST. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 
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POST INSTALLATION 
DETAILS 


HINGE DETAILS 
WIDE FLANGE (WF) POSTS 


DATE EFFECTIVE: 
DATE PREPARED: 


SHEET NO. 


01/01/2021 
10/14/2020 903.03BN 2 OF 16 
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EDGE OF TRAVELED WAY 


> 
< 
= 
a 
uu 
lI 
ut 
> 
< 
ac 
= 
Le 
@ 
uu 
oO 
a 
uu 


DETAIL A 


1 


NOMINAL 


7 
NOMINAL 


SHOULDER LINE 
6" 


LONGEST POST 
(CLEAR HEIGHT) 


DITCH SECTION 


SHOULDER LINE 
8-6 


LONGEST POST 
(CLEAR HEIGHT ) 


FILL SECTION 


FACE OF 
SIGN 


DIRECTION 
OF TRAFFIC 


SIGN SKEWED 93° FROM 
ROADWAY TO MINIMIZE GLARE 


| TRAVELED way | SHOULDER| 


SIGN ORIENTATION 


EDGE OF TRAVELED WAY 


FACE OF CURB 


NOMINAL 


DETAIL A 


SEE SHEET 2 FOR 
FUSE PLATE DETAILS. 


EDGE OF TRAVELED WAY 
FACE OF CURB 


BE SPACED 


REATER 


REATER 


NGTH OF THE 
THE BOTTOM 


DOT 


POST DESIG 
G WEIGHTS 
S SHALL BE 
POST DESIG 


USE THR 
ESS THA 


OTES: 


DETAIL A 


=e “ 
NOMINAL 


1 


NOMINAL i 
7 


MBERS 3, 4, 5 AND 6 
TER THAN 18LBS./FT.>5 
ED AT LEAST 7’ APART. 


UMBERS 1 AND 2, POSTS 
L THAN 7’ APART. 


MBER 1 OR 2 POSTS 
11’ AND LESS 


TS MAY BE USED 
TL CONDITIONS. 


17’ TYPICALLY USE 2 POSTS. 


THAN 17° TYPICALLY USE 3 POSTS. 


R GENERAL NOTES, SEE SHEET 1 OF 16. 


RTICAL CLEARANCE FROM THE ROADWAY SHALL BE MET AND 
CREASED ONLY TO MEET THE 7'9” MINIMUM VERTICAL 
LEARANCE FROM THE GROUND. 


ST SIZE IS DETERMINED USING SIGN HEIGHT, SIGN WIDTH 
D CLEAR HEIGHT. THE CLEAR HEIGHT IS EQUAL TO THE 


LONGEST POST MEASURED FROM THE GROUND 
OF THE SIGN. 
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POST INSTALLATION 
DETAILS 


TYPICAL SECTION+ MOUNTING 
HEIGHT AND POST SPACING 
WIDE FLANGE (WF) POSTS 


DATE EFFECTIVE: 
DATE PREPARED: 


SHEET NO. 


01/01/2021 
10/14/2020 903.03BN 3 OF 16 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ALUMINUM 
HEXHEAD PANEL BOLT 


| 


POST CLIP 


ALUMINUM PANEL 
BOLT NUT 
2” HEX NUT 


POST CLIP DETAIL 


@ PANEL 
BOLTS 


3” ALUMINUM 
I-BEAM 
(ASTM B308 ) 


PANEL BOLT 


BOLT LOCATION 


%* EXTRUDED ALUMINUM PANEL. 


KH = H1 +12". H APPLIES TO 
SIGNS SUSPENDED ABOVE OR 
BELOW THE PRIMARY SIGN IF 
SECONDARY SIGN IS NOT 
ATTACHED TO THE MAIN 
SIGN PQSTS. 


Ta Ty 


ig _X 8 
SLOTTED HOLES 


ALUMINUM HEX HEAD 
ALUMINUM FLAT WASHER PANEL BOLT 
ge eis. SI Os Dis 
xX .091” (TO BE USED ON SIGN POST 
PANEL BOLT HEAD SIDE 
AND NUT SIDE) ALUMINUM 
LOCK WASHER UNDER NUT 


HEX ALUMINUM 
LOCKNUT 


FLAT ALUMINUM 
WASHER 
POST, “Cle LR 


EXTRUDED 
ALUMINUM 
SIGN PANELS 


PART PLAN 


@ SIGNS SHALL BE FIELD ATTACHED TO POSTS WITH 
POST CLIPS AND BOLTS, SEE POST CLIP DETAIL. THE 
SHANK OF THE POST CLIP BOLT SHALL FIT TIGHTLY 
AGAINST THE POST FLANGE AFTER THE LOCKNUTS 
ARE TORQUED. LOCKNUTS ON THE POST CLIP BOLTS 
SHALL BE TORQUED TO 225 INCH-POUNDS WHEN USING 
DRY, CLEAN, UNLUBRICATED THREADS. 


NOTES: 
FOR GENERAL NOTES, SEE SHEET 1 OF 16. 


FOR EXTRUDED ALUMINUM PANEL AND POST CLIP DETAILS, 
SEE STANDARD PLANS 903.02 SHEET 4 OF 7. 
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ROUND PIPE POST FOR GROUND MOUNTED SIGNS 


POST BOLT WASHER BASE CONNECTION DATA TABLE CIN. ) 


NOM SIZE|DIA |LENGTHTORQUE 
)) oN. N. | IN./LB 
| 


patefet aire 


CIN. -1D 
22 
3 
4 


I ‘ . 
—— = 


BOLT RETAINER 


FINISHED 


~ 
Xe 


¥39 1 
3 
a i 


FOOTING CONCRETE 


DIA.]| DEPTH Gis 
0.13 


0.13 


0.36 


@ HIGH STRENGTH BOLT 
(SEE “BOLT DATA” IN TABLE) 


2 GALVANIZED FLAT 
WASHERS 
(EACH LOCATION) 


MAX IMUM 


(SEE TABLE) 
Ae 


STUB POST LENGTH, 


TOP OF FOOTING, WITH FINISHED 
FLAT GRADE. SEE “FOOTING DETAIL” 
FOR FOOTINGS ON SLOPES. 


ELEVATION 
(STEEL PIPE POST BASE CONNECTION) 


MULTI-DIRECTION SLIP BASE 


FINISHED 
GRADE 


’ 


STUB POST LENGTH 


DRILLED FOOT 


BOLT RETAINER 


SHEET METAL BOLT RETAINER CUT FROM 

30 GUAGE GALVANIZED SHEET METAL. PLACE 
BETWEEN BASE PLATES. SIZE VARIES TO 
FIT PLATE. BOLT HOLES SHALL BE ” 
LARGER THAN REQUIRED BOLT SIZE. 


FINISH 


CLASS B 
OR B1 
CONCRETE 


(SEE TABLE) 


ING 


FOOTING DEPTH 
(SEE TABLE) 


WELD STEEL BAR 
pit x 4"X GY 
ON BOTTOM OF PIPE 


(SEE TABLE) 


FOOTING DETAIL 


* PIPE 3” DIA. AND UNDER: 
2’ MAXIMUM IN ROCK, 
PIPE OVER 3” DIA.3 
3’ MAXIMUM IN ROCK 


PLAN VIEW 


ROLLED CRIMP TO ENGAGE PIPE O.D. 


PIPE 0.D.-.025” 


PIPE 0.D.+.025” 


FRICTION CAP 


NOTE: 
FOR GENERAL NOTES, SEE SHEET 1 OF 16. 


FOR MOUNTING HEIGHT AND OFFSET DETAILS, SEE 
STANDARD PLANS SHEET 10 OF 16. 
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Sn @ POST INSTALLATION 


KOLB HOOD 


NUMBER DETAILS 
PIPE POST 
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SHEET NO. 


or OF NG 


DATE EFFECTIVE: 
DATE PREPARED: 


01/01/2021 
10/14/2020 


903.03BN 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


CLAMP 
ASTM B 308, 6061-T6 


(ALUMINUM EXTRUDED ) 


S/he Kee" 


(FULL THREAD ) 
STAINLESS STEEL 
HARDWARE 


WASHERS 


CLAMP TYPE SIGN SUPPORT 
FOR PIPE POST 


2” EXTRUDED,|,12” EXTRUDED 
PANEL ah PANEL | 


WIDTH OF PIPE POST CLAMP 
SIGN TYPE MINIMUM “A” 


FLAT hoe 
GALVANIZED ROUND POST STRUCTURAL 3H 


PROFILE VIEW 


ee SIGN FACE 8” 3” STAINLESS STEEL 


a HEX HEAD ALL THREAD 

8” STAINLESS SPO oD. Se lt 

STEEL THICK STEEL WASHER 
3" O.D. x jg” THICK 
PLASTIC FIBER WASHER 


SIGN 
STAINLESS STEEL BRACKET MATERIAL 


GALVANIZED 
ROUND POST 


2” 18-NC TAPPED HOLE IN CENTER 


3” x 2025” STAINLESS 
STEEL STRAP MATERTAL 


VIEW SHOWING ENDS OF 
STRAP, CLAMPED IN SEAL 


PLAN VIEW STRAP SEAL FLARED LEG SIGN BRACKET 


MOUNTING DETAILS FOR EXTRUDED PANELS 
ON PIPE POST MOUNTING DETAILS FOR FLAT SHEET SIGNS 
ON ROUND STRUCTURES >4” PIPE POST 


' GR 6063-T6 ALUMINUM 14” WIDE PIPE POST CLAMPS 
3” WIDE PIPE POST CLAMPS ALLOY EXTRUSIONS. (ALUMINUM FLAT SHEET) 


(oe LOCKNUT 
HEX HEAD BOLT ~* qys- GALVANIZED ROUND POST 


PROFILE VIEW 


SIGN FACE 


GALVANIZED 
ROUND POST 


PLAN VIEW 


MOUNTING DETAILS 


FOR FLAT SHEET ON PIPE POST 


OTES: 


DOT 


OR GENERAL NOTES, SHEET 1 OF 16. 


OR MOUNTING HEIGHT AND OFFSET DETAILS, SEE 
HEET 10 OF 16. 


OR DETAILS OF EXTRUDED ALUMINUM PANEL AND 
OST CLIP DETAILS, SEE STANDARD PLANS 903.02 
HEET 4 OF 7. 
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SIGN MOUNTING DETAILS 
PIPE POST 


DATE EFFECTIVE: 
DATE PREPARED: 


SHEET NO. 


01/01/2021 
10/14/2020 903.03BN 6 OF 16 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


2.5" + 2.25" POST COMPRISED OF A 25” PSST BASED ON 
12 GAUGE POST WITH A 2.25” PIECE OF PSST INSERTED UBE SHALL BE 7 GUAGE POST SbZE 
ANCHOR sa INSIDE TO INCREASE POST CAPACITY, USE AS } SEE 7? GAUGE 
ee lai ° INDICATED BY POST SELECTION CHARTS 1/2"GALVANIZED MECHANICAL ANCHOR DETAILS 
: T 


S SHALL BE USED TO ATTACH - : 54 


mls 


PSST: 


8" CORNER BOLT AND NUT ; BREAKAWAY 

: DEVICE DER BOLTS SHALL BE USED TO 
MVININUM. 1 CORNER BOLT REQUIRED sal: De ert ae ed 
Seek Boke WRcAy STANDARD PLAN 903.03) 


O BARRIER WALL 


: MUST RUN FROM THE 
7 GAUGE ZL BREAK AWAY BREAKAWAY UP A HOR SHALL BE HOT DIPPED GALVANIZED 


ANCHOR ~. (ett) 6 FTER FABRICATION PER SECTION 1080 


? : DEVICE \ MINIMUM OF : 
7 ° in 


° t es 
a : a ALWAYS REQUIRED 9 OST SIZE 
REGARDLESS OF THE SEE 7 GAUGE 


DER BOLT AND NUT NUMBER OF POST 
: GROUND 
LT DETAIL FOR WHEN BREAKAWAY DEVICES ARE REQUIRED : CHOR DETAILS 


" , THE PORTION FIXED TO THE GROUND ANCHOR 
2.50 AND te D5 PSST } 
> “SHOULDER BOLTS REQUIRED SHALL BE NO HIGHER THAN 4” ABOVE THE 


INSTALLED PERPENDICULAR TO EACH OTHER FINTSHED GRADE. 


ANCHOR BOLT DETAIL BREAKAWAY DETAILS 
2.5" + 2.25” POST DETAIL 


BARRIER WALL 


2.5" MOUNTING DETAIL 
THE ANCHOR SHOULD BE A MAXIMUM OF THE ANCHOR SHOULD BE A MAXIMUM OF 


2.5” ABOVE THE GROUND LEVEL 2.5” ABOVE THE GROUND LEVEL 


IX | Ts POST AND ANCHOR DATA TABLE 


al iE At ir ANCHOR BREAKAWAY NEEDED 
: NORMAL OR OMNI-DIRECTIONAL [\uwpeR oF POSTS 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


2.25" X 36” OD 
2.5” X 36” OD 


12 2025" 
1 * 25): 

12 2 DM RLS 1 O* Ss 3” X 36” OD 
12 C2. SERA 5 OE 2 25 X26 25) OE 3° 3” X 36” OD 
a 


I * TO BE USED WITH CONCRETE FOOTINGS OR IS AN OPTION IN ROCK SOIL CONDITIO 


— BOLT HOLE DIAMETER — !%3»" 


12 GAUGE 7 GAUGE — 2 PER SIGN ON ALL 4 SIDES so 
~ GAUGE ANCHOR , 


ANCHOR INSTALLATION DETAIL FABRICATION DETAIL R GENERAL NOTES, SEE SHEET 1 OF 16. 


R MOUNTING HEIGHT AND OFFSET DETAILS. SEE 
EET V0) OF Tes 


2 "2 “ 


x 
x 
x 
x 


Ww 
TOP OF FOOTING, ; POST SHALL EXTEND A TOP OF FOOTING, :} POST SHALL EXTEND A 
FLUSH WITH ; INIMUM OF 6” BELOW THE >¥ MINIMUM OF 6” BELOW THE 
: FLUSH WITH : 
FINISHED GRADE : TOP OF THE FOUNDATION TUBE FINISHED GRADE 2} TOP OF THE FOUNDATION TUBE 


LL BREAKAWAY DEVICES USED ON AN INSTALLATION 
ALL BE CERTIFIED NCHRP 350 COMPLIANT. 


I 2 ” ; : , 48” FOOTINGS MAY BE USED WITH 12 GAUGE OR 
Sty uo ie te =—2.5" MAX 7 GAUGE ANCHORS. 


: ht 
12 GAUGE MISSOURI HIGHWAYS AND TRANSPORTATION 
5.5 BAG EQUIVALENT EXPANDING POLYURETHANE DOT COMMISSION 


CONCRETE MIX, MAXIMUM FOAM, MINIMUM 105 WEST CAPITOL 


W COMPRESSIVE STRENGTH JEFFERSON CITY» MO 65102 
265: - SLUMP: CSTE OF 80 PSI AND MINIMUM 1-888-ASK-MODOT (1-888-275-6636) 


ENOUGH TO SUPPORT 
TUBE WITHOUT BRACING) Dae ee ee ag OF Msg, 


woe Sern % POST INSTALLATION 


KOLB HOOD 
\—7 GAUGE ANCHOR —7 GAUGE ANCHOR NUMBER DETAILS 


PERFORATED SQUARE 


D&S 
OMNI-DIRECTIONAL ANCHOR Pty sate | Bey eee STEEL TUBE (PSST) 
DETAIL FOR BOTH AGGREGATE AGGREGATE eT MIN 


12 AND 7 GAUGE SHEET NO 
CONCRETE FOOTING DETAIL EXPANDING FOAM FOOTING DETAIL Fre paepuren, tonazosn | 903+O3BN | 7 gf 46 


y 


SIGN FACE 
PSST ie 


POST CLIP 


ae. 


3 LBS/FT 


PROF ILE 


i 


POS Cl LP Set 


U-CHANNEL 
3 LBS/FT 


Lares FACE 


POST CLIP ae 


fe 


PLAN 


POST CLIP METHOD 


2 
| 
Ea 


OS | 


PROF ILE 


PLAN 


T-BOLT METHOD 


EXTRUDED PANEL MOUNTING DETAIL 


we FACE 


3” - 16 U.N.C. 2A THD. a 


Su 
8 
Bu 
16 


la 
3a 


8 
LOCKNUT 


SQUARE BOLT HEAD SHOWN MAY BE REPLACED WITH 
RECTANGULAR BOLT HEAD WITH THE NARROW DIMENSION 


EQUAL TO .641”. 


BOLT - 12 x 2% ALUMINUM 
BOLT - 35 x 2 ALUMINUM 
HEX LOCKNUT — 3” ALUMINUM 
WASHER — ALUMINUM 


rol 
8 
3: 
8 


T-BOLT DETAIL 


— ALUMINUM BOLTS SHALL BE ASTM B 211, 2024-T4 OR 6061-T6 
— ALUMINUM FLAT WASHERS SHALL BE ASTM B 209, ALCLAD 2024-14 OR 2024-14 


— ALUMINUM LOCK NUTS 


a SIGN FACE 


A 


(NYLON 


OTES 


LTER 


HE GE 


OUNTI 
10 0 


OST C 
2 SHE 


ATE 


INSERT) SHALL BE ASTM B 211 OR 2017-T4 


ERAL NOTES, SEE SHEET 1 OF 16. 


G HEIGHT AND OFFSET DETAILS, SEE 
F 16. 


LIP DETAILS, SEE STANDARD PLANS 
ET 4 OF 7. 


PSST MOUNTING HARDWARE USE SHALL 


BE ON APPROVED LIST. 


NUMBER OF BOLTS TO 
ATTACH STEEL CHANNEL 
TO PSST POST 
SIGN HEIGHT | NO. OF BOLTS PER 
PSSTUPGST USED 


MISSOURI HIGHWAYS AND TRANSPORTATION 


DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


2 


ENS 


\ 
. <& OF Miso, 


oo 


NICOLE A. 


KOLB HOOD 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


NUMBER 


SIGN MOUNTING DETAILS 


PERFORATED SQUARE 
STEEL TUBE (PSST) 


=) 
4 
5 
6 
Y 
8 


DATE EFFECTIVE: 
PREPARED: 


DATE 


SHEET NO. 


SOF NG 


01/01/2021 
10/14/2020 


903.03BN 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SIGN FACE 


12” EXTRUSION 
PANEL 


4” X 4” WOOD POST — NO SLOTS OR HOLES REQUIRED 


4” X 6” wooD POST - 14" X $” SLOT ON 6” SIDE OR 
1 i" DIA. HOLE ON 6” SIDE Ben 


6” X 6” WOOD POST - 2” X 5” SLOT OR 2” DIA. HOLE 3.0 LB./FT. CHANNEL POST SECTION 

TO BE APPROXIMATELY EQUAL TO THE 
SLOT ACROSS NEUTRAL AXIS FORMED BY SUCCESSIVE SIGN HEIGHT ONLY TO PROVIDE FOR 
DRILLING WITH 4” BIT. NECESSARY POST CLIPS 


@ IN LIEU OF A THROUGH BOLT, A 2” 

LAG SCREW EQUAL IN LENGTH TO THREE 
MOUNT SIGN QUARTERS OF THE MAX. POST THICKNESS 
ON THIS FACE MAY BE USED. 

OF POST = 


5” pQsT BOLTS (1) 


GROUND . NUMBER OF BOLTS TO 

v. : ATTACH, STEEL CHANNEL 
SIGN HEIGHT | NO. OF BOLTS PER PLAN VIEW 
WOOD POST USED 


Z MOUNTING DETAILS FOR EXTRUDED 
PANELS ON WOOD POST 


3 
4 
cy 
6 
7 
8 


OTES: 
R GENERAL NOTES, SEE SHEET 1 OF 16. 


OSTS SHALL BE EMBEDDED A MINIMUM OF 3 FEET 


FOUR —%” GALVANIZED THE GROUND. 


ASTM A 449 BOLTS, NUTS 


AND WASHERS NEL POST-STUB OVERLAP SHALL BE POSITIONED 


LY BETWEEN GROUND LINE AND 18” ABOVE 
LINE. 


ST SIZING SEE ENGINEERING POLICY GUIDE. 


ST CLIP DETAILS, SEE STANDARD PLANS 903.02 
4 OF 7. 


POST TYPE OR MOUNTING HEIGHT AND OFFSET DETAILS. SEE 
MEET 10 OF 16. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


SIGN AREA 
(SQ.FT. ) 


bd 00000 Ob Deo OCF OFC OOO OOO 


\ 
ae OF Miso, 
S ow 
NICOLE A. 
KOLB HOOD 


NUMBER SIGN MOUNTING DETAILS 
WOOD AND 


= , S 
U-CHANNEL S U-CHANNEL POST 
POST-STUB DETAIL U-CHANNEL POST DETAIL ee 


SIGNED, SEALED AND DATED 


OPTIONAL INSTALLATION ELECTRONICALLY, 
POST SIZE REQUIREMENTS DATE EFFECTIVE: 01/01/2021 903.03BN 


DATE PREPARED: 10/14/2020 


SHEET NO. 


oS: OF ONG 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


-| 


MIN. 12° 
FROM TRAVEL LANE 


MIN. 6° 
FROM SHOULDER 


MIN. 12° MIN. 12° 
FROM TRAVEL LANE || FROM TRAVEL LANE 
MIN. 6° MIN. 6° 
FROM SHOULDER FROM SHOULDER 
GROUND 


MINIMUM 5’ 


MINIMUM 5‘ 


GROUND 


MINIMUM 5’ 


GROUND 


A/ j 


if 
Ales 


EDGE OF TRAVEL LANE 


EDGE OF TRAVEL LANE EDGE OF TRAVEL LANE OR SHOULDER 
OR SHOULDER OR SHOULDER 


ONE POST — SINGLE SIGN ONE POST — SINGLE SIGN WITH SUPPLEMENTAL PLAGUE TwO POST 


GENERAL NOTES: 
%& BASED ON PLANS AND 

FIELD CONDITIONS SIGN MOUNTING BOLTS SHALL BE INSTALLED WITH A NYLON 
WASHER AGAINST THE SIGN FACE WITH A STEEL WASHER 
BETWEEN THE NYLON WASHER AND BOLT HEAD. 


OCKNUT SHALL BE USED TO FASTEN THE SIGN TO THE 
Ts 


EDGE OF SIGN TO LINE TICAL CLEARANCE FROM THE ROADWAY SHALL BE MET AND 
UP WITH THE EDGE OF OBJECT REASED ONLY TO MEET THE 5° MINIMUM VERTICAL 
ARANCE FROM THE GROUND. 


IZONTAL OFFSET MAY BE ADJUSTED BASED ON FIELD 
DITIONS. 


Y 
cae J / f S\N 7S SSROUND a MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
7 ‘i GROUND 1-888-ASK-MODOT (1-888-275-6636 ) 


\ 
. <&e OF Miso, 


A oo 


are SIGN MOUNTING DETAILS 


EDGE OF TRAVEL EDGE OF TRAVEL LANE NUMBER = 
MOUNTING HEIGHT & OFFSET 
OR SHOULDER 
ANE: AR SH OULAGE nor PIPE POSTS, PSST» WOOD 
& U-CHANNEL POSTS 
CHEVRON SIGN TYPE III OBJECT MARKER ADJACENT TO CURB ool SE 


ELECTRONICALLY. 


SHEET NO. 


MOUNTING HEIGHT DETAILS Fe preeuren, tenenosy | 903-03BN | 10 GF 16 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


GROUND MOUNT 
U-CHANNEL 


CHANNEL POST DELINEATOR AND FASTENER DETAILS 


EDGE OF 


TRAVELED WAY 


EDGE OF 
TRAVELED WAY 


EDGE OF 
SHOULDER 


SHOULDER MOUNTED 


2” BOLT WITH LOCK NUT 


SECONDARY DELINEATOR 
REFLECTOR MOUNTING 
LOCATION 


PRIMARY DELINEATOR 
REFLECTOR MOUNTING 
LOCATION 


HOLE PUNCHING TO EQUAL 3” DIAMETER 
HOLES. ONE INCH CENTER TO CENTER, 
BEGINNING ONE-HALF INCH FROM THE END 
AND CONTINUING THE ENTIRE LENGTH OF 
THE POST. 


CHANNEL POST DELINEATOR 


LIMITS | LBS/FT 


DIMENSIONS — INCHES 


(2) 


E 


NOMINAL ieee 


OLERANCE + 5% 
(2) WEIGHT BEFORE GALVANIZING OR PUNCHING. 


THE CHANNEL POST FOR DELINEATORS SHALL BE MANUFACTURED 


FROM DUCTILE ASTM A 36 OR ASTM A 1011 GR 60. 


EDGE OF 
TRAVELED WAY 


OUTSIDE 
BARRIER CURB 


NARROW 
PAVED MEDIAN 


CHANNEL POST DELINEATOR MOUNTING DETAILS 


TYPE 4 


® 3) 


DELINEATOR PLACEMENT LOCATED 
AT THE RADIUS POINTS 


TUBULAR DELINEATOR 
PLACEMENT FOR ISLANDS 


36” SPACING 


© @ 1) @ © 


DELINEATOR PLACEMENT 
FOR MEDIAN STRIPS 


3" 3" 


SINGLE DOUBLE STACKED 


CHANNEL POST 
DELINEATOR REFLECTOR 


RETROREFLECTIVE SHEETING 


TUBULAR DELINEATOR 


ota au“ = 
A 


NOMINAL 


WHITE OR YELLOW 


36" 


| 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


36 INCH SURFACE-MOUNT 
DELINEATOR POST 


TUBULAR DELINEATOR DETAIL 


COLOR OF TUBULAR DELINEATOR AND REFLECTIVE SHEETING 
SHALL MATCH THE COLOR OF THE CLOSEST PAVEMENT 
MARKING OR CURB MARKING. 


TUBULAR DELINEATOR SHAPE MAY BE ROUND OR T-SHAPED. 
TUBULAR DELINEATOR SHALL BE PERMANENTLY MOUNTED TO 
THE PAVEMENT SURFACE IN ACCORDANCE WITH THE 
MANUFACTURER'S RECOMMENDATIONS. 


NOTES: 


RETROREFLECTIVE YELLOW, WHITE OR RED SHEETING IN 
ACCORDANCE WITH ASTM D4956 TYPE 9 OR 11 SHALL 
BE APPLIED TO ONLY ONE SIDE OF THE DELINEATOR 
REFLECTOR BODY. 


RETROREFLECTIVE SHEETING SHALL FOLLOW GUIDELINES 
OUTLINED IN SEC 1042.2.7.5 FOR CORRECT APPLICATION 
OF SHEETING TO DELINEATOR BODY. THE COLOR OF THE 
SHEETING SHALL MATCH THE CLOSEST ADJACENT PAVEMENT 
MARKING. 


3” X 6” DELINEATOR BODY SHALL BE MADE FROM 
0.080 INCH ALUMINUM. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 
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NICOLE A 


KOLB HOOD 


NUMBER SIGN MOUNTING DETAILS 
DEL INEATORS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


11/OF 16 


DATE EFFECTIVE: 01/01/2021 
DATE PREPARED: 10/14/2020 


903.03BN 


nen BOLT WITH LOCK NUT 


DELINEATOR 
REFLECTOR 


DELINEATOR BODY 
DELINEATOR > i | 
as a — TOP OF CONCRETE 
ae BARRIER (TYP. ) 
Ce =, ye DEL INEATOR 


REFLECTOR 
ALUMINUM BRACKET BODY 


Z 3" x 3" x 2" 
ELEVATION 


@ TWO 4” X 24” ZINC 
COATED OR STAINLESS 
STEEL MECHANICAL 
FASTENERS OR TWO 
SELF-TAPPING SCREWS 
SHALL BE USED TO ATTACH 
TO CONCRETE (TYP. ) 


TYPE B AND TYPE C AND " (2) SECONDARY DELINEATOR REFLECTOR BODY 
SAFETY BARRIER CURB TYPE E DEL INEATOR SHALL BE ATTACHED TO THE BACK SIDE OF 
REFLECTOR THE ALUMINIM BRACKET. 


BODY 


DELINEATORS ON CONCRETE TRAFFIC BARRIER 
FOR CONCRETE BARRIER DETAILS, DELINEATOR CONNECTION 
SEE STD PLANS 617.10 OR BRIDGE PLANS. ON CONCRETE TRAFFIC BARRIER 
DETAIL 


EDGE BARRIER (TYP. ) 


ONE WAY TRAFFIC ON 
DIAMOND EXIT RAMP 


ONE WAY TRAFFIC 
TWO WAY TRAFFIC (SEE SHEET 14 OF 16) 


a 


OTES: 


MEDIAN 
BARRIER FOR GENERAL NOTES, SEE SHEET 1 OF 16. 


RETROREFLECTIVE YELLOW, WHITE OR RED SHEETING IN 
ORDANCE WITH ASTM D 4956 TYPE 5 OR 8 SHALL 
50" SPACING % 50" SPACING _ APPLIED TO ONLY ONE SIDE OF THE DELINEATOR 
LECTOR BODY. 


ONE WAY TRAFFIC ROREFLECTIVE SHEETING SHALL FOLLOW GUIDELINES 
LINED IN SEC 1042.2.7 FOR CORRECT APPLICATION 
LEGEND SHEETING TO DELINEATOR BODY. THE COLOR OF THE 
ETING SHALL MATCH THE CLOSEST ADJACENT PAVEMENT 
ING. 


A YELLOW DELINEATOR MISSOURI HIGHWAYS AND TRANSPORTATION 
ONE WAY TRAFFIC DOT COMMISSION 


RED DELINEATOR / 105 WEST CAPITOL 
20 SPACING > JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


@ WHITE DELINEATOR 


\ 
ue Miso, 
een 
(1) SECONDARY DELINEATOR ON BACK SIDE NOT REQUIRED IF ROADWAY “A” HAS MORE THAN 2 LANES  NOOLE a 


50’ SPACING NUMBER SIGN MOUNTING DETAILS 
CONCRETE BARRIER DELINEATORS 


ROADWAY OR BRIDGE CONCRETE TRAFFIC BARRIER DELINEATION THS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


DATE EFFECTIVE: 01/01/2021 
DATE PREPARED: 10/14/2020 903.03BN 12 OF 16 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


2” X 3” RETROREFLECTIVE YELLOW, 
WHITE OR RED SHEETING IN ACCORDANCE 
WITH ASTM D 4956 TYPE 5 OR 8 


DETAIL A 


DELINEATOR 


REFLECTOR 
nee DETAIL A 


W 


BLOCK 
DELINEATORS ON THREE-STRAND 
MEDIAN GUARD CABLE 


FOR THREE-STRAND GUARD CABLE DETAILS 


DELINEATOR SEE STD PLANS 606.41. 
REFLECTOR 


BODY 


eo0o0e000[00000 


OTES: 


FOR GENERAL NOTES, SEE SHEET 1 OF 16. 
GUARDRAIL 


RETROREFLECTIVE YELLOW, WHITE OR RED SHEETING IN 
> ORDANCE WITH ASTM D 4956 TYPE 5 OR 8 SHALL 
i@ BOLT WITH LOCK APPLIED TO ONLY ONE SIDE OF THE CHANNEL POST 
INEATOR MOUNTED TOWARDS THE CHANNEL POST. 


ROREFLECTIVE SHEETING SHALL FOLLOW GUIDELINES 
LINED IN SEC 1042.2.7 FOR CORRECT APPLICATION 
SHEETING TO DELINEATOR BODY. THE COLOR OF THE 
ETING SHALL MATCH THE CLOSEST ADJACENT PAVEMENT 
ING. 


MISSOURI HIGHWAYS AND TRANSPORTATION 

— U-CHANNEL DOT COMMISSION 

105 WEST CAPITOL 

JEFFERSON CITY, MO 65102 

DEL INEATOR 1-888-ASK-MODOT (1-888-275-6636 ) 
REFLECTOR 

BODY TRAFFIC cg OF Msg, 


eo S ow 
NICOLE A. 
KOLB HOOD 


DELINEATORS ON GUARDRAIL NUMBER SIGN MOUNTING DETAILS 
FOR GUARDRAIL DETAILS, SEE STD PLANS 606.00 AND 606.50. S 3 GUARDRAIL AND GUARDCABLE 
(1) A SECONDARY DELINEATOR WITH RED SHEETING SHALL BE ATTACHED TO THE BACK SIDE OF THE CHANNEL WHEN THE DEL INEATORS 


THIS SHEET HAS BEEN 


DELINEATION IS PLACED ALONG AN INTERCHANGE RAMP AND COULD BE VIEWED BY WRONG WAY TRAFFIC. SOE ECIRONIGALY. 


Q 
Cc 
> 
a 
i) 
Bs 
> 
_ 
\ TRAFFIC 


SHEET NO. 


DATE EFFECTIVE: 01/01/2021 
DATE PREPARED: 10/14/2020 903.03BN 13 OF 16 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


(~* MEDIAN 


O- O06 0; & OO e(3) 


200’ 
SPACING 
100’ SPACING BEGIN 528’ 


(1) SPACING 
(4) 


LEGEND 
WHITE DELINEATOR 


e 
TERE Ee Nea Tae END a 200' 100’ SPACING 
Keer ae TNUN WHITE DOUBLE STACKED SPACING “SPACING 


100’ MAXIMUM DELINEATOR 
RED DELINEATOR 2 


@ MEDIAN 
SPACING 

TOMINGS 

MATCH LINE A 


TYPICAL DIAMOND EXIT RAMP 


DELINEATOR SPACING ON HORIZONTAL CURVES 


RADIUS SPACING SPACING IN ADVANCE 
OF CURVE ON CURVE & BEYOND CURVE (FEET) 


(FEET ) (FEET ) 1S 7 2ND 3RD 

50 20 40 65 00 
150 30 60 90 00 
200 35 70 00 00 
250 40 85 00 00 
300 50 95 ele) ele) 
400 a9 00 00 00 
500 6D 00 00 00 
600 10 ele) 00 00 


700 75 00 00 00 
800 80 00 00 00 TYPICAL DIAMOND ENTRANCE RAMP 


900 85 00 00 00 TYPICAL INTERCHANGE 


1000 90 ole) 00 00 


100’ SPACING 200’ a BEGIN 528° 
SPACING! SPACING 


MATCH LINE A 


SPACING 


R MAY BE INTERPOLATE ROM TABLE. NOTES: 


00' 


FOR GENERAL NOTES, SEE SHEET 1 OF 16. 


i 


RST DELINEAT ADVA F AND BEYOND CURVE 
Sen eces t RD = S, BUT NOT TO EXCEE THE CONTRACT UNIT PRICE FOR EACH CHANNEL POST 
SPAC Th DELINEATOR SHALL INCLUDE THE REFLECTOR. FASTENERS 
OUBLE STACKE DEL INEATO AND POST. 
SU RG Tes PDE LAPEER EANES: MISSOURI HIGHWAYS AND TRANSPORTATION 
eee a ieee eee OT COMMISSION 
RS SHOULD EXTE F EMERGENCY REFERENCE MARKE 
Sen alae m Eye JEFFERSON CITY. MO 65102 
R YELLOW DELIN ; 
PICALLY INSTALL F LINEATION ON OUTES WIT ee I aa 
HE RAMP BACKWA . FERENCE MARKE 
LOW. 


{e) 
7AM 


HALL BE 
HOULD 

THE GO 
RST YEL 
BACK 

PL ICABL 
S MAY ACC IDE 
ACING AWAY F 


fe) 


MoeoeTeTN 


SPACING 


1 ~< ¢ 


\ 
ae OF Miso, 
A oo 


THOUT EMERGENCY REFERENCE NOES, 
DELINEATORS SHAL SECTIONS WHERE EATORS SHALL BE INSTAL 

Te THESE. PORT L LINEATED UTILIZI B RCHANGES EVERY 528/ ie SIGN MOUNTING DETAILS 
LINEATORS. IN ARE LINEATORS ARE INDICATED. Zn 

LECTIVE SHEETING WIL THE BACK SIDE OF THE . INTERCHANGE DELINEATION 
LINEATOR. 


P= UVVUANOOYO 
I 


ss) 


)@ 
END ik 200’ | 


SPACING 


( 


ODODOD 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


eu) 
i 


EETING SHALL BE IN ACCOR CE WITH SEC 1042.2.7.3. 
SHEET NO. 


DATE EFFECTIVE: 01/01/2021 
DATE PREPARED: 10/14/2020 903.03BN 14 OF 16 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SIGN NUMBER 

OM4 
SIGN NUMBER 
OmM4 


STEEL OBJECT MARKER POST 
LBS/FT DIMENSIONS — INCH 


LIMITS (2) 


2.40 
2.80 


WEIGHT BEFORE GALVANIZING OR 
PUNCHING.LIMITS SHOWN ARE ABSOLUTE. 
NO FURTHER WEIGHT, DIMENSIONAL OR 
COMMERCIAL TOLERANCE WILL BE ACCEPTABLE. 


SKK KKK 


KAMA SAMA 


BURR THREADS OF BOLT 
AS APPROVED BY THE 
ENGINEER. 


TYPE D GUARDRAIL IF SPECIFIED 
SEE STANDARD PLAN 606.00 FOR GUARDRAIL 


INSTALLATION DETAILS 


TYPE 4 OBJECT MARKER INSTALLATION 


OO 0 O;F}O0 0 0 0 OD © 


HOLE PUNCHING TO EQUAL 3” DIAMETER 
HOLES. ONE INCH CENTER TO CENTER, 
BEGINNING ONE-HALF INCH FROM THE END 
AND CONTINUING THE ENTIRE LENGTH OF 
THE POST. 

CLOSED / REMOVED 


ROADWAY TYPE 4 OBJECT MARKER 


sMeBaAgRay (N 
OBJECT MARKER POST AND 


TYPE D FASTENER DETAILS 


GUARDRAIL 
IF SPECIFIED 


W6X8.5 OR 
W6X9 STEEL 
POST 
(TYP. ) 


W-BEAM RAIL 


TYPICAL ROAD CLOSURE 


LENGTH OF W-BEAM RAIL = 13'-64"+ 


NOTES: 


FOR GENERAL NOTES, SEE SHEET 1 OF 16. 


TYPE D GUARDRAIL IS ACCESS RESTRAINT AND VISUAL 
TARGET VALUE ONLY. IT HAS NO REDIRECTIVE CAPABILITY. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


12 GAGE 
W-BEAM RAIL 


AXxSSQSSGMAYAAYF 


DOT 


\ 
ae OF Miso, 
ESS ow 


W6X8.5 OR 
W6x9 POST 
(TYP.) (1) 


NICOLE A. 
KOLB HOOD 


NUMBER 


SIGN MOUNTING DETAILS 
OBJECT MARKERS FOR 
ROAD CLOSURE 


132° 6" 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ELEVATION STEEL POST 


TYPE D GUARDRAIL 


(1) THE CONTRACTOR MAY FURNISH EQUIVALENT 
SECTIONS FABRICATED FROM MATERIAL MEETING 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


AND IN ACCORDANCE WITH SEC 1040. 


DATE EFFECTIVE: 
PREPARED: 


DATE 


SHEET NO. 


15 OF 16 


01/01/2021 
10/14/2020 


903.03BN 


FALL ARREST 
CABLE BOLT 


3u lu 
a X 32 
ia 


SHOULDER BOLT SIGN SHALL BE 
AND NUT MOUNTED TO 
T 
(A 


ome ‘ 
mln WITH THREE 4 


PERFORATED 
SQUARE 
STEEL TUBING 


MECHANICAL CRIMP 
TYPE CONNECTORS 


—Y 
25" X 24” 7 GAGE WITH 3” THICK 
Bu 


; 8 
3 DIA HOLE IN EACH GALVANIZED 


SIDE OF TUBE FOR ee STEEL PLATE DETAIL B ee. Wk 
THROUGH BOLT TO RETAIN FALL ARREST SHOULDER BOLT 


Pas gee ReEe MOUNTING PLATE DETAIL CABLE DETAIL 


PERFORATED SQUARE STEEL TUBE 

2” X 2" (0.D.) 12 GAUGE EDGE OF 
SHOULDER 

TUBE SHALL EXTEND TQ BOTTOM OF 

MOUNTING PLATE 


BOLTS USED TO RETAIN : fer “\. 
FALL ARREST CABLE : DETAIL A 


Su 
SR Guia. bee HOLES FOR ANCHORING SYSTEM 


a lesa uaa SHALL BE DRILLED TO AVOID GROUND INSTALLATION 
THROUGH BOTH SIDES 
eee. REINFORCING STEEL 


TOP OF FOOTING, 
FLUSH WITH 
FINISHED GRADE DETAIL B 


MOUNT ING 
PLATE 


---b-----4-----4 


GROUND LINE 
ROAD NOTES: 


SURF ACE 


pes 


FOR GENERAL NOTES, SEE SHEET 1 OF 16. 


. FALL ARREST : PERFORATED SQUARE STEEL TUBE SHALL BE SECURED TO 
3” DIAMETER Peresce) ‘v ' FOUNDATION TUBE OR BARRIER WALL MOUNTING PLATE WITH 
RESIN ANCHORS (6) A SHOULDER BOLT PER PERFORATED SQUARE STEEL TUBE 


BARRIER WALL INSTALLATION MANUF ACTURER’S SPECIFICATION. 


" ” 7 / : i MISSOURI HIGHWAYS AND TRANSPORTATION 
PERFORATED SQUARE STEEL TUBE 2” X 2 O.D.) 12 (5) g x 5° LONG STAINLESS STEEL CABLE (ASTM A 492 , DOT COMMISSION 


GAUGE. TUBE SHALL EXTEND A MINIM "BELOW TYPE INIMUIM BREAKING STRENGTH 200 LBS.) WITH 


THE TOP OF THE FOUNDATION TUBE. fe - LOOP AT EACH END LOOPS FOR 
MECHA L CRIMP TYPE CONNECTION PER 
TUBE TO EXTEND ABOVE FOUNDATIO ENOUGH SPECIFICATIONS. CABLE IS TO BE RUN 
TO ALLOW BOLT TO BE INSERTED 2 : PERFO D SQUARE STEEL TUBE. CABLE 

USED WHEN SIGN MOUNTING LOCATIO LP een 


CONCRETE MIX TO HOLD FOUNDATION TU B WITH- ANOTHER TRAVELWAY. <—' \ KOLB HOOD 
QUT BRACING SHALL HAVE A MINIMUM OF 5.5 SACKS OF 7 nl Sy, NUMBER SIGN MOUNTING DETAILS 
CEMENT PER CUBIC YARD AND A MAXIMU UMP OF 23”. 2. Ol ER RESIN ANCHORS SHA L ( 

ACCOR E WITH STANDARD SPEC “ . EMERGENCY REFERENCE MARKERS 
24" « 24” (0.D.) SQUARE TUBE GALVA D 7 GAGE AN APPROVED MAECHANICAL TYPE E 
WITH TWO !%p" DIAMETER HOLES IN EACH FACE 3” USED THE DEVICE EQUALS OR E 3” CLEAN She, SEALED AND DATED 
BELOW TOP OF TUBE. TEST QUIREMENTS OF SEC. 1039. AGGREGATE i aa 


FALL ARREST CABLE TO BE SECURED TO NEXT FULL DETAIL A CaS eee ome || GOSsO0SBN 16 OF 16 


L : 10/14/2020 
BELOW SIG DATE PREPARED 


105 WEST CAPITOL 
. , JEFFERSON CITY. MO 65102 
ACTURER’S 1-888-ASK-MODOT (1-888-275-6636 ) 
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ae OF Miso, 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


WEIGH 1a, S10 Pie 
STATION 


ARROW SIZE STEEL PIN L 


149” x 174" eae AVAILABLE HER 


ASSEMBLY SHALL BE GALVANIZED 
AFTER FABRICATION 


PLAN VIEW 


STATION 
RIGHT LANE 


L SIGN DATA 


REFLECTIVE LETTER 
SHEETING TYPE SERIES 


BACKGROUND 1 
LEGEND C 
SYMBOLS 
BORDER 
SUBSTRATE 


ISOMETRIC VIEW PERMIT SIGN DETAIL 
BUSES WEIGH MOUNTING ASSEMBLY 
DESCRIPTION 


_ OPEN _J CLOSED STEEL PLATE 


FOR OPEN AND CLOSED SIGN SEE SPECIAL PROVISIONS 3” STANDARD PIPE 
2-1/2” STANDARD PIPE 
2” GALV. MACH. BOLT 
GALV. WASHER 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


NOTE: CHANGEABLE “OPEN/CLOSE” AND “BUSES WEIGH” SIG 
MOUNTED BELOW THIS SIGN. SEE DETAILS THIS SH 


MATERIAL LIST 


gi” 
6? 
| 


BUSES 
WEIGH 


L 54" ESIGN SPECS: AASHTO STANDARD SPECIFCATIONS FOR 
MAXIMUM HEIGHT FROM BOTTOM OF BUSE TRUCTURAL SUPPORTS FOR HIGHWAY SIGNS. LUMINARES,. 


ND TRAFFIC SIGNALS - 1975. 
BORDER WEIGH SIGN TO GROUND SHALL BE 60”. 


CORNER RADII WIDTH GENERAL SIGN DATA ATERIALS AND FABRICATION SHALL CONFORM TO THE 
MINIMUM iN Saaiagee SEFLECTIVE Waniss EQUIREMENTS OF THE STATE HIGHWAY AND TRANSPORTATION 
SIGN DIM. : : SHR1L-3 SHEETING Type |COLOR| cFRies OMMISSION STANDARD SPECIFICATIONS AND PROVISIONS. 
5‘ OR LESS __ 6’ x 10’ OR LARGER BACKGROUND] Tt GREEN, MISSOURI HIGHWAYS AND TRANSPORTATION 
FROM 5’ TO 7 - LEGEND 2. ae a | DOT COMMISSION 
LESS THAN 67 x1 [SYMBOLS | —— 
OVER 7? x SYMBOLS pss 3 aS eee 105 WEST CAPITOL 
BORDER WIDTH SHALL BE AS SHOWN ON CHART BUT NOT TO BORDER WHITE] | Per rae metals 
EXCEED THE STROKE WIDTH OF THE MAJOR LETTERING ON SIGN. SUBSTRATE |SHEET 


ERAL SIGN DATA CHANGEABLE SIGN DETAIL 


pe REFLECTIVE 

SHEETING TYPE SUBSTRATE LEGEND, SYMBOLS, & BORDER i 

BACKGROUND 1 ST STRUCTURAL  L—1 SCREEN PRINT . NUMBER 

LEGEND q eH SHEET L-3 DIRECT APPLIED (CUT FRO ee 

<VHEGIS ji MATERIAL SHOWN ON PLANS. ) oway OS WEIGH STATION 
z 


We PTS 
BORDER a 
SUBSTRATE R1 ENGINEERING GRADE IN ACCORDANCE WITH SEC 1042.2.7.1 


R4 PRISMATIC IN ACCORDANCE WITH SEC 1042.2.7.3 HAGESER PEED INE rae SHEET NO. 
A VE: 
GU | DE ) ] GN DE TA I L DATE PREPARED: 12/19/2011 903 e O4F 1 OF 1 


a“ 


AI|BIC/B/A 


ENERAL NOTES: 


yy 


CH 


HIGHWAY SIGNING 


SEP 


4p 


REFLECTIVE SHEETING THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SAME AS OTHER HALF TUBULAR (BEAM HALF B) OVABLE TOP 


ALIGN DETAIL C ALIGN 
‘ VERTICAL ae 
OF SIGNS BEAM SPLICE OF SIGNS 
AND ARM gS AND ARM 


VARIABLE 


SPREAD 


VARIABLE 


SPREAD FEET 
45 50 55 
UM SIGN AREA 
SQUARE FEET 


PER FOOT 


(MULTIPLES OF ONE FOOT) 


MINIMUM CLEARANCE 


TAPER 0.14” 


POST LENGTH 


ae a 


DIMENSIONS 


DETAIL B — 7 7 8.8” x 6” x 20 
(SEE SHEET 2 OF 2) — S 9.5” x 6” x 25! 


TOS 3X 36.3" 30" (4) EXAMPLE: IF SLOPE 
74” x% 9.1" x 35 IS 1V:6H, THE 


16” x 10.4” x 40 — DENOMINATOR IS 6 
MAX IMUM init 


MAX IMUM PAVEMENT 


NOTES: 
PAVEMENT DESIGN SPANS IN EVEN 3” INCREMENTS. SPECIFY SPAN A EEE IE 


a REQUIRED. FOR SPAN LENGTHS LESS THAN MAXIMUM FOR A 


Can 


4 / 


MINIMUM 


(4) 


CURB LINE 


FD/SLOPE 


DESIGNATED RANGE, THE LARGER DIAMETER OF THE CROSS BEAM 
ITS HELD AND THE SMALLER DIAMETER WILL INCREASE AS LENGTH 
IS REDUCED. DESIGN POSTS IN EVEN 1” CREMENTS. 


GENERAL NOTES: 


ESTIMATED QUANTITIES FOOTING : ALL SIGNS SHALL BE CENTERED VERTICALLY ABOUT THE 
Z CLASS B CONCRETE REINFORCING STEEL HORIZONTAL @ OF THE ARM. 
ANCH : 1‘ DEPTH 1” DEPTH #5 #4 (3) |TOTAL : 
BOLT : CU. YD. CU. YD. »|LENGTH|NO./LENGTH] LBS. ALL ANCHOR BOLTS SHALL BE FULLY GALVANIZED HIGH 
0.1818 0.01515 Bo Ole a2) 103 ANCHOR BOLTS STRENGTH ANCHOR BOLTS. 


ROCK LI - 0.1818 0.01515 10/-3"|12| 77-2") 121 
s #4 BARS AT SEE SHEET 2 OF 2 FOR DETAILS A. B AND C. 
ESTIMATED QUANTITY FOR REINFORCING 12” CTRS.. SHAPE 34 
ANCHOR BOLT STEEL IS BASED ON A 1V:2H SLOPE. MISSOURI HIGHWAYS AND TRANSPORTATION 
PLATES (SEE DOT COMMISSION 
CHART FOR SIZE) 105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
ELEVATION 1-888-ASK-MODOT (1-888-275-6636) 


HEAVY HEX NUT OR F wee 
BUTT WELD 6 — #5 BARS 4 Ve Son 


EQUALLY Soin HIGHWAY SIGNING 


KOLB HOOD 
REINFORCEMENT PLACED SAME AS STANDARD FOOTING. SPACED NUMBER 


CONCRETE TO BE POURED TO EXCAVATED FACE OF ROCK. MOR Be OO LING rN GED aan TUBULAR SUPPORT STEEL 
TYPE ANCHOR ANCHOR BOLT “e x TYPE § 


MODIFIED FOOTING NO. BOLT (1) PLATE #4 BARS AT ONE TUBE 
IN SOLID ROCK $-1310] 14” DIA. gL x BEM 12” CTRS., FD ocUiS SEL MS BEEN 
1 30 DIA SHAPE 34 ELECTRONICALLY. 
S$-1312 a : 
(2) NOT TO EXCEED 5’ FOR S-1310, ae PLAN SRECRIWER, DLIe AOE SHEET NO. 
Oe ce ee eee es FOOTINGS DATE PREPARED: 10/14/2020 903.05K 1 OF 2 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


14” PIN AND 
4” COTTER 


ie x 2” SLOTTED 
HOLES IN MOUNTING ANGLES 


2 HEX HEAD BOLTS, NUTS 


CONTINUOUS WELD AND LOCK WASHERS 


3” x LENGTH AS 

REQUIRED BOLT 

TUBE DIAMETER EQUAL TO 
OR LESS THAN 1034” 
AT CENTER OF SPAN 


com 
ff ~~ 


x 4” HIGH TENSILE 

HEAD BOLTS 

THREAD LENGTH — 
REQUIRED 


a” x 4” HIGH TENSILE 
CONTINUOUS WELD EX HEAD BOLTS 
, 3” THREAD LENGTH — 
2” x 3” WIDE CLAMP REQUIRED 


16 
HIGH STRENGTH LOW ALLOY 


1 
H 
2 
4 


LENGTH EQUAL TO SIGN HEIGHT 


\ 


xX 16 
NTING ANGLES 


1q” RIVET HEAD PIN SIGN HEIGHT MM Neal 


AND 4” COTTER NOTE: eee OF SIGN WIDTH 
MINIMUM OF TWO BRACKETS ARE REQUIRED PER BRACKET 


FOR SIGNS OVER 42” IN LENGTH. 48 & UNDER 13 
TUBE DIAMETER GREATER THAN 104” 60 8 


AT CENTER OF SPAN GALVANIZED SIGN fe 2 
DETAIL A BRACKET ASSEMBLY 


BEAM CLAMP 


BASE DIMENSIONS AND DAT TUBE DIAMETER 934” TUBE DIAMETER 


are S es fou AND UNDER OVER 94” 


134" AAPA aie 4 7 X60" | 5°30" DETAIL C 
16? T 77"| 33 o L x 90” |6’-6" 
BEAM SPLICE 


ANCHOR BOLTS AS SPECIFIED. 
THREAD UPPER PORTION E. 
GALVANIZE ENTIRE LENGTH OF WELDED INSIDE 
BOLT AND ALL NUTS AND WASHERS. AND OUTSIDE 
HEAVY HEX NUT MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
to 105 WEST CAPITOL 
eeieietent JEFFERSON CITY. MO 65102 
4 la 1-888-ASK-MODOT (1-888-275-6636) 
HEAVY SQUARE NUTS AND > 


| 
ee OF Mh 
A GALVANIZED SCREEN SHALL BE USED MAES ORES MENG ty Wo 


BETWEEN THE POST BASE PLATE AND NICOLE A, 

CONCRETE BASE. SCREENS SHALL BE bees HIGHWAY SIGNING 
PRESS-FORMED OF 3 OR 4 MESH. 21 GAGE TUBULAR SUPPORT STEEL 
OR HEAVIER. STAINLESS STEEL OR ELEVATION _ é TYPE S 
HOT-DIPPED GALVANIZED WIRE SCREEN 

OR APPROVED EQUIVALENT. THAT WILL DETAIL B Re cll fae ONE TUBE 

PROVIDE A FRICTION-TIGHT FIT WHEN SIGNED, SEALED AND DATED 


ELECTRONICALLY. 


oui es eh ae DATE EFFECTIVE: 01/01/2021 SHEET ING 
DATE PREPARED: 10/14/2020 903.05K 2 OF 2 


SQUARE 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SPAN A (76' TO 90’) 


SPREAD 


5 x Ee 


ALIGN VERTICAL 


MAX [MUM 


10' 


¢ OF SIGNS 


SAME AS OTHER SIDE 


CENTER ASSEMBLY 
VARIABLE B 


Bu 


16 
WELDED TO 
5" PLATE 
GUSSETS 


14” BLIND 


~HALF COUPLING 


WIRE OUTLET 


ROUND TUBULAR BEAM 0.250 TH 
14.25” x 10” x 30.5’ MAXIMU 
CUT OFF SMALL END FOR PROPE 


ICK 
M- 
R LENGTH 


SPAN A (< 76") 


POST 2 


6 uv 


SPREAD 


ALIGN VERTICAL 


MAX IMUM 


/ 


10 


¢ OF SIGNS 


DETAIL B 
(SEE SHEET 
2 OF 2) 


SAME AS OTHER SIDE 


ROUND T 


UBULAR BEAM HALF 0.14” TAPER PER FOOT 


REMOVABLE 


MI 


CLOSED 
ENDS 


SEE CHART - |! 


CUT OFF SMALL END FOR PROPER LENGTH 


CURB LINE 


CLEARANCE 


y_ MAX IMUM 
PAVEMENT 


ELEVATION 


ANCHOR BOLTS AND 
PLATES, SEE CHART 


HEAVY HEX NUT 
OR BUTT WELD 


c0 


MODIFIED FOOTING IN SOLID 


REINFORCEMENT PLACED 


SAME AS STANDARD FOOTING, 
CONCRETE TQ BE POURED TO 


EXCAVATED FACE OF ROCK. 


MAXIMUM RH 
IN ROCK 
NOT TO EXCEED FH 


ANCHOR BOLTS 


6 — #5 BARS 
EQUALLY 
SPACED 


#4 BARS AT 
12” CENTERS; 
FD SHAPE 34 


SECTION A-A 


FOOTINGS 


POST 2 


4” 


HAND HOLE 


fl / 


TAPER a) 0.14” PER FOOT 


x 6 5” 


POST LENGTH MULTIPLES OF 


TWO END POST 


D ALLOWABLE 
INCHES|MOMENT-F T-LBS. 


5 120 000 


147 000 


177? 000 


214 000 


POST LENGTH i ete OF 1’ — TAPER APPROX. 0.14” PER FOOT 


SPACED, 
6 REQUIRED 


ELEVATION 


222 000 


255 000 


292 000 


328 000 


o%& EXAMPLE: IF 
IS 1V:6H, 
DENOMINATOR 


ERAL N 


ONGEST 
ED) TQ 
S. MA 
RPOLATE 
DED. § 
A. OTe Es 


CHOR B 
GTH ANC 


IGNS SHALL 
ONTAL © 


453 000 


SLOPE 


THE 


IS 6 


D SPAN A (NEXT GREATER IF NOT 
INE END POSTS AND STRUCTURE 
SIGN AREA FOR GIVEN SPREAD 
CHARTED SPREADS) NOT TO BE 
S DESIGNED BY END POST TYPE AND 
5-40 ETC. ). 


HALL BE FULLY GALVANIZED HIGH 
LTS. 


BE CENTERED VERTICALLY ABOUT THE 
THE TRUSS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


een 
NICOLE A. 
KOLB HOOD 


NUMBER 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


HIGHWAY SIGNING 


TUBULAR SUPPORT STEEL 
TYPE S 
TwO TUBES 


DATE EFFECTIVE: 
DATE PREPARED: 


01/01/2021 
10/14/2020 


SHEET NO. 


903.06K 1 OF 2 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


STRUCTURE POSTS FOR MAXIMUM AREA 
SPREAD IN FEET BEAMS| CENTER SECTION B 


! O.D. LENGTH LENGTH OF POSTS IN FEET 

55 60 19 22 23 24 
S=Z23 15 : S=23 16.9) | SSZ5M643:|' S5231:8 
S=23:19 : 32231 Oe5. SH251609 | S=231.8 
S-2316.5 A : S$-2318 S-2318 $-2318 
$-2316.5 : : $-2318 $=2318 $-2318 
S-277 $=2018 S=277 S-27718 
S220 S=20 116.) Seat SH 2 PENG 
Sat TL. S-27718 S-277 $-23316.5 
S=20T S-27718 S=27T S-27718 

SaZtf $528991:6%5 (SH 253.16.: S-23317 
SHZf #9/5-23316. 9=233 S251 

S201 $-23316.5|S—23316.5/S—-23316.5 
S-277 5/$=23:316. $5233 $-23317 
Shey - 5/S—23316.5/S-23316. S=23'5 


FE ESTI E TITIES 
OOTINGS OF St TINGS 


BOLT RTH IN SOLID ROCK CLASS B CONC STEEL 


ANCHOR BOLTS ANCHOR BOLTS BARS 
aes F LENGTH - | LENGTH aa i .[LENGTH 


22" £ = 96" ; : . : 0.01515 -2" 
2354 2 $ 4 - 96" ; . : .0218 
254" L ar ou = 96" AS . . : . .0218 
S-27716 234" £ 4 — 96” REQUIRED 4: : : : 0218 
S-2018 254" ae Lt a = 96” SEE ; ; 5 : .0297 
S-27718 | 254” 7 7 7 al - 120" ROCK : .0297 
S-23316.5]) 234” 7 - 3 144" FOOTING : .0297 
S-23317 | 254" a 7 ie = 144" .0297 
S-20018 | 254" 2 7 = 144" . 0388 
ESTIMATED QUANTITY FOR REINFORCING BASED 


W 


W 


W 


NI-I-}SI- 


os 


BS 


SS 
WN ]GQ}N JN IN |p 


SS 


ol 
WN 


>k 


14” PIN WITH COTTE 


3” y 6” HIGH 3” HEX HEAD BOLTS, 
STRENGTH STEEL CLAMPS AND LOCK WASHERS WELDED INSIDE 


AND OUTSIDE 1a” HIGH 


7 4 4" x 4 a 
& \ STRENGTH BOLTS (aq HOLES HI 


GH STRENGTH BOLTS 
CONTINUOUS WELD 7 14” PLATES 


au 
3 BOLTS tY x 46" SLOTS 


BEAM CLAMP DETAIL PN GE ROP Enea 


ANCHOR BOLTS AS SPECIFIED. iy 
THREAD UPPER PORTION E. 1q PLATES 
GALVANIZE ENTIRE LENGTH 


WELD INSIDE 
; OF BOLT AND ALL NUTS AND 
AND OUTSIDE WASHERS. 


SPANS 76’ TO 90’ SPANS UP TO 76’ 
BEAM SPLICE DETAIL 


S575 
KK} 
be 


A GALVANIZ FEN SHAL 
HEAVY SQUARE NUTS BE USED BETWE POS 
AND WASHERS FOR PLUMBING. BASE PL ETE : a” x 3” WIDE 
SCREEN SS-F HIGH STRENGTH 

ELEVATION oF 30 : AGE \ STEEL CLAMPS 

HEAVIER. TEE 

HOT-DI D W 

H DIAMETER SCREEN FD EQUI 
THAT W F A FRI 

TIGHT F LLE 


SIGN MAX. LIN. Fl. MISSOURI HIGHWAYS AND TRANSPORTATION 
HEIGHT OF SIGN WIDTH DOT COMMISSION 
INCHES PER BRACKET ie nae 

JEFFERSON CITY, MO 65102 


1-888-ASK-MODOT (1-888-275-6636 ) 


min? HIGHWAY SIGNING 
MINIMUM OF TWO BRACKETS 
>) | | DEA e Car ON UE TeRe cons TUBULAR SUPPORT STEEL 


NUMBER 
v7 “ . TYPE §S 
eu = sack 25 THIS SHEET HAS BEEN TWO TUBES 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DETAIL B : 01/01/2021 pee 
POST BASE DETAIL GALVANIZED SIGN BRACKET ASSEMBLY DATE EFFECTIVE: gt vov/eee’ | 903. 06K > OF 2 


DATE PREPARED: 10/14/2020 


LENGTH EQUAL TO SIGN HEIGHT 


| 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ARM LENGTH ESTIMATED QUANTITIES 
CU YD CLASS B CONCRETE FOOTING REINFO G STEEL 
DIAMETER 
ae ater iaea Mes FD SECTION FB SECTION #5 (1) |TOTAL 
- SEW aCaS FD | FB 1/ DEPTH 1” DEPTH 1’ DEPTH 1” DEPTH ./FT-IN|NO.|FT-IN | LBS 
aso ee C-1710 4/ 0.11635 0.0097 0.2645 0.0220 -6" 5/-7" | 81 
SIGN | of a ee C-1310 4/ 0.11635 0.0097 0.2645 0.0220 -6" 5/-7" | 81 


HT. PER BRACKET (1) ESTIMATED QUANTITY FOR REINFORCING STEEL IS BASED O (H:V) SLOPE. 


CIN. ) 1 CLAMP 
TYPE MODIFIED FOOTING IN SOL 


42 16 CLASS B CONCRETE 


48 1S FOOTING FB 
~ ; TYPE NUMBER ; ANCHOR BOLT PLATE SECTION CU. YD. 


72 5 1’ DEPTH||” DEPTH 
Sia : C1710 & C1310 coe ane 1904 0159 


3173 0264 
3563 0297 
3563 0297 


STGN @ SIGN 


BRACKET 


MAX IMUM 


7 / 


x 


@ SIGN AND ARM 


ARM = 35 000 PSI C-2315 B32 Ki Sis 

ae: ARM F JWAX_STCNT WAX. B C-2318 a 
D IMENS LONS 7 
NUMBER [LENGTH] DIA. / TH Sd. FT.|SIGN AREA owe aa 

CTO 18 a ST j 

C-1710-18| 18° | 0.280” TH aa Be 

C-1310-12| 12’ | 6” EX HVY 

C-1310-18| 18° | 0.432” TH 


x 


PER FOOT 


x 
aston | stew | stos | sfos 


x 


44% 


INCREMENTS ) 


O. 


59 


FOUR 17” HIGH TENSILE 
HEX HEAD BOLTS AND NUTS 


(4/ 


* FOR SIGNS WITH SIGN AREAS THAN THE 
MAXIMUM LISTE N THE TABLE OVE, B CAN BE 3 hy 
RECALCULATED USING THE FOL G EQUATION: a GUSSET PLATES 


MAX. B 
Gey x (wit vt. 
( MAX. B FOR ) 2 SIGN AREA 


TRUE SIGN AREA 


TAPER APPROX. 


14” THICK 
FLANGE PLATES 


POST LENGTH 


MINIMUM CLEARANCE 


(TRUE SIGN AREA) 


oeK =6THE CALCULATED VALUE OF B CANNOT CONTINUOUS WELD 
RESULT IN A DISTANCE GREATER THAN 
gz OF THE SIGN WIDTH 


4 Prag 


DETAIL A 
CSEE~SHEES 
OF 2 


PIPE ARM 


4 / 
IN. 


FOR POLE DIAMETER UNDER 12” 


a Haeaenees ARM ATTACHMENT 


HOLES IN MOUNTING ANGLE 


MAX IMUM 
PAVEMENT 


ELEVATION | cana 
Pees EB ANCHOR BOLTS 


6-#5 BARS (LENGTH AS REQUIRED ) 
EQUALLY : 
SPACED 


CURB OR 
SHOULDER LINE 


2” HEX HEAD BOLTS 
NUTS AND LOCK WASHERS 


GENERAL NOTE: 


ALL SIGNS SHALL BE CENTERED VERTICALLY ABOUT THE 
HORIZONTAL © OF THE ARM. 


WAR 


ALL ANCHOR BOLTS SHALL BE FULLY GALVANIZED HIGH 
STRENGTH ANCHOR BOLTS. 


ROCK LINE 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


ig xX 3” WIDE CLAMP 105 WEST CAPITOL 
HIGH STRENGTH LOW ALLOY JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


HALF FH 


ANCHOR B 
PLATES 


HALF FH 


LENGTH EQUAL TO SIGN HEIGHT 


#4 BARS AT 12” CTRS.. 
BEEVATTION. S04RE o4 ; 
\6 


| 
#4 BARS AT 12” CTRS., HEAVY HEX NUT ANGLES se OF Missy 


we oon 
SHAPE 34 OR BUTT WELD Oe ney 
KOLB HOOD 


SIX — #5 BARS NUMBER HIGHWAY SIGNING 
OTE: 
ek ee EINFORCEMENT PLACED SAME AS Seu TUBULAR SUPPORT STEEL 


S S 
TANDARD FOOTING. CONCRETE TO BE 
OURED TO EXCAVATED FACE OF ROCK. YP E.G 
FB SIGNED, SEALED AND DATED 
GALVANIZED SIGN Een 


MODIFIED FOOTING IN SOLID ROCK 
PLAN DATE EFFECTIVE: 01/01/2021 SHER T Nes 
SINGLE ARM CANTILEVER BRACKET ASSEMBLY DATE PREPARED: 10/14/2020 903.07K 1 OF 2 


MAX IMUM RH 


NOT TO EXCEED 


“ 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ARM LENGTH +” HEX HEAD BOLTS, NUTS 


7 AND LOCK WASHERS 
ARMS OVER 20° TO BE TRUSS TYPE 
REMOVABLE WITH Z 3” x 3% x 3” 


TOP : 


uv au 

xX 46 

SLOTS IN ANGLE FOR 
VERTICAL ADJUSTMENT 


ESTIMATED QUANTITIES 
CU. YD. CLASS B CONCRETE 
FOOTING REINFORCING STEEL 
FD SECTION FB SECTION 
eA a ae ae 
DEPTH DEPTH DEPTH DEPTH 


10‘) MAXIMUM 


ALIGN 
VERTICAL 
¢@ OF SIGNS 
AND ARM 


0.2618 | 0.0218 | 0.3729 | 0.0311 
0.3563 | 0.0297 | 0.5507 | 0.0459 
0.3563 | 0.0297 | 0.5507 | 0.0459 


TY FOR REINFORCI L IS BASE :V) SLOPE. 


NGTH EQUAL TO SIGN HEIGHT 


L 


INCREMENTS ) 


(17 


HIGH STRENGTH 

STEEL CLAMP APM MAX. LIN. FT. 

SEER OF SIGN WIDTH 

MINIMUM OF TWO BRACKETS REQUIRED : D IMENS TONS . PER BRACKET 
ON SIGNS OVER 42” IN LENGTH ee es eae SOLAR 


GALVANIZED SIGN Clos 1B =K6 x_6.76” x 16" Sone 
BRACKET ASSEMBLY as x 7.2" x 20 76 


1” x 7.64” x 24' 16 
C-2318-18 “ ¥% 6.48” x 18° 16 
C-2318-22 CGO. Xe 22 15 
C-2318-26 x 8.86" x 26’ 11 
C-2018-24 x 9.14" x 24' 6 
r C-2018-28 


GUSSET PLATES x Paes x 28 4 
C-2018-34 8.24 x 34 3 
14” HIGH STRENGTH 


BOLTS (NO NUTS) 
FOR SIGNS WITH SIGN AREAS LESS THAN THE ee a y (win B ; 
es 


PER FOOT 


14” 


Q 
> 


QO. 


POST LENGTH 


MINIMUM CLEARANCE 


TAPER APPROX. 


a“ 


O|W]N] NN JN Jwlw]wn|w 


ARM TUBE MAXIMUM LISTED IN THE TABLE ABOVE, B CAN BE AREA WITH MAX. 


HANDHOLE = : 
RECALCULATED USING THE FOLLOWING EQUATION: ( MAX. B FOR SIGN AREA 


TRUE SIGN AREA 


THE CALCULATED VALUE OF B CANNOT 

RESULT IN A DISTANCE GREATER THAN 
WELD INSIDE q OF THE SIGN WIDTH 
AND OUTSIDE 


(1RUE SIGN AREA) 


MAX IMUM OST BASE DIMENSIONS 


PAVEMENT CONTINUOUS WELDS ANCHOR FOOTING 
y ELEVATION TYPE NUMBER eae =a =p 
FOR POLE DIAMETER oe 


u CH1 71.0: & C=1310 
12” AND OVER ee : : a 


ARM ATTACHMENT C-2318 


C-2018 


ANCHOR 
BOLTS EXAMPLE: IF SLOPE ANCHOR BOLTS AS SPECIFIED 

IS 6:1. THE THREAD UPPER PORTION E. 

DENOMINATOR IS GALVANIZE ENTIRE LENGTH MISSOURI HIGHWAYS AND TRANSPORTATION 
266) = 12 OF BOLT AND ALL NUTS DOT COMMISSION 


AND WASHERS. H DIAMETER 
105 WEST CAPITOL 

JEFFERSON CITY. MO 65102 

WELD INSIDE 1-888-ASK-MODOT (1-888-275-6636 ) 


AND OUTSIDE : HEAVY HEX 


HALF FH 


\ 
ge OF Msg, 
A oo 


A GALVANIZ & 
BE USED BE KLE HOOD 


= = a) 
BASE PL ETE oy R NUMBER HIGHWAY SIGNING 
aes 1 ee 8 cs 3 TUBULAR SUPPORT STEEL 
HEAVIER. ‘ PPP e.C 


ELEVATION HOT-D1 N oochel, So Ma ate 
SCREEN E . ELECTRONICALLY. 
: LE ARM THAT W E SHEET NO. 


S SQUARE 


UB = E DETAIL A DATE EFFECTIVE: 01/01/2021 
NTILEVER TIGHT : ELEVATION POST BASE DETAIL DATE See BARE Ds 40/14/2020 903.07K 2 OF 2 


D 
C 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ARM LENGTH ARM LENGTH 


TYPE ARM 


Fane Lal 1 ALIGN NEMBET : : . DIMENSIONS 
TOP ml VERTICAL x 5.82" x 127 


gi OF SIGNS 7 : 
AND TRUSS ecieae Se ARS 
0.0” x 7.2” x 20' 


11.0” x 7.64” x 24’ 
9” x 6.48” x 187 
11" « 7.92" x 22° 

12.5” x 8.86" x 26’ 

12.5” « 9.14” x 24’ 

15S B58 Se 28 
13” x 24" x 34’ 


QS 


END 
PLATE 


B-23318 


lL. 2K (TYP. ) 


B-20018 


0] G0] Co} Co} Gd} G0] Co} Go} Gd] CO 
CO] WI] NAN} NP NJ NJ Ww] NI NY] > 


NOTES: 
(1) ARMS OVER 20° T TRUSS TYPE WITH Z 3” x 3" x 3” 


BLE: 


(2) MAX SIGN AREA ON EACH SIDE EQUALS HALF THE TOTAL IN CHART. 


40% PER SQUARE FOOT 


PAV'T. 
FOOT ) 


i 


ESTIMATED QUANTITIES 


ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


. | CLASS B CONCRETE FOOTING (C.Y.) REINFORCING STEEL 
* FOR SIGNS WITH SIGN AREAS LESS THAN THE TYPE 74" SECTION >" SECTION HS #4 (3) | TOTAL 
MAXIMUM LISTED IN THE TABLE ABOVE, B CAN BE NUMBER 17 7 1 77 LBS 
RECALCULATED USING THE FOLLOWING EQUATION: DEPTH bEPTH alee Ua Be beled Ne 


| MAX. B B-2018 = - 0.3563 : 0.6800 | 0. 10'-0" 10°-4"] 739 
=a ee X [| WITH MAX. B-23318 - = 0.3563 ; 0.8100 | O. 10° 26" er ae 
2 SIGN AREA B-20018 = = 0.3563 : 0.8100. 0. 72720" Te wal 
MATED QUANTITY FOR REINFO S BASED 


0.14” PER FOOT 


(MULTIPLES OF 


DISTANCE TO MAX. 


TRUE SIGN AREA 


MAX. B FOR ) 


(TRUE SIGN AREA) 
DETAIL A 


(SEE SHEET 
2 OF 2) 


7 CLASS B CONCRETE 
MODIFIED FOOTING I FOOTING CU. YD. 


MIN 
TAPER APPROX. 


26K = THE CALCULATED VALUE OF B CANNOT 
RESULT IN A DISTANCE GREATER THAN TYPE ANCHOR ANCHOR “b" SECTION 
4 OF THE SIGN WIDTH NUMBER Sent BOLT PLATE q” 1 
; DEPTH DEPTH 


aon x -6"13'-6")3'- 0.3563 | 0.0297 
3” -0"}3'-6"|4"-6") 0.4860 | 0.0405 
37 4 a -0"|3'-6"|4'-6"| 0.4860 | 0.0405 


ANCHOR BOLTS ANCHOR BOLT LENGTH AS REQUIRE 


uW 


POST LENGTH 


7 uy 


oO 
| 
— 


CURB OR 
SHOULDER LINE 


| 


DIAMETER 
d 


ANCHOR BOLTS GENERAL NOTE: 


ALL SIGNS SHALL BE CENTERED VERTICALLY ABOUT THE 
HORIZONTAL @ OF THE TRUSS. 


ALL ANCHOR BOLTS SHALL BE FULLY GALVANIZED HIGH 
STRENGTH ANCHOR BOLTS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


NAN 


FASTEN ANCHOR BOLTS 
TO PLATE WITH HEAVY HEX 
NUTS OR BY BUTT WELD 


ANCHOR BOLT PLATES 


| 
(SEE CHART FOR SIZE) ge OF Msg, 


A oo 


> y 3 
HEAVY HEX NUT im 7 tpn 


#43 BARS AT SIX — #5 BARS Boe ee Weer IRVIN NUMBER HIGHWAY SIGNING 
12” CENTERS, EQUALLY SPACED <, $ TUBULAR’ SUPPORT STEEL 
SHAPE 34 TYPE B 


THIS SHEET HAS BEEN 


MODIFIED FOOTINGS IN SOLID ROCK “end — 
PLAN FOOTING DATE EFFETNE? gio’ | -903«08d | 4. oF 2 


NOT TO EXCEED 


IF A SEAL IS PRESEN 


OLTS AS seats 
RTIOQN E. GA 
F BOLT AND ALL N 


WELDED INSIDE 


HEAVY HEX 
NUT AND WASHER 


1 
] ‘ ‘ ie’ x 4%” SLOTS IN ANGLE 
z= FOR VERTICAL ADJUSTMENT. 


HEAVY SQUARE NUTS A GALVANIZED SCREEN SHALL BE USED 

WASHER FOR PLUMBI BETWEEN THE POST BASE PLATE AND 
CONCRETE BASE. SCREENS SHALL BE 
PRESS-FORMED OF 3 OR 4 MESH. 21 GAGE 
OR HEAVIER. STAINLESS STEEL OR 
HOT—DIPPED GALVANIZED WIRE SCREEN 
OR APPROVED EQUIVALENT. THAT WILL 
PROVIDE A FRICTION-TIGHT FIT WHEN 
INSTALLED. 


DETAIL A 
ELEVATION BASE DETAIL 


Z 34” x 24” x a” 


ONE 3” BOLT. 


LENGTH EQUAL TO SIGN HEIGHT 


4” GUSSET PLATE 


: 14” HIGH STRENGTH 3” x 3” WIDE 
2. DIA. BOLTS, NO NUTS HIGH STRENGTH 
WIRING HOLE STEEL CLAMPS 


ARM TUBE 


23” HEX HD. BOLTS 
NUTS AND LOCK WASHERS. 


GALVANIZED SIGN BRACKET ASSEMBLY * 


SIGN MAX. LIN. FT. 
HEIGHT OF SIGN WIDTH 
INCHES PER BRACKET 


48 & UNDER 16 
60 16 
72 15 
84 11 
96 
108 


120 
%#& MINIMUM OF TWO BRACKETS REQUIRED OT MISS OUR RICE SANE EST CoOn 


ON SIGNS OVER 42” IN LENGTH 
105 WEST CAPITOL 


BASE DETAIL JEFFERSON CITY. MO 65102 


1-888-ASK-MODOT (1-888-275-6636 ) 


NOMINAL 


cg OF Mig, 
POST BASE DIMENSIONS 5 ies, 
TYPE FOOTING NUMBER HIGHWAY SIGNING 


NUMBER S R E a i 
B-2018 5 264" | 54” gi" pase eee Gre TUBULAR SUPPORT STEEL 


8 
ji 7 7 Fatt 7 TYPE B 
B-23318 4 a 1265" |-55 12 8° -0°|3' -6 THis SHEET HAS BEEN 


B-20018 t 33” J26d" | 54” ipa x 9/-6"\3'-6"|7'- SOND ECTRONALY. 


SHEET NO. 


DATE EFFECTIVE: 01/01/2021 
DATE PREPARED: 10/14/2020 903.08 2 OF 2 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SPAN (EVEN NUMBER OF TRUSS PANELS) 


NOTE: ALL ee a DIAGONALS 


TYPICAL SPLICE TO BE 3" O.D. x 
@ CHORD ALUMINUM TUBES. © SS TUBES. 3 | MATCH LINE Z }— MATCH LINE Z 


ALIGN . FOR CAMBER, SEE TABLE 
VERTICAL OF TRUSS VARIABLES. 
¢ OF SIGNS 
AND TRUSS NOTE: “D” = GREATEST OVERALL DEPTH OF ANY SIGN OR 
SIGNS ON TRUSS AND “S“ = TRUSS DEPTH AND 
€ COLUMN “w" = TRUSS WIDTH. € COLUMN ¢ COLUMN 
ae ELEVATION * IF LIGHTING IS SPECIFIED, VERTICAL CLEARANCE 
MAXIMUM PAVEMENT. ELEVATION IS MEASURED TO LOWEST POINT OF LIGHTING BRACKET. 
AT SIGN STATION (SIMPLE TRUSS) 
REVERSE FAR SIDE DIAGONAL 
IN CENTER PANEL ONLY. 


' 1 ' 
| | | 
' ” 1 ' 
| | | 
' 1 ' 


ELEVATION 


SPAN CUNEVEN NUMBER OF TRUSS PANELS) (SIMPLE TRUSS MODIFIED 
FOR CANTILEVER SPAN) 


TRUSS ELEVATION 


MEMBER “C” (SEE TABLE 
OF TRUSS VARIABLES) K—MATCH LINE Z 


&€ ANAM! NZNZANZSIANZNNE 


C MeEMBER "B” (SEE TABLE ERAL NOTES: 
DASHED LINES INDICATE DIRECTION OF ice VARTABLES). 


OF BRACING ON BOTTOM CHORD L STRUCTURAL STEEL AND COLUMN BASE PLATES ASTM A36. 
MSU ‘ L ANCHOR BOLTS SHALL BE ASTM F1554, GRADE 36. 


ae CAIN OPOSED FIELD SPLICES SHALL BE SHOWN ON SHOP 
: F —— == NAAN IANA. AWINGS FOR APPROVAL OF THE ENGINEER. 
= USSES SHALL BE FABRICATED WITH A MINIMUM OF 


LICING IN TRUSS CHORDS. 


ae SIZE OF MEMBERS IN CANTILEVER 
SPAN SEE SHEET NO. 2 OF 8. ELD SPLICING WILL NOT BE PERMITTED WITHIN THE 
DDLE ONE-THIRD OF SPAN. 


TRUSS VARTABLES RMISSIBLE VENT HOLES (MAXIMUM £ DIAMETER) SHALL BE 


= CONCENTRATED LOAD IN KIPS. ACED A MINIMUM OF 3” FROM WELD ON LOW SIDE OF 
= AREA OF ONE CHORD TUBE IN SQUARE INCHES. MEMBER MEMBER MEMBER RIZONTAL. VERTICAL AND DIAGONAL TUBES. 
(USE 0.76qa FOR 4” DIA. x 4” “A “B" 


— 0.02 L WHERE AND 4$” DIA. x 4” CHORDS) 
W = WIDTH OF TRUSS IN FEET. 


L = SPAN LENGTH IN FEET. 


SIGNS SHALL BE CENTERED VERTICALLY ABOUT THE 
RIZONTAL €@ OF THE TRUSS. 


R ADDITIONAL INFORMATION SEE DATA SHEET. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


SAMPLE, GIVEN: a = 4.123 SQ. IN.» W = 6’-0" AND L = 100’ 


SOLUTION: P = 84 x 4.123 x 6.0 
100 


col— | cl— | ol— | ol— 
cl— | cl— | ol— 


0.02 x 100 = 208 — 


c|— 


NOTE: 
IF CANTILEVERED,s REMOVE CONCENTRATED LOAD NEAREST 
CANTILEVER END AND LOAD CANTILEVER SPAN AS SHOWN ABOVE. 


x 
@|— | col— | cl— | wl— | w|— | w|— 


\ 
te OF Miso, 
A oo 
NICOLE A. 
KOLB HOOD 


NUMBER OVERHEAD SIGN TRUSSES 
ALUMINUM 


x 


15’ OR LESS CANTILEVER SPANS NEED NOT BE TESTED. 


180° (TO SIMULATE WIND 
-L.) TEST WILL BE REQUIRED. 


plol/elof}o)/ Fle flse|/e]s 


@|— | col— | cl— | wl— | w|— | o|— 


@|— | col— | cl— | w|— 
cl|— | al— | ol— | col— | w|— 


REPEAT ABOVE TESTS BY ROTATING 
REVERSAL). NO VERTICAL LOAD (D 


LOADS P SHALL NOT BE MORE THAN 16° FOR SPANS LESS SIGNED, SEALED’ AND DATED 


THAN 55 FEET AND 20°. FOR ALL OTHERS. NOTE: ELECTRONICALLY. 
FOR SIZE OF CHORD MEMBERS, SEE DATA SHEET. SHOP SHEET NO. 


SIMULATED WIND-SHOP TEST LOADING CAMBER MAY BE PARABOLIC OR STRAIGHT, BUT SHALL a Aen aaviayoaaet 903.10BD 10F 6 


BE SYMMETRICAL ABOUT CENTERLINE OF SPAN. 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


REVERSE DIRECTION 
OF DIAGONALS ON 
ALTERNATE PANELS. 


NUM TUBE 
SECTION A-A 


-, DETAIL OF ALTERNATE END CAP 


WHEN THE VERTICALS, 
THE PLACING OF BOLTS 


STRUTS AND SWAYS OBSTRUCT 
IN THE FLANGES THESE MEMBERS 


OUTSIDE DIAMETER 
OF TUBE 
TUBE THICKNESS 


MAY BE MOVED BACK 


IN ORDER TO CLEAR THE BOLTS. 


(ONE 


SIDE OF SPLICE ONLY) 


yo LY 25 Bs Di & 
8 
ALUMINUM TUBE 


3. OEDe 
ALUMINUM TUBE DETAIL OF END CAP CASTING 


(DRIVE FIT TYPE) 


END CAP 
FOR CANTILEVER SPLICE 


myn = 
van = 


WHEN 
WHEN 


alu 
© 
=e) 

aI— 


alo 


END CAP 


WHEN “+ " 


Col|wW 


60° FOR 4” 
TO 64" DIA. 


DIA. 
TUBING 


43" 0.D. x 4” ALUMINUM TUBE 
FOUR SPACES AT 5‘'-112” = 23'-10}" 
25'-0" 
ELEVATION 


ALUMINUM TUBE 


x F ALUMINUM TUBE 


45° FOR 7” 
TO 9” DIA. 


DIA. 
TUBING 


DASHED LINES SHOWS DIRECTION 
OF BRACING IN BOTTOM. 


END CAP 


HIGH STRENGTH BOLTS, 
HEX. HEAD AND NUT 
WITH TWO HARDENED 
WASHERS (ALL GALV. ) 


END CAP 


ALUM. 6061-T6 


7 FLANGE PLATE 
AL OD. x ALUMINUM. TUBE 


EIGHT SPACES AT 2'-112" = 23’ 


PLAN 
CANTILEVER SECTIONS 


*& "+" = SMALLER TUBE WALL THICKNESS. 
SECTION B-B 


104" 


PLAN OF FLANGE PLATE 


du 
8 


Uy 
25 NOTE: 
A WELDING SEQUENCE ASSURING FULL CONTACT OF FLANGE 
FACES SHALL BE REQUIRED. DRILL OR REAM FLANGE HOLES 


is’ LARGER THAN NORMAL DIAMETER OF BOLTS OR TUBING. 


ALUMINUM TUBE 
LUMINUM TUBE 


END CAP TUBE SIZE TORQUE 


a 
44” DIA. 


DIA. TO 


THROUGH 64” DIA. 


44” O.D. x ALUMINUM TUBE ALL DIAMETERS FT.LB. OR ONE-HALF 


ALUMINUM TUBE 


iu 
q 


FT.LB. OR ONE-HALF 


END CAP 


END CAP 7” DIA. FT.LB. OR ONE-HALF 


THROUGH 74” DIA. 


ALUMINUM a Sa 8” DIA. THROUGH 9” DIA. FT.LB. OR ONE-HALF 


SF eee I ae See ewe e nae 
25" Os De Xe 


TWO SPACES AT 6' EE 
a4 700" 
157 ag" 


ELEVATION 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


18'-104" 


THREE SPACES AT 6-34" = 
‘i iGo" 
ELEVATION 


iu 
8 


ALUMINUM TUBE ALUMINUM TUBE 


VA 
VA 


| 
ae OF Miso, 


oo 


END CAP 
AL” Ox Dex 
ALUMINUM TUBE 
END CAP 


END CAP 


44” 0.D. x 
ALUMINUM TUBE 


END CAP 


NICOLE A. 
KOLB HOOD 


NUMBER 


Lu 


Ww 
VAs 


| 13” 0.0. x 4” ALUMINUM TUBE 
| SIX SPACES AT 3'-13" = 18'-105" 6" 
{ 


La 


OVERHEAD SIGN TRUSSES 
ALUMINUM 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


4 eS AT__ 
PLAN See a AN 


CANTILEVER SECTIONS 15’ CANTILEVER SECTIONS 


SHEET NO. 


2 OF +6 


DATE EFFECTIVE: 
DATE PREPARED: 


01/01/2021 
10/14/2020 


20’ 903. 10BD 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SEE DETAILS OF BOTTOM 
Rae Sosy REVERSE DIRECTION PeNNc Fel earun 
OF DIAGONALS ON 
ALTERNATE PANELS TOP CHORD 


ALUMINUM 
TUBE 


SEE DETAILS OF un 
BOTTOM CHORD MEMBER “A™ (TYP. ) 


34" 0.D. x 4” SEE SHEET NO. 1 
CONN TESCOMUNN: “Ke akirain Tse 


END CAP, SEE 


SHEET NO. 2 BOTTOM 
BOTTOM CHORD ' (TYPICAL ) OTTOM CHORD CHORD 


SEE DETAILS DF BOTTOM | ° TYPICAL ISOMETRIC VIEW 
ELEVATION 


SECTION A-A CONN. TG COLUMN L. 
NOTE: ELEVATION OF END SECTION 


" au" 5 Woll u Wl 1 " 
D2 - 4" x 4" xg FOR DIMENSIONS "S" AND MEMBER "B” (TYP. )s ¢6" WE AT 5.40” (ALUM. ) FOR SPAN UP TO 120'-6". 
(ALUMINUM) ON W" SEE SHEET NO. 1. SEE SHEET NO. 27 6” WE AT 7.85” (ALUM.) FOR SPAN 121’ TO 160-6”. 
BOTTOM CHORD ; TOP & BOTTOM FLANGE 


2g COLUMN 


Ng TRUSS REVERSE DIRECTION OF BRACING IN BOTTOM CHORD 


aes TRUSS 
TOP & BOTTOM FLANGE 


MEMBER "C” NOTE A: 


(TYP. J+ SEE REVERSE DIRECTION OF CONNECTIONS IN WHICH STEEL AND ALUMINUM J x \ 
SHEET NO. 1. BRACING IN BOTTOM CHORD ARE IN CONTACT SHALL BE PROTECTED AS FOLLOWS: @ COLUMN 
PLAN ONE COAT ZINC CHROMATE ON ALUMINUM SURFACES. MEMBER “C” 
NORMAL CLEANING AND PAINTING ON STEEL SURFACES. SEE SHEET NO. 


TRUSS END WITHOUT CANTILEVER Z!NC cHRomte REQUIRED IF STEEL IS GALVANIZED. PLAN 
TRUSS END MODIFIED FOR CANTILEVER 


€ COLUMN 


74’ 
5/-9” 


(6" WF AT 5.40” (ALUM.) FOR SPAN UP TO _120'-6", 
6” WF AT 7.85” (ALUM.) FOR SPAN 121’ TO 160'-6". Pca tepae Sai 
— x x 


T Y 7) Z ts 6 “wt x 4 “a x 3u 
” ( ALUMINUM ) 1 8 
i H BOLTS, ; (STR. STEEL) 
TWO HARDENED ” ” 5 
Be omech x 4 xX 16 
() WASHERS, ALL GALVANIZED. (ALUMINUM) 


ALUMINUM PLATE 
ati | 3” DIA. HIGH STRENGTH BOLTS, 
3 PLATE COLLAR E * HEX HD. & NUT. TWO HARDENED 
(STR. STEEL) ss WASHERS. ALL GALVANIZED. 


@ COLUMN & 


“ BOTTOM CHORD 
SEE NOTE “A” sieateste Nixes SECTION C-C 
SECTION B-B O.D. PIPE COL. iS ae ¢ — 


2 


OUTSIDE ‘S 7 
FACE END ELEVATION 
COLUMN @ 6 

zs MISSOURI HIGHWAYS AND TRANSPORTATION 
" TRUSS & 4 7 
a OP REA E TER oe eM le COLUMN \ adil (STR. STEEL) OT COMMISSION 


ALUMINUM qT fat 55° 6 105 WEST CAPITOL 
3” BOTTOM PLATE — P P Seer, JEFFERSON CITY, MO 65102 
STR. STEEL TOP CHORD N a 1-888-ASK-MODOT (1-888-275-6636) 


OVERHEAD SIGN TRUSSES 
ALUMINUM PLATE 


STR. STEEL PLATE ( ALUMINUM) 4 ALUMINUM 
@ COLUMN 2” PLATE COLLAR PLAN 


AT 55°F oy an END ELEVATION pao oe are DETAILS OF BOTTOM CHORD Esa 


DETAIL OF TOP CHORD CONNECTION TO COLUMN CONNECTION TO COLUMN Dave EFFecTIVE: 01/01/2021 | 9Q34QBD| 3 of ¢ 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ANCHOR | PEDESTAL LONGITUDINAL 


SPLIT] BASE PLATE BOLTS SIZEX FOOTING FOOTING 
poerats REINFORCEMENT 


BACKFILL SHALL <= - SIZE* DIA. on ORETelT 
BE IN PLACE 7 

PROIR TO ERECTION ' Dart . AT 65.42 2'-6"x 23"x 14" AT - 7'-0"x 14'-6” | 7-#5 BARS | 7-#6 BARS 
OF POST 


4 


HEE+ 


| 72.09 3/-0"x 2'-0"x 156 AT = = 8'-0"x 16'-0” | 8-#5 BARS | 9-#6 BARS 


— SEF TABLE 


| 82.77 BA BP So St 7 = 7 8'-6"x 17'-6” | 9-#5 BARS | 9-#7 BARS 


FOOTING AND -D. AT 93.45 BT KD AK Oe 1 = = 9'-6"x 19'-0" 110-#5 BARS|10-#8 BARS 


PEDESTAL SHALL oe ae ne z 
BE CLASS B Dis 104.13 3/-10"x 2'-9"x 2” T - - 10'-0"x 20'-0 O- BARS |10-#8 BARS 
a DRILL 14” DIA, 


HOLE. PLUG WELD .D. AT 125.49 4’ -O"% 37-3" 2" 7 10'-6"x 21'-0" 111-#5 BARS|11-#8 BARS 


AFTER BENDING. 


AT 125.49 3 4'-3"xK 3'-3"x 2" 1 11'-0"x 22'-0" 111-45 BARS|11-#9 BARS 


LT AS % BASE PLATES, PEDESTAL; A FOOTINGS, LONGER SIDES SHALL BE RMAL TO 

(SEE TABLE). , 

PER PORTION, € 3” DIA. PIPE | 
du - 


+). GALVANIZE _ (STD. WT.) FOR DIA. Bie hits 
FILLER PLATE TICKNESS = 14" MIN. 
GTH OF BOLT. HANDLING OR Hotes. Te. iaeeae ene t 


HEX PIPE WALL THICKNESS ERECTION COLUMN IS 


ne 1” DTA. HOLE (FAR SIDE) Be cs OR \ GALVANIZED. 
ESS OF 2” DIA. HOLE (NEAR SIDE) \ 


VE MORTAR | d fle DETAIL X 


PROPER ————#| po CY mn 
STacy cue 4 1 PART SECTION E-E PART SECTION A-A DETAIL X 


REMENTS OF Hee 
| ae S 1066 (SEE STD. Li | Li SEE TABLE) GENERAL 


2” (PVC SCHD : FLAT BAR 
(SEE NOTE) FRAME A TAPERE OF EQUIVALENT SIZE AND THICKNESS MAY 


(SEE TABLE FO 


) 
— ANCHOR PART ELEVATION ; ied 
VARIABLE : PLATE PIPE WALL Oa cee THER. GRADE 78 
(2'-6" co REQUI = 30 ELECTRIC RESISTANCE 
WHERE DRILL AND TAP FOR 3” STAINLESS ; TION AS3. NO 


Bu oe a 
GROUND 3 STEEL SCREWS 2” LONG, HEX HEADS. con 
penny Ped ae L THREAD LOWER 
< . PORTION FOR . 
ee 7 4 HEAVY HEX — —i{0 
12" 80 —S SS pote —_ Fe __od_tel_ | NUT. 
(DETAIL FOR #4 AT 18° CTRS. 
12” FIELD LONGITUDINAL 2 
TOLERANCE ) REINFORCEMENT DETAILED ON THE PIPE 
(SEE TABLE) Keiat eens ; ee DS OF THE TRUSS WHE 


ELEVATION SON ILAR EGR: Sr uecree > SIMILAR FOR: 3 BOLTS) 4 COVER PLATE ; D APPROVED BY THE 
NOTE 


THE 50 CONDUIT IN THE CONCRETE PEDESTAL ANCHORAGE ANCHORAGE HANDHOLE AND COVER DETAIL OCATED INSIDE COLUMN NEAR HA 


SHALL BE PVC SCHEDULE 40 AND SHALL BE PLACED DETAIL A A NOTE: HANDHOLE REQUIRED ONLY IN POWER COLUMN. 
WITH A MINUMUM RADIUS BEND OF 94”. eee 


— SEE TABLE - DATA SHEET 


HANDHOLE AND DETAIL SHOWING 
GROUND LUG AXIS OF SIGN 


BOTTOM OF 
BASE 


ig’ DIA. DRAIN 
HOLES (2 REQUIRED) 


Wy 
H 


u" 
u" 


iS) 


NnNDoomal® 


2! -6 +6 


! 


BE FABRICATED IN THE 
AND 4'-0” BELOW THE 


omm~< 
rPAaZz 


SRE Sn 


TITIES FOR PEDESTAL, BASED ON NOMINAL HEIGHT OF 
re) EVENLY & eo EVENLY vi 


oy & BACK WELDS WITH 
1" x $” BARS. 


TITIES FOR FOOTING, BASED ON NOMINAL DEPTH OF 


; qe 4 aC 
GRIND : GUSSET 


FLUSH TITIES SH ARE FOR ONE COLUMN ONLY. 
(TYP. ) AXIS 1 ; | 
ZA PARALLEL BOLT HOLE R MISSOURI HIGHWAYS AND TRANSPORTATION 

PL) 


TO SIGN. DIA. DOT COMMISSION 


EENGTH DIA. 105 WEST CAPITOL 

JEFFERSON CITY: MO 65102 
i ieee 1-888-ASK-MODOT (1-888-275-6636 ) 
TYP. - BOLT HOLE 


a € OF DIA.= OF Mi 
TH! = . A N AX 
30° (S.A. ) i HANDHOLE 1 > - Z a SO, 


oo 


QU z é 8 
5° (MANUAL ) : . U NICOLE A. 
12” x 3” : — KOLB HOOD 


4 AT me eeerinn 8 i wor, «| OVERHEAD SIGN TRUSSES 


12” cTRS, (FOR SPLIT COLUMNS ONLY) PLATES © ee S ALUMINUM 
POST YPE Tits ’ C 
NO te Vs VI¥ AND 8 ANCHOR TYPE 6 ANCHOR TYPE THIS SHEET WAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


EQUAL SPACES 


SEE TABLE) 
SPACES 


( 


SECTION C=C 
(TYPICAL SECTION SHOWING REINFORCING STEEL) TYPICAL BASE PLATES DATE EFrecTIVE: 1701/2021 | QQ3 4 QBD aes 


NOTE: FOR DETAILS OF ALTERNATE PEDESTAL. SEE SHEET NO. 5 OF 6. DATE PREPARED: 10/14/2020 4 OF 6 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


NOTE: PEDESTAL UDINAL CONCRETE 


THE 2” CONDUIT IN THE CONCRETE PEDESTAL SHALL Rel PE FOOTING vere : C.Y. 
BE PVC SCHEDULE 40 AND SHALL BE PLACED WITH A COLU SIZE eat Weare 


MIN. RADIUS BEND OF 94”. BOTTOM BARRIER BARRIER 
STD. AT 65.42 - = = x 14°-6" 7 — #6 BARS 0.9 1.6 


O.D. rT 72.09 - a = x 16/-0" 9 — #6 BARS 


(PVC SCHEDULE 40) 


A 
A 

2" CONDUIT eared oreneees© Wed O.D. AT 82.77 = - - - g — #7 BARS 

(SEE NOTE) 7 O.D. AT 93.45 Ss - = - O — #8 BARS 


#6 OR #8 BARS (TYP._.) O.D. AT 104.13 = BARS 
(SEE SECTION C-C) 


O.D. AT 125.49 - = BARS 


Sees O.D. AT 125.49 : = z BARS 


%* BASE PLATES, PEDESTAL; AND FOOTINGS L SIDES SHALL BE NORMAL TO AXIS OF SIGN. 


CONST. JT. 


LONGITUDINAL 
REINFORCING 
(SEE TABLE) 


ee ee GENERAL NOTES: 
NOTE: A TAPERED TUBE OF EQUILVALENT SIZE AND THICKNESS MAY 
PART ELEVATION THE 2” CONDUIT IN THE CONCRETE PEDESTAL SHALL BE SUBSTITUTED FOR PIPE POST. 

(TYPE A CONCRETE TRAFFIC BARRIER) BE PVC SCHEDULE 40 AND SHALL BE PLACED WITH A 

MIN. RADIUS BEND OF 94”. ALL STEEL PIPE COLUMNS SHALL BE EITHER GRADE “B” 

SEAMLESS STEEL PIPE OR GRADE “B” ELECTRIC 

RESISTANCE WELDED STEEL PIPE: A.S.1.M. SPECIFICATION 
A53. 


NO OBJECTIONABLE SEAMS WIL E PERMITTED. 


STRUCTURES SHALL BE GR DED. 


2” CONDUIT 
(PVC SCHEDULE 40) : READS ON ALL ANCHOR LTS. 


— #4 BARS (SPACED CSEE“NGIE° "=== 

IN ELEVATION) LUMN,; BASE PLATEs ANCHOR BOLTS AN OTES 
#6 OR #8 BARS (TYP... ING TO THESE ITEMS HAVE BEEN OMIT 
(SEE SECTION C-C) RITY. REFER TO SHEET NO. 4 OF 6 F DETAILS OF 


TEMS. 


#4 (TYP.) ——~ 


LUGS SHALL BE LOCATED INSIDE COLU EAR HAND 


HH ! TITIES FOR PEDESTAL, BASED ON NOMINAL HEIGHT OF 
6 BARS ” A bani 
aa SS : (TYPE A MEDIAN BARRIER) OR 6 -O” (TYPE C 

s 


AN BARRIE 


N 
CONST. JT. hE TITIES FOR FOOTING, BASED ON NOMINAL DEPTH OF 


LONGITUDINAL ! 
#4 BARS (SPACED AS SHOWN —— REINFORCING | TITIES SH ARE FOR ONE COLUMN ONLY. 


IN ELEVATION) _ #8 BARS (SEE TABLE) 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


POST TYPE POST TYPE #4 AT 18” CTRS. 105 WEST CAPITOL 
I AND II III, IVs Vs VI, AND VII JEFFERSON CITY, MO 65102 


1-888-ASK-MODOT (1-888-275-6636 ) 
a PART ELEVATION 
SECT TON EG (TYPE C CONCRETE TRAFFIC BARRIER) ey 
TYPICAL SECTION SHOWING MOE 
REINFORCING STEEL NUMBER OVERHEAD SIGN TRUSSES 


ALUMINUM 


DETAILS OF ALTERNATE PEDESTAL nas Set His SE 


SIGNED, SEALED AND DATED 
(TO BE USED ADJACENT TO TYPE “A” OR “C” MEDIAN BARRIER) 


ELECTRONICALLY. 


SHEET NO. 


DATE EFFECTIVE: 01/01/2021 
DATE PREPARED: 10/14/2020 903.10BD 5 OF 6 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


6” ALUMINUM I AT 4.03# TO BE is 
LOCATED AS CLOSE AS POSSIBLE Pie dees P=Bent 
TO EVERY VERTICAL Y wa ReneNnS TOCEenRUBES 6” ALUMINUM I AT 4.03% SHALL BE PLACED 
PANEL POINT. AT HORIZONTAL PANEL POINTS (+497) 

ALUMINUM SIGN PANEL. WHEN NECESSARY TO REDUCE OVERHANG OF SIGN 


TYPICAL 


LUMINUM 
4.03% 


: 2 
¢” DIA. STAINLESS“,17 
STEEL BOLTS WITH oe 
SELF-LOCKING NUTS |” 

AND ALUMINUM : bt Hp GENERAL 


WASHERS EXIT NO. PANELS SHALL BE MOUNTED FLUSH WITH THE EXIT 
SIDE OF THE GUIDE SIGN. 


NOTES: 


oe ee SECTION E oe DETAIL 2 HORIZONTAL © OF THE TRUSS; 


y 


<9 SEE STD. PLAN 903.09 FOR LIGHTING DETAILS IF 
: LIGHTING THE SIGN IS NECESSARY. 


SEE STD. PLAN 903.03 FOR SIGN MOUNTING DETAILS. 
Po 6” | AT 4.034 


DETATE 2° 


ALL MATERIAL ALUMINUM EXCEPT AS NOTED. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


i} 
i OF Mis 

RA AY 
LOWER CHORD | eat 


NICOLE A 
FUBING KOLB HOOD 


c—! 10" MAX. 3%, i OVERHEAD SIGN TRUSSES 


DETAIL 2 ts SECTION C-C “ ‘) SIGN MOUNTING DETAIL 
SECTION A-A 2 - $" DIA. STAINLESS STEEL 
TYPICAL SECTION OF SIGN SUPPORT Fara ani yer nra NUTS 38K LOCATE THE INTERIOR DIAGONAL AS echt SIE Site 
CLOSE AS POSSIBLE TO THE CENTERLINE 
OF THE PANEL POINT WITHOUT OVER— aS LEEEWEE, UNE aes SHEET NO. 


DETAIL 1 LAPPING WELDS. ce Heckaeenn. © Sao | 900~«. LODD 6 OF 6 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


mM g* x a 
ane Gait To 
143-9 CHORD ANGLE 


DRAIN HOLE 


pe DIA. HOLES FOR 
} DRAIN HOLE DIA. H.S. BOLTS 


x av Ko 
PLATE - 12 FILL I 
x (184" - oe S 


DETAI L 1 DETAIL 2 Nie 
TRUSS BOTTOM CONNECTION TO COLUMN TRUSS TOP CONNECTION TO COLUMN 


R POST TYPE VII 
R ALL OTHER POST TYPES 


FN ee see cane: 
SZISAINZIAINATN ZINN ZY 


DASHED LINES INDICATE DIRECTION FOR ALL OTHER POST TYPES 
Loa OF BRACING AT BOTTOM OF TRUSS. 


Oe Osi 


(O.D./2) + 5” = : pag UY ISS x, ECTION B-B 
ro y-cur HERE FOR CANTILEVER Z 
—F ( 


TOP CHORD ) 


(0.D. + ***) 
ae ae aa 0 L NERS SHALL HAVE A HARDENED WASHER UNDER THE 
LT HEAD, WHICHEVER IS TURNED IN TIGHTENING. 
PLATE — (0.D. + 36K) 
g XL De 6") MATE PRIMER SHALL MEET THE REQUIREMENTS OF 
PECI TI -645 OR TT-P-1757 AND SHALL 
PERMISSIBLE HOLE; TED O i F THE LABEL SHOWING 


Sy ‘| A, 3” DIA. IF COLUMN CE O A R'S CERTIFICATION. 
1 j SECTION C-C Ee OGRA Vee F STR RAL S SHALL COMPLY WITH 


Law 
ALIGN ae O STANDARD SPE OR STRUCTURAL 
VERTICAL a 4" VERTICAL RTS FO WA L AIRES AND TRAFFIC 
¢€ OF SIGNS (0.0. /2) ¢ OF SIGNS LS 200 CU 5; 
AND TRUSS AND TRUSS 


OTES: 


OF S FO COMPLY WITH 1994 
O STAN D SPECIF OR STRUCTURAL 
RTS FQ IGHWAY S AIRES AND TRAFFIC 
LS. 


KX. CUT HERE FOR 
CANTILEVER 


CLEARANCE 


€ COLUM 


SEE SHEET 4 OF 7, FOR 
SIZE OF COLUMN SECTION 


MIN 


WT 3x 6, IGNS SHALL BE CENTERED VERTICALLY ABOUT THE 
EXCEPT WT 3 x 8 ONTAL € OF THE TRUSS. 


| € COLUMN MISSOURI HIGHWAYS AND TRANSPORTATION 
MAXIMUM PAVEMENT 
ELEVATION AT tt oyu & hs COMMISSION 


SIGN STATION 105 WEST CAPITOL 
oe ee ee JEFFERSON CITY, MO 65102 


x 
(BOTTOM CHORD) 1-888-ASK-MODOT (1-888-275-6636 ) 
iia PAVEMENT ja } TE - 


NOTE: ELEVATION AT Caf os Dis ss MOSS ‘S aie 


SIGN STATION 
ye ie en te iene OVERHEAD SIGN TRUSSES 
BOLTS: ASTM F1554, GRADE 36. BUTTERFLY AND CANTILEVER 


FOR ADDITIONAL INFORMATION, xy 3 
SEE DATA SHEET. ELEVATION 7 STRUCTURAL STEEL 


THIS SHEET HAS BEEN 


ELEVATION SPREAD FOOTING OPTION 2 -D. oONELECTRONGALY. 


DRILLED SHAFT OPTION = DATE EFFECTIVE: 01-01-2021 
SECTION D-D DATE PREPARED: 10/14/2020 903.12AA 


“ 


17'-6 


SHEET NO. 


1 OF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


COMPLETE BUTT 
SPLICE BEFORE 
WELDING THIS 


REQUIRED 


Z- 4" x 4" x 3” GRIND 
ENDS TO FIT FILLET 
a! 


ait 


NOT CONNECT 
FILLET WELD 
OTHER SIDE 


DETAIL 2 


a 


DETAIL 4 3” DIA. BOLT . 


DETAIL 3 DETAIL 5 


-—— ¢ COLUMN 


MAIN PANEL LENGTH @ PERMISSIBLE FIELD 
6'-0" MAX. SPLICE (SEE NOTE A) 


La 


45° 
V4 SECTION D-D 
vias 


SECTION B-B : x au hie 


[ACX SAN 27 ZZ on 
| & COLUMN 


-—— ¢ COLUMN 


SSq_{_0———————————————S.F 


A g | , YO | | |: | 


rs T SSS eS 
r \ 
y aed ASSEMBLE SUBPUNCH DETAIL 5 
J ip & REAM TO CAMBER ! 2 y . 
af Je € @” DIA. BOLT SECTION E-E |__\if 
hl NSHEG 5 


eS a O18 yO Ss eS 2S (SPLICE ONLY) 
SECTION F-F 


= 4” x 4” 
Bu 


NOTE: 3” DIA. BOLTS SHALL BE REMOVED AFTER x4 
a WELDING IS COMPLETE. BOLT HOLES SHALL BE 
SECTION C-C PLUGGED AND THE OUTSIDE FACE GROUND SMOOTH. LOCATION OF FIELD SPLICE 


CUT HERE FOR CANTILEVER 


DETAIL 1 NOTE A: SPLICING CHORD ANGLES IN THE SHOP AND THE FIELD 
SPLICE SHOWN IN THIS SHEET WILL NOT BE ALLOWED 
WITHOUT SPECIAL PERMISSION. IF PERMISSION IS 
GRANTED SUCH SPLICES SHALL BE LOCATED AT THE 
CENTER LINE OF MAIN PANEL POINT NEXT TO COLUMN. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 

JEFFERSON CITY» MO 65102 

Z 1-888-ASK-MODOT (1-888-275-6636) 
Bu 
6 


DETAIL 2 


\ 
wg, OF Miso, 
A oo 


NICOLE A 


“NUMEER OVERHEAD SIGN TRUSSES 
BUTTERFLY & CANTILEVER 


“ S 
CUT HERE FOR CANTILEVER SECTION A-A STRUCTURAL STEEL 


THIS SHEET HAS BEEN 


NOTE: SHRINK Z -— 13” x 14” x 2” IF NECESSARY SIGNED, SEALED AND DATED 
~ TO TAKE UP DISTORTIONAL SLACK. 
SHEET NO. 


ELEVATION OF BUTTERFLY TRUSS Se ea Soe | GOS LAA 2 Or 9 


DATE PREPARED: 10/14/2020 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


DRILL 14” DIA, HOLE. 
PLUG WELD AFTER 
BENDING. 


ag” x 15" MIN. 
BACK-UP RING 


FILLER PLATE THICKNESS 
PIPE WALL THICKNESS 


SIGN DEPTH 


DRILL AND TAP FOR 2” STAINLESS 
STEEL SCREWS 2” LONG, HEX HEADS. 


~~ 


DETAIL B 
(SECTION VIEW SHOWN) 
a 


a 


VERTICAL 6 qi” x 64” 
¢ OF SIGNS COLUMN x 10 GUAGE 
AND TRUSS SECTION COVER PLATE 


DETAIL C 


QR BOLT AS SPECIFIED 
TABLE). THREAD UPPER 
Cee oe De 
ENTIRE LE 
HEAVY HEX 
ONE WASHER. 


CHOR BOLT EMBEDME 
HALL BE AS SHOWN OQ 
HEET 6 OF 7. 


HANDHOLE AND COVER DETAILS A GALVANIZED SCREEN SHALL BE USED 
1” DIA. DRAIN NOTE: BETWEEN THE POST BASE PLATE AND 


ze HOLES (2 REQUIRED) HANDHOLE REQUIRED ONLY IN POWER COLUMN. CONCRETE BASE. SCREENS SHALL BE 


1>OWN 


NnrFr FPOODU7T.FY 


PRESS-FORMED OF 3 OR 4 MESH. 21 GAGE 
DETAIL C OR HEAVIER. STAINLESS STEEL OR 
HOT-DIPPED GALVANIZED WIRE SCREEN (SEE TABLE) 


fo ——— Oe aa nn! nas ee aS OR APPROVED EQUIVALENT. THAT WILL 
* TOP OF SHAFT * TOP OF SHAFT PROVIDE A FRICTION-TIGHT FIT WHEN PART ELEVATION 
INSTALLED. 


— SEE TABLE — DATA SHEET 


ANCHOR ANCHOR 
PLATE. = 2 PEATE 22 GENERAL NOTES: 
REQUIRED REQUIRED THREAD LOWER 


Hepa ee Ne PORTION FOR SUBSTRUCTURE SHALL BE BACKFILLED PRIOR TO ERECTIO 
GROUND LUG HEAVY HEX NUT. OF POST. 


DETAIL B 
= ASTM A 106 GRADE B STEEL PIPE OR A TAPERED TUBE OF 
BOTTOM OF a= = EQUIVALENT SIZE AND THICKNESS MAY BE SUBSTITUTED F 
BASE PLATE 5 : ' PIPE POST. 


Wy 
H 


TOP OF SHAFT 
LL STEEL PIPE COLUMNS SHALL BE EITHER GRADE “B” 

R qT “we uw 

ae DETAIL A DETAIL A AMLESS STEEL PIPE OR GRADE ~B™ ELECTRIC RESISTA 


ee Ze 7 pee a ANCHORAGE OPTIONAL ANCHORAGE LDED STEEL PIPE: ASTM SPECIFICATION A53. 
(BOTH DETAILS ARE SHOWN FOR 4 BOLTS — SIMILAR FOR 3 BOLTS) _ 
% DIMENSION SHOWN FOR DRILLED SHAFT OPTION. FOR SPREAD FOOTING RUCTURES SHALL BE GROUNDED. 
OPTION REFER TO SHEET 6 OF 7. : 
HREADS CHOR BOLTS. 


ZONTAL PLICE MAY BE FABRICATED IN THE 
BETWEE P OF PIPE AND 4’'-0” BELOW THE 
CHORDS TRUSS WHEN DETAILED ON THE 

DRAWINGS ROVED BY THE ENGINEER. 


TYPICAL BASE PLATE BOLT HOLE DIA. 
(10 ANCHOR TYPE) BOLT DIA.+ $ 
TERFLY AND CANTILEVER 
WELDS WITH 65 x 2" 
1 I SSET PLATE (TYP. ) L IGNS SHAL TERED VERTICALLY ABOUT THE 
Z” DIA ORIZONTAL € USS. 


6 
DRAIN HOLE 


D LUGS $ OCATED INSIDE COLUMN NEAR HAND 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


AXIS OF SIGN 
III AND IV B.C. V> VI. AND VII B.C. Yee 


NICOLE A. 


2 E KOLB HOOD 
Er Tres: ENDER peewee yes ver | QVERHEAD SIGN TRUSS 


COLUMN AND BASE PLATES 


NOTE: 
FOR DETAILS OF OPTIONAL SUBSTRUCTURES, SIGNED, SEALED’ AND, DATED 
SECTION B-B SEE OTHER SHEETS. ELECTRONICALLY, 


SHEET NO. 
(FOR SPLIT COLUMNS ONLY) ANCHOR BOLTS AND PLATE NOT SHOWN. ce pipet ara nose 903.12AA 3 Ob 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


DRILLED SHAFT OPTION ALTERNATE PEDESTALS 


COLLAR REINFORCEME SHAFT REINFORCEMENT REBAR TOTAL CONCRETE 
MOMENT —C1 SHEAR-C2 SK IN-C3 LONGITUDINAL | SHEAR-S2 (LBS. ) (CU. YDS. ) 
S11 


BARS |SPACING] BARS [SPACING] BARS |SPACINGIQUANTITYTGARSI | OS ; TYPE A|TYPE C|TYPE A|TYPE C 


2'-8" #6 6" #4 12" #4 hee 19 #10 6 2066 | 2077 | 13.4 | 14. 
2-10" x 2410" #6 #4 12” #4 12" 19 #10 6 2066 | 2077 | 13.5 | 14. 
3128" XM 2 eB #6 #4 12" #4 12" 22 #1 | 6 . 3763 | 3782 | 28.8 | 30. 
6 1 
6 5 


BASE PLATE 
S1ZEKK 


3-6" x 2510" #6 #4 Ae #4 12" 27 #14 4528 | 4547 | 34. 36. 
3-10" x 342" #6 #4 t2" #4 12" 27 #1 4 4528 | 4547 | 34. 36. 


PEDESTAL PEDES1 
BASE PLATE SIZE * FOOTING REINFORC REBAR 
S1ZEKK SIZE TOTAL 


BARS c (LBS. ) 
2'-8" x 248" x 13” - 10-0" x 1340” #4 695 
24 OM SED MOK SED = 1040’ x 1440" #4 733 
3-3" «x 2'-8" x 2" 9-0" x 174-0" #4 955 
346’ x 2410" x 24" ~ 9-0" «x 1940" #4 1028 
3410" x 342" x 24” Ss 1040” x 2040” #4 1196 


SPREAD FOOTING OPTION WITH ALTERNATE PEDESTALS 
type a |_TYPE C LONGITUDINAL | TYPE C PEDESTAL er 


BASE PLATE PEDESTAL TYPE A LONGITUDINAL PE A PEDESTAL I 
SIZE * FOOTING FOOTING REINFORCEMENT F INFORCEMENT CONCRETE[FOOTING REINFORCEMENT] REINFORCEMENT BAN GHET Ee 


ST ZEKK TOP BOTTOM TOP BOTTOM 
C - [TBARS |NO. [BARS - BARS | NO. | BARS (CU. YDS. ) > TBARS TNO. [BARS |NO. [BARSINO. [BARS (CU. YDS.) 


2'-8" x 248" x 13” 2-10" | #4 | 14 #8 14. #4 10 12 | #4 15.3 
2°40 x 2°1.0" « 2" 3250." x 14-0" #4 114 #2 15% Hd 10 12 | #4 16.5 
SAB! DB BY 3E 2 20" x 17-0" #4 144 #8 16. #4 10 12 | #4 A ae, 
3-6’ x 2410" x 24" 3-0" — 190" #4 114 #8 18. #4 10 12 | #4 19.5 
3-10" x 342" x 24” B44" 7 — x 20-0" #4 114 #8 PA #4 12 12 | #4 22.6 


%#& BASE PLATES, PEDESTAL AND FOOTINGS, LONGER SIDES SHALL BE NORMAL TO AXIS OF SIGN. 
2K BASE PLATES, PEDESTAL AND FOUNDATIONS, LONGER SIDES SHALL BE NORMAL TO AXIS OF SIGN. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


| 
ae OF Miso, 


A =’ 


NICOLE A 


KOLB HOOD 


NUMBER OVERHEAD SIGN TRUSSES 
OPTIONAL SUBSTRUCTURE DATA 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 01-01-2021 SHEET NO. 


DATE PREPARED: 10/14/2020 903.12AA 4 OF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


C3 BARS 


42" 


) 


C2 BARS 
<——_ 


( 


~ oD 


( ) 


C2. BARS 
=} 


| 


cs 
FD 
SECTION A-A 
(TYPICAL SECTION SHOWING 
REINFORCING STEEL) 
* 4” CLEAR FOR FD = 4'-6” 


6” CLEAR FOR FD > 4‘-6” 


VERTICAL LEG OF C3 SHALL BE PLACED 
INSIDE SHAFT S2 BARS. 


TOP OF SHAFT. 


C1 BARS 
(T 1) 


BOTTOM OF 
BASE PLATE 


C3 BARS 
(1) 


SHAFT 
(CIRCULAR ) 


2” CONDUIT 
PVC SCHEDULE 40 
C25) 


5 OR #8 BAR 
(TYP. ) (SEE 


SECTION B-B) 


J 


#4 (TYP. ) —~ 


ee) 


COLLAR 


C3, BARS 
Ca) 


OPT TIONAL 
CONSTRUCT ION 
JOINT 


$2 BARS 


SHAFT 
(CIRCULAR ) 


|__| 


PART ELEVATION 


(TYPE C CONCRETE TRAFFIC BARRIER) 


2" CONDUIT 


PVC SCHEDULE 40 
(2) 


#5 OR #8 BAR 
CYP ds OCS EE 
SECTION B-B) 


#4 (TYP. ) 


COLLAR 


C3 BARS 
(1 ) 


OPT TONAL 
CONSTRUCTION 
JOINT 


<_< — —_—_—_| 


SHAFT 


(CIRCULAR ) 


S2 BARS 


[aoe 


PART ELEVATI 


eK 12" 
ert “ 


ON 


2 


(#5 BAR) 
(#8 BAR) 


(TYPE A CONCRETE TRAFFIC BARRIER) 


G 


DETAILS OF ALTERNATE PEDESTAL : 


(TO BE USED ADJACENT TO TYPE A OR TYPE C MEDIAN BARRIER) 


S2_ BARS 


BARS( 


T TONAL 
NSTRUCT ION 
INT 


(CIRCULAR ) 


a 


ELEVATION 


LL SHALL 
PLACE 

TO 

ON OF POST 


12” MIN. TO 24” MAX. 

2” CONDUIT IN THE CONCRETE PEDESTAL 
SHALL BE PVC SCHEDULE 40 AND SHALL 
BE PLACED WITH A MINIMUM BEND RADIUS 


OF 9%” 


TRAFFIC 
BARRIER 


EACH FACE 


5-#8 BARS 


IPE COLUMN, 


LARITY. 
HESE ITEMS. 


DOT 


ENERAL NOTES: 
F COLLAR SHALL BE CLASS B 
LEARANCE TO REINFORCEMENT IS 
Is ENCOUNTERED AT 
RED > 3’-0" OR “FH"/4 FOR FD 
Elcer TO APPROVAL BY 


HE ENGINEER 
CAVATION. 


BASE PLATE; 
RTAINING TO THESE 


(Pea Ge). 


3” EXCEPT AS 


A DEPTH NOT EXCEEDING 

< 3°-0"5. THE 
A MINIMUM OF 

THE ENGINEER. 


MAY BE ADJUSTED TO 


IF WATER TABLE IS ENCOUNTERED 


ANCHOR BOLTS AND NOTES 
ITEMS HAVE BEEN OMITTED FOR 


REFER TO SHEET 3 OF 7 FOR DETAILS OF 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


\ 
wg, OF Miso, 
S ow 
NICOLE A. 
KOLB HOOD 


NUMBER 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


OVERHEAD SIGN TRUSSES 
DRILLED SHAFT OPTION 


SECTION B-B 


DATE EFFECTIVE: 
DATE PREPARED: 


01-01-2021 
10/14/2020 


SHEET NO. 


903.12AA| 5 oF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


#8 BARS (TYP.) 
Eee (SEE SECTION B-B) SOBA Me 
= (SEE SECTION B-B) 


#4 (TYP. ) — 


AXIS OF 


CONSTRUCTION 
JOINT CONSTRUCTION 
JOINT 


LONGITUDINAL T 
REINFORCING | LONGITUDINAL 


(SEE TABLE) REINFORCING 
(SEE TABLE) 


(SEE TABLE) 


#4 AT 12” CTRS #4 AT 18” CTRS. 


#4 AT 18” CTRS. 


PART ELEVATION PART ELEVATION 


SECTION A-A (TYPE A CONCRETE TRAFFIC BARRIER) (TYPE C CONCRETE TRAFFIC BARRIER) 
(TYPICAL SECTION SHOWING REINFORCING STEEL) 


C + 18” 


BOTTOM OF 5 -— #8 BARS 


SS BASE PLATE 
ai = = #4 BARS (SPACED— 


s 2” (PVC s a AS SHOWN IN 
a SCHEDULE 40) ELEVATION) 


= (2) 
N 


BEL EB BRS 


AXIS OF SIGN 


OTES: 


AND FOOTING SHALL BE CLASS B (P.C.C.). 


VARIABLE 


(O64 


WHERE 
IS LEVEL) 


GROUND 


LEARANCE TO REINFORCEMENT IS 3” EXCEPT AS 


SH 


u 


CONTACT THE ENGINEER IF WATER TABLE IS ENCOUNTERED 
DU G EXCAVATION. 


/ 


#4 BARS (SPACED AS 


SHOWN IN ELEVATION) — PIPE COLUMN, BASE PLATE. ANCHOR BOLTS AND NOTES 
5 - #8 BARS PETAINING TO THESE ITEMS HAVE BEEN OMITTED FOR 
CLARITY. REFER TO SHEET 3 OF 7 FOR DETAILS OF THESE 
ITEMS. 


#4 AT 18" CTRS. SECTION B-B MISSOURI HIGHWAYS AND TRANSPORTATION 


LONGITUDINAL TYPICAL SECTION SHOWING DOT COMMISSION 
ny REINFORCING STEEL ea i ee 


SEE. URpTEY 1-888-ASK-MODOT (1-888-275-6636) 
DETAILS OF ALTERNATE PEDESTAL 


2 


ELEVATION 


| 
wg, OF Miso, 


\Se ey 


+6" “NICOLE A, 


(1) 12" 34 (DETAIL FOR 12” FIELD TOLERANCE ) oe OVERHEAD SIGN TRUSSES 


(2) 2” CONDUIT IN THE CONCRETE PEDESTAL 
SHALL BE PVC SCHEDULE 40 AND SHALL BE PLACED SPREAD FOOTING 
WITH A MINUMUM BEND RADIUS OF 9%”. 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 01-01-2021 SHEET NO. 


pate prepareo: 10/14/2020 |9O3~-12AA 6 OF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


I6 x 4.03 ALUMINUM BEAM SHALL BE 
PLACED AT VERTICAL PANEL POINTS *& A : I 6 x 4.03# ALUMINUM BEAM WHEN 


NECESSERY TO REDUCE OVERHANG 


Ms ‘ of : . 3” ALUMINUM I-BEAM 
SIGN AREA -7)- ONS sore Sy (ASTM B308) 

ee Wee SEN, “a < FASTENED TO EXTRUDED 

. “ : ALUMINUM SIGN PANEL. 


ao. ee AY Se eS 
ALIGN Se Ag v Se : VERTICAL 
VERTICAL : ae : : ¢ OF SIGNS 
¢ OF SIGNS oad SS ; AND TRUSS 
AND TRUSS Bae . 


16 x 4.03 < 2, aed 
ALUMINUM BEAM CHORD ANGLES 5a) SURFACE “A”, ZINC CHROMATE ON ALUMINUM SURFACES. 


: (STEEL ) ig DIA. HOLES IN L CLEANING AND PAINTING ON STEEL SURFACES. 


ALUMINUM FLANGE. | CHROMATE IS NOT REQUIRED WHEN STEEL IS 
SLOT IN 3 IZED. 


4” DIA. STAIN- 
LESS STEEL HEX HEAD GN HEIGHTS GREATER THAN 1750”, BUT LESS 
BOLTS AND LOCK-NUTS R EQUAL TO 20-0" USE ADDITIONAL I 6 x 4.03 
U 
B 


WITH FLAT STAINLESS BEAMS TO ACHIEVE A MAXIMUM SPACING OF 
STEEL WASHERS. TWEEN SIGN SUPPORTS. 


SUPPORTS ARE PLACED BETWEEN VERTICAL 
INTS AS ILLUSTRATED IN TYPICAL ELEVATION 
PONENTS, WELD THE 3” STEEL PLATE 


oe, ee Oe ee 4 HORD WITH A a” FILLET WELD. 
@ ALL 5 ; 


SIGNS 4 *. STEEL BOLTS WITH 
@ TRUSS} 5 STAINLESS STEEL WASHERS 
UNDER HEX HEADS AND CHORD ANGLE 


ERAL 


SECTION C-C 


I 6 x 4.03 DE OF THE GUIDE SIGN. 
ALUMINUM BEAM We See oh wah Sata 
(STEEL) eine SECTION F-F L SIGNS SHALL BE CENTERED VERTICALLY ABOUT THE 


IT NQ. PANELS SHALL BE MONTED FLUSH WITH THE EXIT 


CSTEEL RIZONTAL © OF THE TRUSS. 


SURF ACE vAY Ee 
(SEE NOTE ‘ | R SIGN MOUNTING DETAILS, SEE STANDARD PLANS 903.03. 


rer a 3" MISSOURI HIGHWAYS AND TRANSPORTATION 
WT 3x 6 DOT COMMISSION 


apooas 105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 


q 
SULT 1-888-ASK-MODOT (1-888-275-6636) 
& OF M 
ZZ LLL ao So, 
ss) 


OF SIGN SUPPORT CUSSED a x13 seg" Wes 6 Oe Ears 
NOTE: | (STEEL). OMIT WHEN SIGN 
C S 


(STEEL) KOLB Ho0D 
"D" = GREATEST OVERALL DEPTH UPPORT IS AT © COLUMN. NUMBER OVERHEAD SIGN TRUSSES 


OF ANY SIGNS ON TRUSSES. 5" y Bt y 3” STRUCTURAL STEEL 


STEEL PLATE s ° BUTTERFLY AND CANTILEVER 
SURFACE “A” (SEE NOTE) Ante THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 


Two — GUSSETS 5” x 1” x a 3" y% By pe ELECTRONICALLY, 
(ALUM. ) OMIT WHEN NOT USED FOR ALUMINUM PLATE : SHEET NO. 


DATE EFFECTIVE: 01-01-2021 
CATWALK SUPPORT. DETAIL 2 DETAIL 1 Bi ae ee ot DATE PREPARED: 10/14/2020. 903.12AA| 7 OF 7 


IS OMITTED 


WHEN 


SECTION _A-A 
TYPICAL SECTION 


Wsu KAMAAAASSY 


4” 


MIN 
CATWALK 


KWAAASASAN 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


DASHED LINES INDICATE DIRECTION OF 
BRACING ON BOTTOM CHORD ANGLES. 


INZINITAIN EE 
as 


MEMBER “A” (SEE TABLE 
OF TRUSS VARIABLES) 
PART PLAN 


SPAN 


CHORD ANGLEX 


ayaa oy ANGLE 


| SAISZEeSE 


MATCH 
LINE Z 


@ POST 


CHORD ANGLEX 


CHORD ANGLE Se SoaN 
ALIGN 
VERTICAL 

¢ OF SIGNS 
AND TRUSS 


MAXIMUM PAVEMENT ELEVATION 


CLEARANCE*X* 


/ Agu 


MEMBER “BY” (SEE TABLE 
OF TRUSS VARIABLES) 


MATCH 
LINE Z 


IN. 


AT SIGN STATION 


PLICES ON CHORD 
WILL BE ALLOWED 
BY SPECIAL PER- 

IF PERMISSION 
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